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PREFACE. 


ONLY in a very figurative sense can this book be said to be a “ revised 
edition” of the little volume under the same title which the writer pub- 
lished ten yearsago. The substance of the old book remains unchanged, 
so far as it went, but every page and sentence has been rewritten, except 
the dedication. The mostimportant change in the nature of an addition 
is the much greater attention given to traffic and revenue questions, 
which are particularly likely to be underrated or forgotten. The mechan- 
ics of curve resistance have been discussed, it is hoped, more adequately 
than heretofore, and ona more solid basis of experimental fact, with some 
important practical questions which depend thereon. The theory of the 
effect of variations in velocity on the motion of trains is an entirely new 
addition, supplying one of the most important omissions of the former: 
edition and of other engineering text-books. The theory of various de~ 
tails of the locomotive, which did not seem to have been elsewhere ade- 
quately discussed for the purposes of this volume, has been given, it is. 
hoped, more fully and correctly than heretofore. Parts IV. and V. are 
entirely new. 

On the other hand, the new edition has been abbreviated by omitting 
the discussions, some thirty in all, where reasons why the writer felt com- 
pelled to differ from some previously published conclusions or estimates 
were given in detail. This seemed necessary ten years ago, but at 
present it appeared as if the space might be better used. 

The number of engravings has been increased from half a dozen to 
313, the number of pages from 216 to 950, and the number of tables from 
44 to 204. All of the tables, with a few exceptions noted in connection 
with each, are original computations of the writer or compilations from 
Original sources of, information. As practically all the work of prepar- 
ing them, and of rewriting the text, has been done outside of those hours 
which are ordinarily and more rationally regarded as working hours, a 
long delay in republication has been unavoidable; but if there be truth 
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enough in the old antithesis of “easy writing” and “curst hard reading” 
to hold good when twisted wrong end to, there should be some com- 
pensation in store for any reader who may have chanced to be annoyed 
by the delay. 

In order to adapt the volume to the more convenient use of all classes 
of readets, three sizes of type have been used: 


Lonc PRIMER type is used for those parts of the volume 
which were deemed most likely to be such as every interested 
reader would wish to read, including those who desire only to 
ascertain the more important conclusions, free from technicali- 
ties. 


BouRGEOIS type is used for discussions which relate more to the details 
of the subject than to principles, and hence may be passed over by those 
who are not engineers, or who are ready to take the reasons for what is 
printed in larger type for granted. Nevertheless, much of the matter 
which is printed in this smaller type, as for instance the long chapter on 
the locomotive engine and the whole of Part V., is among the most im- 
portant in the book for the professional engineer. 


BREVIER type is used for minor notes and comments which it seemed essen- 
tial or desirable to give, as of much possible importance to those wishing to look 
into the subject, or some particular branch thereof, with still greater care, but 
which might otherwise be passed over. 


The mathematical form,of discussion has been intentionally avoided, 
first, because the book has been written for practical men as well as for 
students, and mathematical methods are apt to repel them; and secondly, 
and chiefly, because mathematical methods of solution are not only inex- 
pedient, but positively dangerous for the class of problems considered. 
When the difficulty of a problem lies only in finding out what follows from 
certain fixed premises, mathematical methods furnish invaluable wings 
for f flying” over intermediate obstructions; but whenever the chief diffi- 
culty of a problem lies in the multiplicity and dubiousness of the prem- 
ises themselves, and in reconciling them with each other, there is 
no safe course but to remain continuously on the solid ground of con- 
crete fact. The invidious but simple task of proving this by instances 
the writer will not attempt. 

To fully set forth in any one volume these premises for the correct 
laying out of railways, which include almost everything connected with 
their construction, operation, and finances, and vary in each case, would 
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be impossible. The purpose in view has been merely to give between 
the covers of one book whatever was necessary for some approach toa 
correct solution of every probable problem, which could not be found 
in other publications. . This necessarily led to a large book, since this 
work still remains the only one on its subject in the language. Sev- 
eral of a somewhat similar nature have appeared in French and German 
since the first edition of this work was published, but from difference of 
operating conditions, and their profuse use of mathematics, the resem- 
blance is not close. 

The word “ton” in this volume means 2000 lbs., unless otherwise ex- 
plicitly stated. 

The term “velocity-head"’ has been borrowed from hydraulics to 
designate a somewhat different thing, which heretofore has had no name 
atall. The “velocity-head ” of hydraulics and of this volume are closely 
related but not identical, and should not be confused. 

Grades have been designated for the most part by their rate per cent 
and not by their rate per mile, in accordance with an increasing custom : 
which may well become universal, as the more rational. The approxi- 
mate rate per mile is given at once by multiplying the per cent by 50 
(52.8). 

Owing to the great number of tables, and the probability that others 
might be added in future editions, it was impossible to even attempt to 
refer in the text to all those which contained a given class of information. 
To insure doing this reference must be had to the Index, which it has 
been endeavored to make very complete. 

Most of the computations of percentages, costs per mile, and the like, 
in this volume, were made with a slide-rule—an instrument too little 
known and used by engineers. Hence many errors of 1 or 2 in the 
third digit, or of one or two tenths of one per cent, probably exist, but, 
it is hoped, few of a more serious nature. The admirable computing 
instrument of Mr. EDWIN THACHER, which would have insured greater 
accuracy with but little more trouble, was secured by the writer too late 
to be of much service. . 

The author will be at all times pleased to receive corrections of typo- 
graphical or other errors, or supposed errors, extensions of any of the 
tables, or other similar matter. 

A. M. W. 

TRIBUNE BUILDING, NEW YorK, May, 1887. 


PREFACE TO THE FIRST EDITION. 


THE investigation of which this volume is the fruit had its origin in 
the preparation of a few notes for an anticipated location, and has since 
gradually expanded into a single magazine article, a short series of 
papers, and at last into avolume. Even the latter has been expanded 
far beyond the writer’s original intention by the close and, it is to be 
feared, tedious attention to detail which he found continually more 
needful ; and it is kept within its present dimensions only by excluding 
considerable matter and superficially considering or neglecting altogether 
a number of subjects which the writer deems of real importance for the 
correct conduct of location. Inthe improbable event that the sale of 
this volume should justify a thorough revision at some future day, he 
hopes to produce one more in keeping with the professional interest and 
importance of the subject, by rectifying the faults of omission and com- 
mission which he clearly perceives. 

The writer does not intend to imply, however, that he has fallen into 
unacknowledged errors of fact or theory. All known errors have been 
frankly corrected as soon as discovered. For such others as may prob- 
ably exist the writer can only hope that they will be regarded with 
that leniency which an exploration of a neglected field of labor may 
fairly ask. For such the present volume is, with all its imperfections. 
A recognition of the value of previous discussions of the same subjects 
would be a more welcome duty; but the writer deems it but simple 
justice to himself and his readers to declare frankly that, so far as his 
knowledge extends and he is competent to judge, all of the few existing 
discussions of the various leading topics of this volume are so superficial 
or so imperfect in method as to have little or no value as a guide for 
location. Some of them express correct views, and some of them will 
sometimes give correct results; but none of them are ¢rustworthy, and 
several of those which are given under distinguished names are incredi- 
bly defective. The various problems of location, in fact, have been dis- 
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cussed or neglected by technical writers with an airy lightness which 
would convince an unskilful reader that they were either too simple, or 
too unimportant, or too well understood, for any careful analysis. And 
yet there is no field of professional labor in which a limited amount of 
modest incompetency, at $150 per month, can set so many picks and 
shovels and locomotives at work to no purpose whatever. 

As a natural consequence of this general negligence, all our railways 
are uneconomically located, most of them in respect to their genera! 
route and system of gradients, and all of them in respect to the minor 
details of alignment, and in many cases these errors are shockingly 
evident. . .. In the care taken in this respect we are not advancing 
beyond, but rather falling below, the standard set up forty years ago, 
when the art of designing railways started out in this country with such 
brilliant promise. The works of Latrobe and Jervis and Thomson and 
Whistler show a truly remarkable ability, considering their early day, 
and bear the clearest marks of original and self-reliant thought: but the 
great men of that earlier day have no successors; for we have done 
nothing but copy them ill ever since, and a copyist is not a successor. 
We copy their errors, but we do not copy that admirable habit of per- 
sonal investigation and far-sighted intellectual courage which created 
precedents, and has made the work of their hands—in despite of many 
faults—the high-water mark of American locating skill. 
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THE ECONOMIC THEORY OF THE 
LOCATION OF RAILWAYS. 


INTRODUCTION. 


As the correct solution of any problem depends primarily on 
a true understanding of what the problem really is, and wherein 
lies its difficulty, we may profitably pause upon the threshold of 
our subject to consider first, in a more general way, its real 
nature; the causes which impede sound practice; the condi- 
tions on which success or failure depends; the directions in 
which error is most to be feared. Thus we shall more fully at- 
tain that great prerequisite for success in any work—a clear 
mental perspective, saving us from confusing the obvious with 
the important, and the obscure and remote with the unim- 
portant. 


It would be well if engineering were less generally thought 
of, and even defined, as the art of constructing. Inacertain im- 
portant sense it is rather the art of not constructing ; or, to de- 
fine it rudely but not inaptly, it is the art of doing that well 
with one dollar, which any bungler can do with two after a 
fashion. 

There are, indeed, certain great triumphs of engineering 
genius—the Iqgcomotive, the truss bridge, the steel rail—which so 
rude a definition does not cover, for the bungler cannot attempt 
them at all; but such are rather invention than engineering 
proper. There is also in some branches of engineering, as in 
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bridge-building, a certain other side to it, not covered by such a 
definition, which consists in doing that safely, at some cost or 
other, which the bungler is likely to try to do and fail. He 
therefore, in such branches, who is simply able to design a struc- 
ture which will not fall down, may doubtless in some measure 
be called an engineer, although certainly not one of a very high 
type. 

But to such engineering as is needed for laying out railways, 
at least, the definition given is literally applicable, for the eco- 
nomic problem is all there is toit. The ill-designed bridge breaks 
down; the ill-designed dam gives way ; the ill-designed boiler 
explodes; the badly built tunnel caves in, and the bungler’s 
bungling is betrayed. Buta little practice and a little study of 
field geometry will enable any one of ordinary intelligence, 
without any engineering knowledge whatever in the larger 
sense, to lay out a railway from almost anywhere to anywhere, 
which will carry the locomotive with perfect safety, and perhaps 
show no obtrusive defects under what is too often the only test— 
inspection after construction from the rear end of a palace-car. 
Thus, for such work, the healthful checks which reveal the 
bungler’s errors to the world and to himself do not exist. Na- 
ture, unhappily, has provided no way for the locomotive—like 
Mr. Jingle’s intelligent pointer—to refuse to pass over an ill- 
designed railway as it refuses to pass over an ill-designed bridge. 

Therefore, since there is no natural line between safety and 
danger to mark even so rude a distinction as that between the 
utterly bad and the barely tolerable, in the kind of engineering 
work we are to study, one may fairly say that the locating en- 
gineer has but the one end before him to justify his existence as 
such—to get the most value for adollar which nature permits ; 
and but one failure to fear—that he will not doso. Except as 
his work necessarily involves the preliminary design of construc- 
tive details, he has no lives to save or imperil; and the young en- 
gineer cannot too early nor too forcibly have it impressed upon 
his mind that it takes no skill worth speaking of to do such work 
after a fashion, unless in the comparatively few localities (rare in- 
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deed in the United States) where to get a reasonable line of any 
kind is something of a feat. His true function and excuse for 
being as an engineer, as distinguished from a skilled workman, 
begins and ends in comprehending and striking a just balance 
between topographical possibilities, first cost, and future reve- 
nue and operating expenses. 

While this, in a certain sense, is peculiar to the branch of en- 
gineering we are to study, yet a curiously close analogy may be 
drawn, tending to show that it is as essentially true of all other 
branches of engineering as of this. For example, it is beyond 
doubt that the true reason for the striking progress in bridge- 
building in recent years has been, not that men have been driven 
into excellence by “the responsibility of human life” resting on 
them ;—for, after the types have once been invented, a relatively 
low order of engineering skill suffices to reduce that risk alone 
toaminimum. But the impelling force has been the keen com- 
petitive struggle to bring the first cost of every bridge as low as 
possible, and yet do nothing which shall injure its permanent 
efficiency and compel it to be speedily rebuilt ; nothing, in other 
words, which shall increase the future “ maintenance and oper- | 
ating expenses.” But whereas the “ operating expenses” of bad 
bridge-engineering come in a series of startling catastrophes 
which shock the community and dismay the moneyed interests 
concerned, causing good work to be appreciated and insisted on, 
and scaring off the amateurs and ’prentice hands from “ med- 
dling and muddling,” after the manner of their kind, the operat- 
ing expenses from bad railway location come bya gentle but 
unceasing ooze from every pore which attracts no attention, 
albeit resulting in a loss vastly larger than any possible loss 
from pad construction ; for it requires some training and experi- 
ence even to appreciate the loss as existing, and still more of 
both to appreciate it as remediable. In fact no one can do so, 
except in the most general way, without special investigation of 
each special case. Errors which, even if committed, are not 
likely to be discovered, are rarely much feared, and at last the 
consciousness that there is danger of error becomes dulled. 
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In these facts we have plain reasons why average practice in 
laying out railways should inevitably tend, as it does tend, to be 
and remain of a low grade. It is not difficult, in fact, to see 
reasons why it can never well be otherwise, except in degree, 
unless the progress of science should wholly change the nature 
of the work; and a correct appreciation of how great is this 
danger, and why it exists, will greatly help to save the student 
from it. 

The permanent difficulty lies in this: High efficiency in any 
art or calling in which many minds of no phenomenal gifts are 
engaged requires that every man’s work should be readily com- 
parable either with a certain uniform standard or with the work 
of his fellows. In constructive engineering this is possible. 
Broadly speaking, a hundred-foot bridge is a hundred-foot 
bridge, the world over. It has everywhere to fulfil but two 
primary conditions: It must carry a certain nearly uniform load 
per foot, and it must not fall down. The same is in substance 
true of every form of constructive engineering. Every man’s 
practice therein, therefore, is comparable; and is compared, with 
the highest level of practice, the world over. Those most highly 
skilled are discovered and recognized. The moderately skilled 
perceive and correct their deficiencies. The hopelessly unskilled 
retire to other pursuits. 

In laying out railway lines, and less strikingly in some other 
analogous kinds of engineering work, this is forever impossible. 
We cannot reduce the laws of topography, nor even of finance, to 
equations and formule. Every line is a problem by itself, with 
its own peculiar physical and commercial conditions, so that the 
engineer is deprived of the aid to be had by comparing with, 
and copying the details of, the practice of others. Under ,these 
circumstances, the difference of conditions will be apt to be hon- 
estly accepted by the reader who may have sinned against good 
practice, and by all others concerned, as the reasons why an- 
other line, one hundred or one thousand miles off, should have 
cost so much less and yet be so much better worth owning than 
his own. He who has done well, therefore, is cut off from any 
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absolute knowledge and general recognition of that fact, and 
the guilty reader, who has done ill, is cut off from the still 
greater gain which would come to him from a revelation of 
where and wherein he has done ill. In most such cases each 
will have in Some detail shown better judgment than the other ; 
but from the lack of unquestionable evidence of this, each is 
denied the instruction which he might otherwise receive from 
that fact, and so is in great danger of falling into the most natu- 
ral and most human error, believing that all that he has done 
is good, which has not been proven to be bad, and so ceasing to 
make effort to improve upon what is good enough to pass, and 
merely multiplying errors with advancing experience, without 
really advancing in knowledge. _ 

For these reasons the student should begin with the conscious- 
ness that the level of average practice in railway location, his 
own included, is by its nature restricted, not to the sum of the 
united abilities of all those who are or have been engaged in it, 
as in constructive engineering, but to the average individual level 
of capacity and knowledge. No more is needed than this un- 
doubted fact to prove to demonstration that average practice is 
and must be, both comparatively and absolutely, of a pretty low 
grade ; and hence it becomes every one who may be entrusted 
with such work to have constantly before. him the fact that he 
Stands thus alone, and to scrutinize with the sternest skepti- 
cism, the conclusions which he may reach, remembering that his 
danger of grave errors of judgment is thereby multiplied many- 
fold. As he measures only by his own knowledge, all the work 
he does will naturally seem good even if really bad. 

To the preceding, which may be called the subjective ob- 
Stacles to good practice, must be added another and perhaps a 
greater one. Inasmuch as no one can even know for himself 
the absolute quality of his own skill in this particular branch of 
engineering, it is almost a natural corollary that corporations 
should very uniformly decline to take it for granted, by assum- 
ing that there are any measurable differences in qualifications for 
Such work among those who have proved their competency in 
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other branches of engineering. Hence it happens that railway 
location tends more and more to be entrusted to those to whom 
it is a mere temporary incident in their professional career, and 
who consider the work mainly from the constructive stand- 
point, without much attention to those larger economic ques- 
tions which it is the purpose of this volume to discuss, and to 
which, in well-conducted work, the mere constructive details 
should be wholly subordinate. But as the inexperienced young 
man can only gauge the importance of various work by the at- 
tention which he sees paid to it by his superiors, he is, as it 
were, pushed by others into an error which it is difficult for him 
to avoid at best; for he will soon note that the assumption and 
practice of the world is, that whoever is fit to design the struc- 
tures of a railway is thereby fitted, without further study or 
preparation, to design the railway as a whole. In fact, this 
vicious principle is in very many instances pushed to the ab- 
surd extreme of entrusting engineers of inferior capacity with 
the location of railways, and only seeking for a higher grade 
of skill when the design of the cheaper man is to be embodied 
in construction. The error in so doing is the same in kind 
and in degree as if it were assumed that whoever was fitted to 
build a house was fitted to design one. The mental qualities 
and special training needéd are much the same in each case, but 
the two kinds of work are distinct, and skill in one does not 
argue skill in the other. 

Nevertheless, railways must be built, and fortunately there is 
a bright side as well as a dark side to the picture. There is 
indeed a pitiable waste resulting from the conditions outlined : 
such, to mention a simple and readily comprehended example, as 
has resulted from the location of the entire railway system of 
the prairie States of the West,—taking it as a whole and neglect- 
ing the many individual exceptions,—where the fatal ease with 
which an air-line may be run from almost anywhere to any- 
where, by using heavy enough grades, has brought the average 
train-load lower than in the rugged regions of the East, and 
caused perhaps a greater percentage of utterly needless waste, 


INTRODUCTION. 9 


and a more discreditable aggregate of thoroughly bad location, 
than in any other considerable region of the world ; and in view 
of such facts, the distorted pre-eminence given by engineers, 
and by those who teach them and employ them, to the pettiest 
details of Aow to build the separate works which make a railway, 
to the neglect of the larger questions of where to build and 
when to build, and whether to build them at all, has in it some- 
thing at once astounding and discouraging. But in a larger 
view this is in no way surprising. It is but the common result 
of man’s attempts at solving every serious problem which does 
not admit of exact and positive solution, like a problem in 
geometry, but contains such indeterminate elements that to 
solve it perfectly is given only to Omniscience. In all such 
cases mankind in general shirks the issue, or jumps at a solu- 
tion in the rudest way, as is seen not only in the work of engi- 
neers, but in that of farmers and legislators and merchants, 
physicians and builders. Compared with the dismal failure 
which so many men make in every one of these callings, the 
work of engineers in laying out railways shines by comparison. 
For after all, the fact, if it be a fact,—asin a rude way it is,— 
that between waste in construction and waste in operation and 
waste from inaccessibility to possible patrons, it takes about 
twice as great expenditure of capital and labor as it need to 
afford existing transportation facilities—this really means no 
more than that, instead of realizing ninety per cent of the ad- 
vantages which might be gotten from George Stephenson's inven- 
tion, as is reasonably possible, only some seventy-five or eighty 
per cent is actually realized. The great world declines to take 
much interest in such a trifling waste as this, being accustomed 
to much greater waste in many things, and having something of 
that large indifference to waste which pervades all nature. Nor 
would it be worth while here to insist on it for the mere sake of 
pointing out that it exists, but solely to point out that, as the 
location of railways is the one department of engineering in 
which waste on a gigantic scale is possible from probable errors 
of judgment, and as it is likewise the one department of engi- 
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neering in which no natural check exists against such errors, it 
is fitting that engineers should prepare themselves for it with 
especial care, at least to the extent of acquiring an adequate 
conception of the number and magnitude of the errors into 


which they may fall. \ 


Much of the success of any one in any kind of work; and especially 
in work subject to the peculiar difficulties of that we are considering, 
depends upon the spirit in which it is undertaken. If it be true, as it 
unquestionably is, that no one ever attained great success in any walk of 
life—or certainly in no intellectual calling—who found no other nor 
higher pleasure in doing that well which was given him to do than in 
the money or the glory which he might get from doing it, it is certain- 
ly much more true in a calling where those ordinary stimuli work very 
imperfectly or not at all, and in which one is often called upon to do the 
direct contrary of what will win him credit from the thoughtless and 
superficial. The desire to do good work for its own sake is then the 
only real guarantee that good work will be done; for although a kindly 
Providence has given the latent power to do bad work of this kind to 
every human being with a tolerably observant eye and intelligence 
enough to lay up bricks, most assuredly the power to do good work will 
not come by nature. The author, therefore, feels that he need make no 
apology to those young men who may honor him by studying this 
volume, for offering them one page at least of true wisdom, in the state- 
ly periods of one of the greatest thinkers of our or any age; which he 
does in the belief that they will find its study more profitable than that 
of many pages in this or any other text-book, since, if they have studied 
it to some purpose, they are at least assured the most permanently grati- 
fying of all success—the consciousness of having done one’s best: 

“ I look on that man as happy, who, when there is question of suc- 
cess, looks into his work for a reply—not into the market, not into 
opinion, not into patronage. In every‘variety of human employment, 
in the mechanical and in the fine arts, in navigation, in farming, in legis- 
lating, there are among the numbers who do their work perfunctorily, 
as we Say, Or just to pass, and as badly as they dare,—there are the work- 
ingmen, on whom the burden of the business falls,—those who love 
work, and love to see it rightly done, who finish their task for its own 
sake; and the state and the world is happy that has the most of such 
finishers. The world will always do justice at last to such finishers: it’ 
cannot otherwise. He who has acquired the ability may wait securely 
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the occasion of making it felt and appreciated, and know that it will not 
loiter. Men talk as if victory were something fortunate. Work is vic- 
tory. Wherever work is done, victory is obtained. There is no chance, 
and no blanks. You want but one verdict: if you have your own, you 
are secure of the rest. And yet, if witnesses are wanted, witnesses are 
near. There was never a man born so wise or good, but one or more 
companions came into the world with him, who delight in his faculty 
and report it. I cannot see without awe, that no man thinks alone, and 
no man acts alone; but the divine assessors who come up with him into 
life, now under one disguise, now under another, like a police in citi- 
zens’ clothes, walk with him, step for step, through the kingdom of 
time. 

“ What is vulgar, and the essence of all vulgarity, but the avarice of 
reward? ‘Tis the difference of artisan and artist, of talent and genius, 
of sinner and saint. The man whose eyes are nailed, not on the nature 
of his act, but on the wages,—whether it be money, or office, or fame,— 
is almost equally low.” * 

The true moral to be drawn from such glittering generalities is not 
that if a man does not succeed the world is not doing justice to him; 
for the chances are a hundred to one that it is meting him out exact 
and equal justice, and that unless he wipes out that delusion from his 
mind and sets about correcting his deficiencies, it will continue to do so 
in the same way: nor is it that a man should neglect that reasonable care 
for his own welfare which is every man’s duty, nor that he should submit 
to imposition, nor continue very often, for very long, to render something 
for nothing: In this utilitarian age there is little danger that it will be 
so interpreted. But the author has seen—or thinks he has seen—so 
many young men doing permanent injury to their own future by letting 
$150 a month fill up the whole arc of their horizon, that he has seized 
his chance, while he has them foul, to inflict a little advice. He grants 
it is against the laws of the game, and stops. 

We will now proceed with our legitimate subject, and endeavor not 
to depart from it. 





* Ralph Waldo Emerson: ‘‘ Essay on Worship.” 
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ECONOMIC PREMISES. 


‘¢ The location of a railroad is giving it its constitution. It may be 
sick, almost unto death, with accidents of construction and manage- 
ment, but with a good constitution it will ultimately recover.” 
—D. H. AINSWORTH. 


PART I. 
ECONOMIC PREMISES. 


CHAPTER I. 


THE INCEPTION OF RAILWAY PROJECTS, AND CONDITIONS GOVERN- 
ING IT. 


1, WHEN a railway is projected, and while its construction 
is still in doubt, the most important and most doubtful ques- 
tion of all is one which does not admit of any general discussion 
or analysis: WHETHER OR NOT TO BUILD THE LINE AT ALL. The 
decision of this question is not within the legitimate sphere of 
an engineer’s duties, acting as such ; and hence it should not be 
permitted to confuse or affect his mind during the subsequent 
process of preparing the line for construction. For the general 
question of whether or not to build the line at all is one of 
finance and business judgment alone, to be settled by a more or 
less exact or visionary estimate of the available capital for con- 
struction, the probable gross and net receipts, and the resulting 
direct and indirect advantages to the projectors, with the final 
conclusion that— 

(1) There is (or is not) sufficient need of a railway to give a 
fair return on the expenditure of a certain gross amount in con- 
Structing it; and 

(2) That this gross amount can (or cannot) be raised. 

This conclusion is not necessarily expressed by a definite sum 
in advance—in fact it is very rarely so expressed ; but such a 


14 CHAP, I.—INCEPTION OF RAILWAY PROJECTS. 





conclusion is in effect reached, although often in a very vague 
form, whenever it is decided to proceed with construction. 

2. Neither does it follow that the deciding motive is direct 
pecuniary profit ; for the line mray be of great value to the in 
vestors and the public, and yet never pay such profit. In fact, 
the railway system of the world, taken as a whole, and especially 
that of the United States, has been only very moderately profit- 
able in any direct form; owing not so much to mistakes of judg- 
ment pure and simple, as to the very large proportion of lines 
which have been built simply to increase the value of land, to 
afford local transportation facilities, to bring traffic to the main 
line, and similar purposes. Yet the resulting gain to the com- 
munity, from these indirect advantages alone, has been vast be- 
yond computation ; so much so that, although the lines on which 
projectors have lost money have been many, there have been 
few or none which have involved a positive loss to the commu- 
nity as a whole, excepting some of those which have merely 
paralleled other lines. 

3. A certain number of lines, also, are-built for more or less 
illegitimate and irregular purposes: to sell out to, or sometimes, 
one may fairly say, to black-mail other lines ; to make profit on 
the construction ; as means of warfare against other lines ; etc., 
etc, Nevertheless, even with such irregular enterprises, as cer- 
tainly in all other cases, the same general law holds: It is the 
plain interest of the constructors, in all cases, to obtain as good a 
road as they can for the money, and to build it on business prin- 
ciples ; to spend what they have to spend to the very best advan- 
tage, and to spend no more than they are obliged to spend to 
build the line at all in safe operating condition, unless the addi- 
tional expenditure, and not simply the expenditure as a whole, is 
clearly a good investment. 

4. From the point of view of this volume, therefore, all rail- 
ways are legitimate enterprises, and their construction is gov: 
erned by the same general economic laws. These laws, vital to 
the successful conduct and outcome of such enterprises, seem- 
ingly very plain and simple, but frequently neglected or forgot- 
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ten, may, as respects the question of whether to build the line or 
not, be summarized as follows : 

5, (1) Railways are not undertaken unless they are expected 
to be profitable, not to the general public, nor to other parties 
in the near or distant future, nor to those who lend money on 
them, but to those who at first control the enterprise. lf the means 
in hand be not sufficient for the projectors to complete the road 
for operation and to control its operation afterwards, the result 
to them is usually complete loss. Remembrance of this fact 
becomes the more important because the available means (the 
great bulk of which is borrowed money) are almost always over- 
rated, and the demand upon them underrated. 

The logical order of procedure in the case of any new enter- 
prise—which is, first, to determine whether or not the project is 
a sound one, and to be carried out ; and, secondly, to make the 
necessary studies as to the manner of carrying it out—is not 
necessarily followed in order of time: often it cannot be, for the 
final decision as to the former often depends on the results of 
the latter, or on unknown futureevents. Nevertheless, although 
subsequent events may cause a revision of such assumptions, 
the mere initiation of the study of details implies a pro-forma 
conclusion, that the project as a whole is a wise one if wisely 
carried out, and can only fail by bad judgment in details. This 
premise must be from the beginning, therefore, under all circum- 
stances, the basis of the engineer’s action. From this it follows : 

6. (2) No increase of expenditure over the unavoidable mini- 
mum is expedient or justifiable, however great the probable. 
profits and value of an enterprise as a whole, unless the INCREASE 
can with reasonable certainty be counted on to be, in itself, a 
profitable investment. Conversely, 

(3) No saving of expenditure is expedient or justifiable, how- 
ever doubtful the future of the enterprise as a whole, when it can 
With certainty be counted on that the additional expenditure at 
least will, at the cost for the capital to make it, be in itself a 
paying investment. 

For if the project as a whole be an unwise one, the projec- 
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tors will lose their money in any case ; but an additional expendi- 
ture which adds more value to the property than it costs will, at 
the worst, decrease their loss,and may turn the scale by prevent- 
ing any loss. Doubtful projects least of all can afford to have 
their future imperilled by reckless economies. Nevertheless 
the following should be remembered : 

7. (4) No expenditure is wise, however otherwise profitable, 
which endangers the successful completion of the enterprise 
with the funds on hand or known to be available. 

For the property then becomes worthless to the projectors, 
however valuable it may become to others. Successful comple- 
tion, moreover, includes much more than the laying of the track. 
It includes the equipment, the terminal facilities, the endurance 
of thin traffic and of imperfect exchange-traffic facilities until 
the normal business of the line has been fully attained—always 
a matter of time. Therefore, as few roads are even sure of ob- 
taining the capital which they think is necessary for the above 
purpose, we have the following : 

8. (5) Expenditures of any kind on new projects are rarely 
wise, however otherwise profitable, which can be postponed 
without any very serious loss, however sure to involve some loss 
if all goes as well as is expected ;—such as costly works which 
can be avoided by temporary lines, or by less durable but cheaper 
structures, complete provisions for traffic which is yet in the 
future, and elaborate shops and buildings. 

On the other hand, economies which permanently handicap 
the line with inferior works or alignment, or which place it un- 
der a permanent disadvantage in seeking for business, such as 
using over-light rails, keeping away from towns to save right-of- 
way expenses, heavy grades, etc., are the first which should be 
avoided, but are often the first which are resorted to, for rea- 
sons more fully discussed in Chapters XXII. and XXIII. 

9. The profit on a railway property depends, first, on the 
judgment shown in selecting the region through which it is to 
be built ; and, secondly, on the skill with which the line laid down 
in it is adapted to be of the greatest use to the greatest number 
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of people (giving large gross revenue) at the smallest cost for 
the cervice rendered (giving small operating expenses). The 
first is distinctively the province of the projectors; the last is 
distinctively the province of the engineer. Which is most im- 
portant it would be needless to inquire, but certainly the last, in 
this sense at least, that, if it be well done, any errors in respect 
to the assumed need for a railway, although they may be un- 
fortunate, can rarely be ruinous; while it has again and again 
been proven that if good judgment be not shown in the details 
of the route and expenditure, no merely constructive skill of the 
engineer, nor excellence of judgment in selecting a locality, can 
save the project from disaster. 


10. All the preliminary questions of probable profit and loss 
involved in the decision to build a line of some kind over some 
given general route being supposed to be finally settled and dis- 
posed of, and the construction of the road definitely determined 
on (if the expectations as to cost of construction and available 
means are realized), the province of the locating engineer and 
the proper subject-matter of this volume begins. 

We are now done altogether with all considerations as to 
whether the future of the company as a whole will be prosperous 
or otherwise, and as to whether the probable aggregate profits 
or cost of the road, either per mile or in gross, will be large or 
small, and it is the duty of the engineer to neglect them abso- 
lutely in laying out his work, considering only the effect of his 
decisions upon these three items: 

1, THE DIFFERENCE in gross receipts which will or may result 
from choosing one or another line. 

2. THE DIFFERENCE in operating expenses which will or may 
result from choosing one or another line, one or another gra- 
dient, one or another limit of curvature, etc. 

3. THE DIFFERENCE in annual interest charge which will or 
may resait from the differences in cost of construction caused 
by differences in the above details. 

The latter should be computed, of course, at the rate or rates 
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of interest which money actually costs or will cost his company, 
This is supposed to be known to, and remembered by, the 
engineer ; and is the only fact connected with the present condi- 
tion or future prospects of the finances of his company which 
should legitimately influence his decisions. 

1, Not unfrequently this rate of interest cannot be consid- 
ered uniform, but must be assumed to increase very rapidly 
with the amount invested; and not unfrequently the rate of 
interest which should properly be assumed will verge upon the 
infinite, It is always more likely to be underrated than over- 
rated ; whereas prudence requires that the reverse should be 
the case. 

But however great or small the amount and cost of the avail- 
able capital, although our decisions themselves will vary, yet the 
methods by which these decisions are reached will not vary ; for 
even in such an extreme case as when the cost of more capital 
than is absolutely essential is infinitely great, we are simply 
permanently reduced to, and compelled never to vary from, what 
should be the @ priori basis for construction with which the con- 
struction of every line is entered upon,—however prosperous the 
company, however large the probable traffic and profits,—because 
no more than this is implied in the mere decision to build the 
road, which is: 

That excepling when and as spectfic reasons to the contrary appear, 
the cheapest line ts to be built over which ttis physically posstble to carry 
the probable traffic with proper safety and speed, using to this end any 
grades and curves and length of line which may be most conducive to thts 
end only—and never abandoning tt by increasing the expenditure, unless 
the investment—not the investment as a whole, for the line asa 
whole, but each particular investment for each particular purpose at 
each particular point—will be in one way or another profitable tn itself. 

12, In other words, reduction of first cost to the lowest pos- 
sible point is, in logical or economic order, the first considera- 
tion; although therefore not by any means either the most 
important or the governing consideration. That this is so 1s 
easily seen, however often forgotten. It is not only business-like 
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common-sense for the investors and their servants, but it is 
sound political economy for the community as a whole. It does 
not mean nor imply cheap and shabby construction. It simply 
means AN AVOIDANCE OF WASTE, either in saving money or 
spending it. It simply means a recognition of the fact that 
every dollar and every day’s work which goes into the ground 
and does not bring something out of it, makes not only the indi- 
vidual but the whole community the poorer. The welfare of all 
mankind, as well as of investors in the enterprises which employ 
engineers, depends upon the skill with which the investment in 
its constructive or manufacturing enterprises (destruction of 
existing capital) is kept small, and the productive or earning 
power (creation of new capital) is made large. The difference 
between the two is the so-called “profit” (net addition to exist- 
ing capital), which goes indeed into the control of those who 
created it by perceiving the (supposed) opportunity or necessity 
and using their own means at their own risk to supply it ; but it 
is not, therefore, for the true interest of any person or class to 
make it less by increasing the investment, for otherwise there is 
a waste which, as it benefits no one, indirectly injures all. Not 
even the laborer who uses up a portion of the wasted capital is 
really the gainer; for if, on the one hand, the capital spent (zc. 
destroyed) for construction or plant be needlessly large, although 
the poor man gains, for the time being, wages which he would 
not otherwise receive from that particular enterprise, yet it is as 
if he were paid wages to turn acrank which ground no grist— 
his time and his work go for naught. If he spend half his time 
in this way he must, in the long-run, do two days’ work for the 
wages of one—a condition which is nearer to existing in railway 
enterprises than is always realized or admitted. 

Comparison of the condition of laborers in countries and ages where human 
labor is economized (reduced to a minimum for each separate service) and 
where it is not, fully establishes this important economic truth, as to which 
many false notions prevail. | 

13. On the other hand, if the proper margin of profit has 
been reduced by reckless and costly economies, rio one gains: 
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even the semblance of benefit, while both the projectors and the 
patrons of the enterprise are heavy losers—the .projectors in 
money, the patrons in convenient service. | 

These two vital truths, therefore, which directly result from 
what has preceded, should never be forgotten: that because a 
line will have oris expected to have a prosperous future—because, 
perhaps, it is to be built by the State for great reasons of state, 
or for any other reason will have plenty of money in the treasury, 
there is therefore no justification in that fact alone for making 
it a costly road as well. 

On the other hand, no road is so poor that it can afford to 
economize when certain additional expenditure will be clearly 
very profitable. If it is clearly understood, or believed for good 
reason, that a given additional investment will certainly pay 10 
or 15 or 25 or 50 per cent, as the case may be, it may almost be 
said that the poorest company can find ways and means for 
obtaining the capital, if the facts be properly and clearly pre- 
sented. 

14. The temptation to err by neglecting these axiomatic 
laws—which is always present with every one in laying out a 
railway—becomes especially difficult to guard against under two 
circumstances of frequent occurrence: 

First, when a line of light traffic is to be carried through an 
inherently difficult country, so that the cost of construction must 
in any case be large. The tendency to look on a slight per- 
centage of increase in cost as a trifling matter, although it may, 
nevertheless, involve an expenditure out of all proportion to the 
real advantage secured, is very strong, very difficult to avoid, 
rarely or never avoided altogether. Per contra: 

15. Secondly, when a line of comparatively heavy traffic is to 
be carried through a region offering small natural difficulties, a 
dangerous tendency arises of an opposite character;—a tendency 
to unduly exaggerate the importance of a large percentage, and 
yet small aggregate of increased cost. This tendency ts especi- 
ally probable aad dangerous when means for construction are 
limited, or when the margin of profit on the enterprise as a 
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whole is liable to be small: a fact which should not be per- 
mitted to exercise any influence whatever, except through its 
reflex effect on the rate of interest on capital. The most usual 
and most unfortunate form which an error of this kind can take 
is the adoption of unduly high gradients to effect a really trifling 
economy. The railways of the Western United States, as al- 
ready noted, have suffered greatly from this cause. 

The most experienced and cautious man cannot free himself 
wholly from these two grave errors; the inexperienced engineer 
or projector should therefore be continually on his guard against 
them. 


16, It has seemed essential thus to lay down certain prelimi- 
nary generalities as to what should be the attitude of mind of 
a locating engineer, because he is often unconsciously and im- 
properly guided in his actions by the mere bald feeling (whether 
justified or not does not matter) that his company is very rich or 
very poor, and that he can spend or must save accordingly. 
Supposing him to enter upon the work, therefore, with that 
most important of all preliminaries, a correct appreciation of 
the proper basis for decisions, the problem for which he is prop- 
erly responsible, when selecting a route for a railway whose 
construction has been determined on, may be again subdivided 
thus: 

First, and by very much the most important, is the selection 
of the general route between the two established termini, or, as 
very often happens, the selection of one or both termini as well. 

Secondly comes the adaptation of the line in detail to the 
topographical conditions which exist along the route selected. 

17, The question of general route is commonly settled by the 
RECONNAISSANCE, which for this reason must be classed as by 
far the most important duty of the engineer in charge, and the 
one for which it is most essential that he should qualify himself 
properly, which he can only do by learning to estimate and give 
due relative weight to all those circumstances which have or 
may have a bearing upon the future of the property, as well as 
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to judge of the physical possibilities of the route in question. 
Otherwise—if he is qualified merely in the latter respect—his 
danger is a double one: that he will give undue weight to 
purely engineering questions as against commercial and pecuni- 
ary advantages ; or, véce versa, that the desire to reach such and 
such a town or make Such and such a connection may work in- 
jury to the property considered as a whole, 

The reconnaissance, in the broad sense here given to the 
term, viz., the selection of the entire route between termini, or 
even in cases of the termini themselves, is rarely left entirely 
to the engineer or to anyone person. But by whomsoever de- 
cided, there is the same danger of error from attaching undue 
importance to some, at the expense of other, governing con- 
siderations. 

18, The art of correctly discerning in advance, by merely 
ocular examination, assisted only by maps and a few portable 
instruments, the physical possibilities and probable cost of a 
projected or possible railway route, and of making the most ad- 
vantageous selection from the possible routes (which are always 
numerous) for further instrumental examination, is sometimes 
supposed and stated to be a sort of “natural gift,” dependent 
upon an “eye for country,” and to be acquired only and exclu- 
sively by practice. . 

As with most popular impressions, there is a foundation of 
truth in this. Certain natural qualifications and a considerable 
amount of practice are essential. Nevertheless, the acquirement 
of reasonable skill and competency for the discharge of this 
most responsible of all duties connected with laying out a rail- 
way is only toa limited degree dependent upon practice alone, 
or increased by long practice, and is hardly dependent at all 
upon any peculiar “ natural gift,” other than a natural gift for 
close observation, and for care in observing, collecting, and re- 
membering those facts which are or may hereafter be important 
—qualities which are apt to be useful for other purposes as well. 
There are certain general rules and methods to be observed, and 
certain general dangers to be avoided, which can be. laid down 
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almost as certainly as if the art of reconnoitring were an exact 
science, and which, if they be mastered in advance,—not simply 
by reading them, but by acquiring a habit of observation and of 
applying them to hypothetical instances,—will enable the young 
engineer of very limited experience to go into the field better 
guarded against error than by long years of field practice alone ; 
for the latter, in location, as in most other matters which re- 
quire something more than the mechanical application of 
methods learned by rote, is quite as apt to confirm erroneous 
Opinions as to inculcate good ones. The first necessity is to 
form correct and definite ideas as to what a railway should be, 
what kind of a railway we are to build, what are the conditions 
which contribute most to its prosperity, and to what extent they 
so contribute, in order that the reconnoitring engineer may be 
prepared to form on the instant an approximately correct idea, 
not only as to what he can do, but as to what he ought to do, in 
any given case, and to decide which of two incompatible ends 
should be sacrificed to the other, and what approximate sum 
represents the difference in value between them. Otherwise the 
experienced and inexperienced man alike are in imminent dan- 
ger of failing even to discern or consider what are really the 
most promising possibilities—not from lack of an “eye for coun- 
try” or training in the field, but from wrong ideas of expe- 
diency. 

19. It necessarily results from the preceding that the re- 
connaissance is, of all his duties, the one which the responsible 
engineer in charge should personally discharge, and never un- 
der any circumstances delegate, in part or whole, to less expe- 
rienced subordinates, where the final decision may be seriously 
affected thereby. 

The greater portion of this volume will be devoted to the 
presentation of data as to the first and most important of the 
duties connected with the reconnaissance and subsequent sur- 
veys, determining WHAT OUGHT TO BE DONE; afterwards con- 
sidering the comparatively simple matter of how to do it. 

20. To reach entirely correct decisions as to what ought to 
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be done requires, it is plain, that we should not only have a 
correct idea of the nature of a railway corporation’s finances and 
of railway traffic, but that we should foresee exactly the volume 
and sources of the future traffic, and the details and probable 
amount of the future operating expenses, as weil as in part of 
the future revenues ; for the larger the probable traffic, the more 
perfectly adapted to its cheap handling can we afford to make 
every detail of theline ; the larger the probable revenue, the less 
will the burden be felt of paying interest on present expendi- 
tures, etc., etc. 

91. This we cannot do. To foresee such details perfectly is 
impossible. To foresee them in any degree we are obliged to 
do that most hazardous thing—to look forward to and “dis- 
count” the future ; to make—and act upon—what is, after all, 
nothing more than a guess at the probable course of future 
events. To foresee the future with adequate exactitude even in 
the simple case of improvements on an old road is difficult, al- 
though we have a definite past to guide us. In the case of a new 
road it is still more difficult to approximate to, and still less pos- 
sible to reach, an exact and positive result ; but nevertheless, 
especially in any country where railways already exist, estimates 
of the financial importance of doing or not doing certain things 
can always be made, hy proceeding on correct principles and 
using proper care, wuich shall be a sufficient guide for location, 
and hence, wher. made, should always be carefully followed in 
preference tc mere “judgment” and guesswork pure and sim- 
ple. The uncertainty as to the exact requirements to be ful- 
filled by the works when completed is a disadvantage, indeed, 
which cannot be escaped ; but the more difficult it is to reach 
absolute correctness, the greater need we have of some guide 
which shall reduce the unavoidable guesswork to its lowest 
terms, and so save us from the manifold hazards which result from 
not only guessing at facts, but at the effect of those facts. What- 
ever care we uSe, we can never attempt with success to fix the 
exact point where economy ends and extravagance begins ; but 
what we can do is to establish certain narrow limits in either 
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direction, somewhere within which lies the truth, and anywhere 
outside of which lies a certainty of error. Due judgment and 
caution require that we should do so; and this is what we do 
effect when we make as careful an estimate as possible of the 
details of the problem and accept the final result as an absolute 
guide. 

The following three tables (1 to 3), while containing data otherwise useful, and 
to which we shall have occasion to refer, bring out vividly the enormous indi- 
rect benefits of railways, which have much to do with the construction of many 
lines otherwise profitless, as notably in Canada and Mexico, where the govern- 
ment has (very properly and wisely) paid heavy subsidies to secure the con- 
struction of otherwise profitless lines. The same has been true toa large ex- 
tent in the United States, both as respects the genera] government, States, and 
private individuals and corporations. Nearly all the increase in the valuation 
of the United States since 1850, as shown in Table 2, may be said to be due in- 
directly to railways, since without their aid a much greater valuation than ex- 
isted in 1850 would have been impossible. 


TABLE 1. 


ESTIMATED TOTAL WEALTH OF THE UNITED STATES. 
{Abstracted from U. S. Census, 1880, Report of H. Gannett, Special Agent.]} 


Total 
ITEMs. Amount, Per cent. 
I = 1,000,000. 
Railways and equipment..... Mosaeee tes Raines Ga wowts 5,530 12.69 
PACintS 5 soto iino oi is oe BEER SPO eee ea Stes 10,197 23.37 
Residence and business real estate, eee water- 

DOWER eaitet se heus ph ecew cetera Sete ere eae ee 9,881 22.64 
Telegraph, shipping, and canals........ .....-es seen 419 .96 
Live-stock, farming tools, and machinery........ eee 2,406 5.51 
Household furniture and personal clothing, etc........ 5,000 11.46 
Mines and quarries, including 6 mos. average output 

estimated as on hand......... ccc cece cece eect encacee 781 1.79 
Three fourths of annual product of agriculture, manu- 

factures, and importations, estimated as on hand..... 6,160 14.11 
Churches, schools, and public buildings not taxed...... 2,000 4.58 
DPECIOiic shes, e eit ede aie eo oo sae meals age econ sie tceaieners 612 1.40 
Mechanics’ tools and miscellaneous.... ..s.cceceesees 650 1.49 





Total wealth of United States, June, 1880..........! 43,642 100.00 








NoTE.—Including the mileage which was under construction at the time of the census, 
and money spent on abandoned grading, there may have been the equivalent of some 
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TABLE 2. 


VALUATION PER HEAD AND TOTAL TRUE VALUATION OF EACH STATE OF THE 
UNITED STATES SINCE 1850, BY DECENNIAL PERIODS. 


[Abstracted from Vol. VII. of 1880 Census. The valuations preceding 1870 include shares as 
personal property, so that much of the apparent falling off is fictitious.) 


True VALUATION PER HEAD. Tora, TRUE VALUATION, 1 == 1,000,000, 






























STATE Sanne tere eee narra Ie 
1850 | 1860 | 1870 | 1880 | 1890 1850 1860 1870 1880 i890 
Maine............. 210 | 303 | 555 | 787 123 190 348 Sir 
New Hampshire..| 326 | 479 | 794 | 1046 104 156 253 363 
Vermont.......... 294 | 389 | 712 | 9gog 92 122 235 302 
Massachusetts....| 577 | 662 | 1463 | 1471 573 815 2132 2623 
Rhode Island..... 546 | 775 | 1366 | 1447 81 135 297 400 
Connecticut ...... 420 | 966 | 1441 | 1251 156 444 775 779 
Average....... 396 | 596 | 1055 | 1152 1129 1862 4040 4978 
New York ....... 349 | 475 | 1483 | 124 1080 1843 6501 6308 
New Jersey.... .. 409 | 696 | 1038 | 1154 200 468 'Q41 1305 
Pennsylvania.... 313 487 | 1081 | 1154 722 1417 3808 4942 
Delaware..... ... 230 | 412 | 777 | 928 21 46 97 136 
Average........ 325 518 | 1095 | 119° 2023 3774 | 11.345 | 12,691 
Maryland ...... --| 376 | 549 | 824 | 895 219 377 644 837 
Lae of Columbia.| 271 547 963 | 1239 14 41 127 220 
irginia .......4. 334 467 10 70 
West Virginia....| £393 | 497 { 431 | 566 43% 793 { ae ace 
North Carolina,...} 261 | 361 | 243 | 329 227 359 261 461 
South Carolina....| 43: | 779 | 2905 | 323 288 548 208 322 
Georgia .......... 370 | 61x | 226 | 393 335 646 268 606 
Florida ...........| 26x | sex {| 235] 445 23 73 44 120 
Alabama..........| 296 | 514 | 202} 339 228 495 202 428 
Mississippi........| 377 | 767 | 253 | 313 228 607 209 354 
Louisiana. .......| 452 | 850] 445 | 406 234 602 323 382 
Texas. ..scceccuee 248 | 605 194 | 518 53 365 159 825 
Arkansas..... » ---| 190] 504 | 323 | 356 40 219 156 286 
Tennessee ..... ---| 2or | 445 | 3961 457 201 494 498 705 
Kentucky,........|_ 307 |_576 |_ 457 |_547 |____}|___30a |___ 666 | _ 604 |___90a 
Average......5. 310 552 388 506 2823 6285 4304 7505 
Ohio ......... seeee] 255 | 5t0 | 839 | 1073 505 1194 2235 3238 
Indiana hid eoeel 205 392 755 5° 203 529 1268 1681 
Illinois ........... 183 | 509} 835 | 1043 156 872 2122 3210 
Michigan ..... ...] rs0 | 343 607 | 965 257 | 719° 1580 
Average....... 198 | 439 759 | 968 924 2852 6344 9709 
Wisconsin ........ 138 | 353 | 666 | 856 42 274 702 X139 
Minnesota........ 304 | S2x}] 1014 { jl .. ... 52 229 792 
OWA ..... 2.0 noes 123 366 Gor | 1059 24 247 718 1721 
Missouri....... ose] 2oxr | 4241 746] 720 137 504 1285 1562 
Kansas eres 292] 538} 763} °° &#»=j ...... 31 189 760 
Nebraska..... wae 317 | 563 | 8s5rj si ...... 9 69 385 
Average........| 154 | 343 603 | 879 203 1T14 3192 6359. 
Dakota........ ... $68 1 S732 OP cacctew. wears es 6 118 
Montana..........] ..- : 9371-2020 Fh eatsatew | eciew ae r5 40 
Wyoming.........) ..- * 770 | 2596} °»&{j ...... | ..... 7 54 
Colorado ......... 3 : 508 | 1235 | ~—Ss | we wee | wee ee 20 240 
New Mexico...... 84 | 223] 341] 410 5 2r 31 49 
Average....... 84 | 223 | 550 | 1227 5 21 79 50r 
Arizona......... sae é 356 | 1014 
OTe ee renr 3 41 
tal i. sieccaseaes 87 | 139 | 186] 7092 I 6 16 114 
Idaho,.........06. see 437 890 erases fF canes: 7 29 
Washington...... | . 483 | 566/ 825; °&i| ...... 6 14 62 
Oregon .. .......] 38r | 551 | 567 | 882 5 29 2 154 
Average........ 234 | 391 422 | 88r 6 41 89 400 
Nevada .......... ‘ 945°) 2500.}0- OAD Bcawe | ae as 31 156 
California ..... ..| 239 547 | 1140 | 1553 22 208 639 1343 
Average U.S...1 308 | 514 | 780! 870 7,136 | 16,160 | 30,069 | 43,642 


Miles of Railway (1840, 2,818).... 2.0 «2.20... 9,021 | 30.635 | 52.914 | 93.349 
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95,000 miles in the country, indicating that the average value placed on it is a little less 
than $60,000 per mile. This corresponds closely with the aggregate of stock and bonds 
per mile (Table 32), but it represents value and not cost, and the latter has probably not 
been over $35,000 to $40,000 per mile in cash, which would make the actual cost of the 
railways is not over 7}¢ to 8 per cent of the national wealth. Yet at least three quarters of 
the enormous aggregate may be said to be the direct result of railways, since without them 
it could never have existed. In other words, every dollar of cash invested in railways has 
on an average added $6 to $8 to the national wealth; a fact which has had much to do 
with the construction of railways which were not directly profitable. 


TABLE 3. 


RAILWAY CAPITAL AND PUBLIC WEALTH OF THE WORLD. 


[Reconstructed and Revised from Mulhall’s ‘‘ Dictionary of Statistics.’’] 

















Popu- Total ; Ratio of 

lation, cae Mite of Inhabi- Wealth rate 

1880. Millions. ilway. tant. Millions. Capital, 

I == 1,000, $ $ $ $ Per cent. 
United States......... 50,410 5,780} 55,300 Ir2 50.340] I1.4 
Canada........- eStatabes 4.340 349 | 46.700 83 3,160} II.1 
Australia...........+.-| 2,880 272 | 50,500 97 2,900 9.3 
United Kingdom...... 34,650 3,740 | 203,000 117 42,300 8.8 
Prancéccasices asueees 37,430 2,400 | 133,000 63 39,200 6.1 
Germany.......eese8- 45,260 2.270 | 102,300 49 30,700 7.1 
RUSSIA coe siceee ania’ 84.440 1.500 | 99.500 19 19,860 79 
PUStliAs enacted cewawes 37.830 1,286 | 100,300 34 19,000 6.5 
TalVecosss hv eadees 28,910 524 | 94.200 19 10,820 4.8 
SPalG seco t vives ees ois 16,290 383 | 79,600 24 7,620 5.1 
Portugal......... jaeacl «45350 58) 74.800 I5 1,648 3.3 
Belgium. ......-...... 5.480 296 | 109.200 53 5.720 5.3 
Holland. o< cin etcaraees 4,060 131 | 90,300 34 5.450 2.4 
Dénmarkosccscesacee. 1,960 49 | 50.000 24 1,720 2.8 
Sweden and Norway... 6,560 155 | 32,000 24 3,580 4.3 
Switzerland ........... 2,810 160 | 97,200 58 1,502} 10.7 
Turkey, €te. iiss. 17,250 117 | 64,600 fe) 3,490 3.3 
Total Europe........| 312,990 | 13,069 } 117,200 39 | 192 600 6.7 
Grand Total........ 370,620 | 19,470] 84,700 49 | 249,000 7.8 


The above statistics, except population, are mostly for the year 1882. Many errors and 
inconsistencies probably exist in this, as in all similar estimates. No great accuracy is 
possible in them. 

According to Mulhall the wealth of Britain has more than doubled in the past 40 years, 
and quadrupled in 70 years. While the indirect benefits of railways have been far less in 
Europe than in the United States, it is tolerably certain that at least go per cent of the 
present wealth of Europe would not exist except for them. 


CHAPTER IL 
THE MODERN RAILWAY CORPORATION, 


22. MODERN railway corporations, even the strongest of them, 
have but a narrow margin for mistakes. It is important that 
we should have that fact clearly before the eyes, and the reasons 
why it must be so, in order that the atmosphere of wealth which 
surrounds ,the period of construction may not beguile us into 
folly. 

The origin of most modern railway corporations is, in its 
economic aspects, about as follows: A certain number of men 
conclude that, for any one of the reasons before considered, there 
is sufficient need of a railway in a certain region to make it, when 
completed, worth more than it has cost to those who have built 
it, so that a “profit,” or creation of a greater value than the 
expenditure, will accrue to them. 

Ordinarily, this sanguine expectation is at least so far justi- 
fied that the property when completed is worth to some one, in 
one way or another, all or nearly all it has cost, although there 
may be no great profits. In any rapidly growing country, like 
the United States, the general rule—subject to numerous and 
painful exceptions—has been and is that railway properties, like 
other enterprises of the kind, tend to be very productive, and to 
eventually rise in value far above their real cost, often to many 
times their cost. 

23. For this reason it has very frequently happened in the 
United States that enterprises have appeared to be of so sound 
a character that they have been almost immediately able to 
borrow on mortgage their entire capital for construction, or 
even a still larger sum, and the original projectors and trvie 
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“owners” of the property have not been required to invest any- 
thing whatever in the property themselves beyond their original 
sagacity in initiating the enterprise—a quality which has its 
value in railway business, as in most other human affairs. In 
all cases they can, if they choose, borrow on mortgage whatever 
sum they can make capitalists believe is or will be the minimum 
value of the property. Usually they not only choose, but are 
compelled to do this. 

24, The original projectors, who alone appear in the manage- 
ment of the enterprise, and who alone constitute what is known 
as “the Company,” then simply make good the deficiency, if 
there is any deficiency, in the means for construction; assuming 
what, in the general opinion, is the whole RISK of the enterprise. 
For taking this risk, as well as for their services in initiating and 
carrying on the enterprise, they obtain nothing more than what 
may be called the SPECULATIVE INTEREST, viz., that portion which 
fluctuates with and depends solely upon the skill and good judg- 
ment with which the property has been originally planned and 
is afterwards managed; which may be wiped out in a moment 
or may become very valuable. 

25. This interest is in modern times supposed to be repre- 
sented by the stock or (in England) “shares,” although the line 
between stock and bonds or mortgage securities is not always 
sharply drawn. The proportion which the stock and bonds 
bear to each other varies greatly in different parts of the United 
States and of the world. In regions where capital is abundant, 
and there are small chances of either great loss or great gain, 
those who believe in the enterprise and would be willing to lend 
money on its minimum value will prefer to own it outright, and 
few or no mortgage bonds will be issued. Such is the case in 
England and on the Continent. In a country where the future 
is all uncertain, but where population and traffic is advancing, 
literally, by leaps and bounds, and where the future is so “ dis- 
counted’ (as it is all but inevitable that it should be) that lines 
are built, not for the traffic which exists but for the traffic which 
‘s to come, the opposite conditions will all but inevitably prevail. 
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The bonds themselves will then partake of a speculative char- 
acter, and will involve as much hazard as large investors can be 
persuaded to consent to. Consequently there will be a constant 
tendency for roads to be “built on bonds,” the bondholders 
being in fact sharers in the speculative risk, but to a less extent. 
The limits of doubt as to the future, between the maximum and 
minimum value of the property, being a large one, they know- 
ingly assume a portion of this risk, leaving it to the nominal 
“Company” to manage the property, and trusting that they will 
manage it as skilfully as they can, as their own sole chance of 
reaping a profit for themselves. 

These latter conditions are well known to obtain more fully 
in the United States than in any other considerable region of the 
world, and on that account it is, and not primarily from differ- 
ence of laws or business habits, that the railway system of the 
United States has been built to so much larger extent than else- 
where on borrowed capital represented by bonds. 

26. Under conditions involving so large an element of specu- 
lative uncertainty, as well as such great probabilities of ultimate 
profit, many abuses, much feverish excitement, many deceptive 
exaggerations both in good faith and in bad faith, much gaining 
of something from nothing, many cases of visionary folly, of sad 
disappointment and of deliberate fraud, are all but unavoidable ; 
yet in the conditions themselves there is nothing either surpris- 
ing or reprehensible or avoidable. We have seen, in a much 
exaggerated form, the same causes producing the same effects 
in the oil excitement of 1863-5, yet they were but the collateral 
evil effects of a movement in itself in every way healthy and 
normal, and they ceased with the period of rapid expansion and 
sudden and irregular profits. 

So with the organization of our railways. The existing con- 
ditions, with all their collateral evils, are in the main healthy 
and natural ; and whether good or bad, cannot be expected to 
materially change until the process of rapid development and 
advance in wealth has ceased, which will not probably be for 
many decades. Until that time railways will continue to be 
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largely built, as they are built, on bonds and faith and hope, 
with a narrow margin of financial safety. 

97, It is often claimed that the existence of these conditions 
is an evidence and result of a greater national rashness in doing 
business, but tHis is true only to a limited extent. The main 
reason is that, owing to the rapid development of the United 
States, the margin of positive and certain value has seemed to 
capitalists to be larger, and the minus side of the speculative and 
dubious element, the proper allowance for possible depreciation, 
has appeared to be less. The same general law obtains, and 
always has obtained, throughout the world, that such properties 
are always built on borrowed money up to the limit of what is 
regarded as their positive and certain minimum value. The 
risk only, the dubious margin which i$ dependent upon sagacity, 
skill, and good management, is assumed and held by the Com- 
pany proper who control and manage the property. 

Thus it happens that in America, and in an increasing degree 
throughout the world, the nominal “ Company,” which the engi- 
neer and all other officers serve, and which exercises full control 
over the entire property for the time being, although in theory 
it is the real owner of the property, is not such in fact. All it 
really owns is a contingent interest in the results of its own 
sagacity and skill in creating a property which shall be in fact 
worth more than what lending capitalists consider its minimum 
probable value. Their small payment fog this contingent inter- 
est (if they pay anything at all) is precisely equivalent in its 
nature, although less objectionable morally, to what is called a 
“margin” on stocks— it is sufficient only to cover the financial 
risk of the enterprise, or the difference between the actual and 
necessary cost and the general estimate of the minimum value of 
the line when completed, which is represented by various forms 
of bonds. 

28. The essential truth of this general summary is not de- 
creased by the fact that, to be entirely correct, it should take 
note of many apparent anomalies and exceptions. Thus it not 
infrequently happens that the issue of “ mortgage bonds,” and 
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even the cash received for them, is alone far greater than the 
actual investment, and still more frequently that a large propor- 
tion of the bonds are “taken” (‘“‘convey” the wise it call) and 
held by the original incorporators. Usually, in such instances, 
the second or third or fifteenth mortgage bonds are in reality 
the stock, and represent the speculative interest dependent upon 
management; which in that case very properly controls the prop- 
erty, either in law or fact. In that case too, when the property 
is not a productive one and a necessity arises for more capital to 
enable it to hold its own, some new device, “ prior lien” bonds 
or what not, is ‘used to transfer the true mortgage interest, 
involving no risk, to new parties, in lieu of those who originally 
held it, or thought they did. er contra, when the property has 
been successful, then begirfS the process of “ watering,” so called, 
i.e., increasing the stock or bonds by new issues until their total 
amount bears a nearer, or at least more satisfactory relation to 
the present value or productive capacity of the property, as dis- 
tinguished from its original cost. There have not been wanting 
-gross frauds and impositions in this practice, as is not unknown 
in other business matters; but in its essence it is an entirely 
legitimate and proper business transaction, in the nature of a 
capitalization or ‘‘salting down” of realized business profit, and 
. belonging as justly to the holders of the property as the corre- 
sponding rise in the value of other real property. A certain 
argument, whose forcein certain individual cases is universally 
recognized by intelligent men, can be made against the reten- 
tion by the individual of all such “ unearned increment,” but in 
the general judgment of mankind the argument on the other 
side is immensely stronger. The only legitimate distinction in 
this respect between railway property and any other real estate 
is that the nature of its origin as a creature of the State justi- 
fies a demand that its monopoly powers shall not be used op- 
pressively, to charge more than a fair equivalent for service, as 
measured: by practice elsewhere or on ether kinds of traffic, 
under similar circumstances ; but the just increase in value of a 
well-located railway, which does not abuse its monopoly powers 
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to make unjust exactions, is fairly the property of the owners, 


however large, unless and until the public are prepared to in- 
sure the investors a certain minimum return as well as deny 
them the uncertain maximum, 

It may be added, that the mortgage or bonding process is 
carried on to a greater extent in railway than ather business, 
simply because, unlike most other business enterprises, a certain 
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SouTHERN RAILWAY FROM 1870 TO 1885, 


considerable fraction, but only a fraction, of the income of their 
property is in the nature of a monopoly which no conceivable 
circumstances can destroy. 

29. The annual interest on these various forms of mortgage, 
together with fixed rentals of leased property, which are of the 
same nature, constitute what are known as the FIXED CHARGES, 
by which a large proportion of net revenue is always absorbed 
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on the most prosperous properties—very frequently nearly the 
whole of it, and not unfrequently a good deal more than the 
whole of it, if all such charges were paid. 

In tables immediately following, the fact that these are the 
conditions which actually exist is clearly brought out, and if 
they were more generally realized by engineers, and by railroad 
officers generally, during the period of construction, it can hardly 
be doubted that it would lead to more careful study of the art of 
obtaining the utmost possible value from the money expended; 
but there are few men who are 
not elated and, as it were, in- 
toxicated by having their pock- 
ets full of borrowed money, even 
when the responsibility is all 
theirown,and onsosmallascale 
eles gaa sab eel that its length, breadth, and 
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Fic. 2.—DtaGRAM sHowiNnG THE Financia Rec- part of which will suffice for all 
ORD OF THR MICHIGAN CENTRAL RAILROAD (IN- , : ; 
CLUDING THE CANADA SouTHERN), 1878-1885. possible requirements of his de- 

! partment, the impulse to spend 
money freely may well become too great for average human 
nature to resist ; so that the enormous sums of borrowed money 
handled during construction will create an atmosphere of wealth 
leading to a rash improvidence, which has been the chief cause 
of the bankruptcy of many lines. As the engineer has the first 

“whack” at the Company’s funds, and at a time when the judg- 

ment of the coolest men is most likely to be tossing about on 

the dancing waves of a “boom” at its very height, his danger is 
particularly great; and he especially should realize that THE 
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RULE with new American railways is, and must continue to be, 
that a very moderate percentage of difference in either the first 
cost, or the operating expenses, or (above all) the revenue, means 
to the original projectors, whom alone he serves or knows, all 
the difference between success and failure. 
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Fic, 3.~-DIAGRAM SHOWING THE FINANCIAL AND TRAFFIC RECORD OF THE Cricaco & NortTH. 
WESTERN RAILWAY, 1874-1886. 


[Figures in squares, or points surrounded by squares, give the receipts per ton-mile 
and passenger-mile ; the lower figures being those per ton-mile.] ; 

In Figs. 1, 2, and 3 is shown graphically how very small is the margin of 
profit which makes the difference between solvency and insolvency even in the 
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soundest companies. These lines have not been chosen as specially marked 
examples of the ordinary fluctuations, but on the contrary are naturally very - 
strong properties—so good that their stock has ranked for years together among 
the best investment securities. Yet out of the millions which they take in 
yearly it will be seen how small a margin is left over for distribution to the 
stockholders in many years, and what a heavy percentage of advantage to the 
stockholders results from a very small percentage of increase in the gross re- 
ceipts, or of decrease in the operating expenses or (in much less degree) fixed 
charges. THE gain of all gains for a railway to secure will be seen to be addi- 
tional revenue. 


30. In fact, the situation is somewhat worse than if the Com- 
pany merely began business with a heavily mortgaged prop- 
erty owned in fee. The theory that the Company is the owner 
in fact, as it is in form, of the entire property, and has simply 
placed certain mortgages upon it, is convenient and in a sense 
true; but it more correctly corresponds with the real facts which 
prevail in the United States, and for the most part throughout the 
world, to consider that the mortgage interest itself builds and 
owns the real property, as a man might build a house or factory 
to rent to others, induced thereto by the allegations of the man- 
aging Company that in that case they can and will earn and pay 
a fair or a large rental on the property from the profits of the 
business which they propose to carry on with the property and 
plant furnished. 

31, This is the truer manner of looking at the facts, both be- 
cause the “mortgage” is ordinarily far in excess of the mort- 
gaging value of the property as property, closely approximating 
to and often exceeding its cash cost, and because the property 
itself is all but absolutely worthless except for the one particular 
business which it was built to carry on, so that the loan or mort- 
gage involves the determination that the property on which the 
money is lent is worth its cash cost for any one to “operate,” if 
the managing company should fail to do a profitable business 
with it. And as the full cost of all the fixed property is then 
always (practically) advanced, and frequently the cost of all, or 
most of, the portable plant (rolling stock) in addition, the nomi- 
nal mortgage interest is so large that it really amounts practi- 
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cally to an ownership interest in the real property ; and all that 
the mortgage interest does not own is the immaterial franchise, 
which necessarily goes with the property when and if they as- 
sume control of it. This is the additional security which makes 
the nominal mortgage interest a real one, except that usually, 
the operating company are obliged either to invest some money 
themselves in plant to borrow the rest of it, or to throw in an 
interest in the business (stock) in order to persuade outsiders to 
build the plant. Very frequently,—in fact—usually, individuals 
in the operating company (stockholders) also lend money (buy 
bonds) for the erection of the plant. 

32. The instances where the original projectors, even of lines 
which have ultimately proved well justified and highly success- 
ful, have been ruined by depleting their means too rapidly with 
unwarranted or deferable expenditures, and have been compelled 
to yield their control of the property, almost on the eve of its 
success, have been very numerous, A single instance, selected 
almost at random, of the startling vicissitudes to which such 
properties are subjected, and of the dangers of the most merito- 
rious enterprises from the long periods of depression through 
which they usually have to pass soon after their construction, 
and from the scanty means of the original projectors, may be in- 
structive. 


33. Within a few years after its construction, what has since become 
the St. Paul, Minneapolis & Manitoba Railway, then the St. Paul & Pa- 
cific, was a very striking example of such reckless management of rail- 
way investments. 

Its construction began in the flush times of 1872-3. Working then 
318 miles, it earned only $630,000 gross and $166,000 net, the latter being 
at the rate of only $523 per mile of road. Its debt (exclusive of stock) 
was then over $50,000 per mile, and, no interest being paidon any part 
of it, a receiver was appointed. 

In 1873-4 and 1874-5 the net earnings were still less. 

In 1876-7, an extension of 104 miles into the Red River Valley hav- 
ing been completed, the net earnings were nearly doubled, and became 
$749 per mile. 

By 1878, although the bonds of the Company had become almost 
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worthless, the receiver succeeded in completing the line to the Dominion 
boundary, in time to save a large land grant, and the better days of the 
property began to dawn ;—five years too late for the original projectors. 

A new company was then organized, purchased the line at foreclosure 
sale, and found itself the possessor of the 422 miles above specified, and 
143 miles more, with a bonded debt of only $7,266,o00o—less than $13,000 
per mile. Then first the land grant began to be of immediate value. 
Immigration was flowing in, the Canada Pacific was building beyond it, 
wheat began to rise, and a property which had been almost worthless, 
all at once became very productive. 

The boom continued until 1883, and its progress is shown in Table 4. 

















TABLE 4. 
FINANCIAL HisTORY OF THE ST. PAUL, MINNEAPOLIS & MANITOBA 
RAILWAY. 
EARNINGS. Pass. | Fr’ght. Aver'ge)  nivi- 
: Miles | Miles Land Rate, dends 
Year. Miles. (Mil- il Sales Cents Per 
Gross. Net. | lions). | lions), | res : sa Cent 
1872-73. 000.000. 318 | $1,980 @s22 | .... See” Anette silo? db -amewee 
1874-75...-.0008 SI0 caseas: 4+ ewes Sas ‘sie hy vewea eas ciaiaas ll eaeaney 
1876-77... wc segs 422 | weeeee 749 ace rn ee leis a eaiiwih 
1879-80......0. 1,497 | $4,473 $2,489 sides sok 268,700 a Eee ee 
1880-81......... 1,497 4,954 2,607 25.4 93-4 97,900 2.88 | woos 
x1881~-82........ 1,497 7.159 39573 54-4 190. 203,300 2.52 6% 
1882-83........- 1,497 7,605 3,995 68.1 341. 104,250 | 1.91 94 
1883~84........ , onic $,992 3,282 53-5 340. 83,900 z.79 8 
rBB4q-Bs... 22.00] wee 5,230 3,057 45-0 395: 65,600 1.52 64 





By the end of 1883 the road was earning net more than any road 
westward of Chicago except two (the Rock Island and Chicago & 
Alton), and the boom was at its height. The real surplus in the last two 
years had been enough to pay nearly twice as great dividends. Its lines 
were well placed, and almost completely secured to the Company the 
possession of the traffic of one of the most fertile valleys on the Con- 
tinent. 

Then an ebb-tide set in. Immigration and the price of wheat fell off, 
as also the immense traffic from the construction of the Canada Pacific. 
A competing line on the north shore of Lake Superior was opened. 
Rates were necessarily made much lower, and for the two additional 
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years, which alone can be given in this volume, the record was as shown 
in the last two lines of Table 4, the contrast between which and the last 
year of the flush period is notable. 

In the last year, in spite of the falling off in prosperity, which had in 
it no element of immediate disaster, bonds to the amount of 50 per 
cent of the stock were “sold ” to stockholders for 10 cents on the dollar, 
which was, of course, equivalent to a dividend of some 45 per cent, 
more if the future of the property did not belie its promise. From the 
point of view of the public interest there was no danger ofthis. Its 
future was magnificent and assured. As respects the individual owners, 
great as had been their profits to date from securing control of this for- 
merly bankrupt property, this was and is far less certain. 

34. The instructive feature of the example is that even now (1885), 
failing any one of these following conditions, ruin or serious loss of all 
recent investors in the stock of property would be near at hand: 

1. The fixed charges are only $1358 per mile, whereas double that 
figure or even more would be more usual. At the latter figure a com- 
bination of many causes might bring the net earnings below it. 

2. The rapid fall of rates, which otherwise would have extinguished 
the surplus, was met by important improvements of the main-line grades, 
and by the introduction of more powerful locomotives, as well as by the 
natural economies resulting from heavier traffic, so effectually, that in the 
last year but one of the table 24 per cent more freight was moved with- 
out any increase of engine mileage. 

3. The revulsion occurred at a time when the general depression of 
business was not marked, when the Company was not embarrassed by 
excessive obligations for new construction, and when the falling off in 
traffic and revenue was in no respect panic-like. Otherwise, even as 
sound a property as this had proved itself to be, had it entered upon 
considerable expenditure for new construction or improvement, based 
on a standard conforming to the present large earning power of the prop- 
erty as a whole instead of the probable earning power of the additions, 
separately considered, might well have found itself again a bankrupt. 


35. That such contingencies and fluctuations are not excep- 
tional, is indicated by the aggregates of railway, foreclosures, 
shown in Table 5, which in 1885 rose to the aggregate of 2880 
miles with $139,658,000 in bonds ($48,500 per mile) and $120,- 
090,000 in stock ($41,700 per mile) or $268,213,000 in all ($93,136 
per mile) the bonds alone probably representing, as is so com- 
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TABLE 5, 
RAILWAY FORECLOSURES, 


Year. Miles. Capital Stock. | Funded Debt. | Floating Debt. Total. 
I = 1000, zi = 1000. I = 1000. I = 1000. 








1B8i...-......| 2,617 $51,278 $76,645 ($10,000?) | $137,923 


SS TY EES | CE EES | AS SCS | SE EEEEPD SUED GNIS, 








1682 cei tars 668 20,751 23.999 10,074 54,824 
18636.2cdsces I,1goO 24,588 38,198 2,482 65,268 
1854 iw aeene%s 714 12,894 13,061 423 26.378 
1696 66. ss aces 2,880 120,090 139.658 8,465 268,213 
Total, 5 yrs... 8,069 $229,601 $291,561 $31,444 $552,606 
Per mile, average........ $28,455 $36,135 $3,897 $68,487 
Per mile, 1885...... rete $41,697 $48,499 $2,940 $93,136 


The above is compiled from ‘‘ Poor’s Manual,” 1886, It is unquestionably full of errors, 
but no authentic or complete figures exist. The general fact that the bonds and stocks 
of bankrupt lines run a good deal higher than those for solvent lines is clear, as the most 
serious errors are probably in the earlier years. 

The Commercial and Financial Chronicle, in its October, 1884, Jzvestors’ Supple- 
ment presented a valuable table showing the railway companies now in default on pay- 
ment of interest on bonds. Only railways in the United States are included, Mexican 
and Canadian lines being omitted, and only the particular issues of bonds are taken on 
which default is made, although the mileage given includes all operated by the defaulting 
companies. The table includes all companies defaulting during the period covered, which 
had not resumed payment in full, and which had not been foreclosed and reorganized. 
The totals are summed up in the following table, in which comparison is made with the 
defaults of 1873-76: 


Mileage. mncune of 

Total defaults, October, 1884...... eineeaes eacseee) 15,986 $315,283,000 
Entire railroad system of U. S., Jan. 1, 1884.......] 121,592 3,455,040, 283 
Per cent of defaults to total............ (iste Sears 13.14 g.12 
Total defaults. 1873-1876... ....cccccccccccscescccel cece $783,967,665 
Entire railroad system Jan. 1, 1876..... iadececwcest 74,006 2,175,000,000 
Per cent of defaults to total... ....ccscevcccccccccs| covcee 36.04 
Increase in miléage and bonds during five years pre- 

ceding Jan. PSSA aes an adersae Mud eae wares 39,818 | $1,157,249,467 
Increase in mileage and bonds during five years pre- 

ceding Jan. 1, 1876.........cccseccsee oes cesses] 21,232 *636, 960,000 








* Estimated at $30,000 per mile. 
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The whole number of companies in default in 1884 was only 42, against 197 in the 
former period. In the former period of defaults, about 20 companies out of the total 197 
that were embarrassed were old railroads that were well established and once had a pay- 
ing business. In the later period, out of 42 companies named in the table, none can be 
fairly said to have had a well-established and paying business on the basis of their present 
lines and existing liabilities, unless such companies as Erie, Wabash, and Reading be 
classed in that category. 

On British railways, which are subject to far fewer vicissitudes than those of the United 
States, the average dividend of 44 per cent is divided approximately as follows,—United 
States statistics from the census of 1880 being added for comparison : 


tea States. British. we 
18.8 16.1 percent pays. . . . no dividends, 
; Teo ff MH Eg Sotundder 1 per cel 
10.2 Bg. Sf: RE ASE ar ye ar ae 
9.2 ath 3 EM a ys ae Se, 
3.1 7.3% 66 “ bes eZ a aL 
2.5 234 66 66 66 a 7 ‘. 66 5 66 66 
5.7 21.7 * rT) ow 7 “w G6 6 
6.5 B6.0. 88) SE. OR og gr ey Gee: 
6.5 1.0 ‘¢ ss 66 . f “% QB se 66 
«6 66 46 6 6é 66 
gag Hw TD Dw ge aw 
39 0.65% i Se. . ~~ about-r5 “* °s 


While exact figures on which to base a judgment are not available, it is not probable 
that more than one fourth of the existing mileage of the United States has escaped fore- 
closure proceedings or default on bonds necessitating a receivership. Many roads which 
are now among the strongest properties have been through such difficulties several times 
in their earlier history; while, on the other hand, many others, like the Denver & Rio 
Grande, Philadelphia & Reading, and other strong properties whose future seemed 
assured, have been overtaken by disasters resulting in great part from the intoxication of 
long-continued success. So that the properties are few indeed—and those mainly the 
ones which build no new lines—of which it can be predicted with any certainty that they 
may not become insolvent in the next period of serious depression, 


TABLE 6, 


ESTIMATE OF FUTURE RAILWAY CONSTRUCTION IN THE UNITED STATES. 


[Prepared by Edward Atkinson, of Massachusetts, for various groups of States as described 
on next | ig 





Mileage built 





Mileage still f Per cent Mileage still 

Grour or States, | "eeded from rb io a Socal caeimietal | Resden Deters 
; 1g years. 4 years. 4 years. 15 years. 
Clase Liciiveaes oeeeds 36,236 8.597 24 27.639 
Class IT... ccc cecnvees 27,199 5.282 194 21,917 
Class III.... scoccces. 34.472 8.351 24 26,121 
Class IV... cccccccces 9.652 2,893 30 6.759 
eC i are rr 9,888 5,857 59 4.031 





CME REMien quae | oo ee | EOE epee | ego 


Totals.ssuiwes sees 117,447 30,980 26.3 86,467 
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monly the case, somewhat more than the actual total expendi- 
ture to create the entire property. This amounts to nearly three 
per cent of the mileage, and over four per cent of the capitalized 
cost of the entire railway system of the country, and that too in 
a year which was in no respect a particularly bad one finan- 
cially, as will be seen from Table 5, which gives similar figures 
for several years back. 

36. The fact, illustrated by the history just given of a road 
in the far West, that the intoxication of realized success will 
lead even prosperous companies to assume dangerous and reck- 
less liabilities, becomes especially important in view of the fact 
that in the future a large portion of the new mileage will be 
constructed by such lines. A carefully studied forecast of the 
probable mileage to be constructed, by Mr. Edward Atkinson, 
made in 1881, and confirmed as a moderate and cautious esti- 
mate which will almost certainly be exceeded by experience up 
to 1885, brings out this fact clearly, in addition to having an in- 
terest of its own, and is given in Table 6. 


DESCRIPTION OF GROUPS, TABLE 6, 


Class I. consists approximately of the 11 States lying in or on the irregular pentagon 
marked out by Boston, New York, St. Louis, Louisville, Washington—estimated to have 
by 1900 one mile of ratlway per 4 square miles, as now in Massachusetts. 

Class II. consists of the 10 States lying immediately to the north, west, and south of 
Class I., stretching down the Atlantic coast to Florida, estimated to have by 1900 one 
mile per 8 sg. miles, or half of Class I. 

Class III. includes 11 States in the far West and South, with ome mile per 16 sg. 
miles, or half of Class II. 

Class IV. includes the 5 States of Maine, Nevada, Colorado, Oregon, and California, 
with one mile per 32 sg. miles, or half of Class III. 

Class V. consists of Florida, Dakota, and 7 other Territories, with ome mile per 64 sq. 
miles. 

Total United States mileage when estimate was prepared, 91,778; estimated total, 
1900, 209,225 miles. This estimate assumes an average future construction for the 15 
years after 1885 of 5,764 miles against an average of 7,745 miles per year for the previous 
4 years. The estimate is almost certain to be largely exceeded. 


TABLE 7, 


PROGRESS AND EXTENT OF THE RAILWAY SYSTEM OF THE WORLD. 
{Revised from Mulhali’s “ Dictionary of Statistics.’’] 





Mires Opzn., Cost (millions, $). 


1840 | 1850 | 1860 | 1870 | 1880 | 1850 | 1860 | 1870 | 1880 


a | As | TEENS | coe fo ee | ES | EE | qT | 





United States...; 2,838 9,04: | 30,635 | 52,914] 93,349 292 1,094 2,332 5,070 
United Kingdom 838 6,621 | 10,433] 15.537] 17,945 1,166 1,685 2,572 3,640 
Continent....... 1,074 8,31% | 21,815 | 49,320! 86,818 652 1,730 4.320 8.6g0 
Canada, etc..... or 538 | 4,228 | 12,339] 31,804 34 243 860 2,010 











EE ae EES coe ee 


Total-¢.c.0%0. 4:730 | 24,491 67.111 130,110 | 229,926 2,144 4.752 | 10,084] 19,470 
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TABLE 8. 
RAILWAYS OF THE WORLD, JANUARY I, 1884. 
[From Prof. A. T. Hadley’s ‘‘ Railroad Transportation, its History and its Laws.’’] 









































Miles, Capital Invested. Per Mile. 

America... ..ccee Ga a aeie Saad oH 140,000 $8, 400, 000, 000 $60, 000 
Europ isc os e4cues ieee ea Suess 114,000 16, 110,000,000 115,000 
Asia. 2.4654 Sia Giisie dais eines are sii 11,600 775,000,000 66,000 
AMfica.ccexces jeanne Gage eae 3.400 240,000.000 70,000 
Australia ccewinde ese eea%eu ese 6,500 325,000,000 50,000 
275,500 $25, 850,000,000 $72,200 

Per cent | Miles of | Miles of Cost 
Length, Increase Road Road to per 
Jan. x, 1884. in to 100 10,000 mile. 

5 years. | sq. miles.}| inhab. Dollars. 

Germany onc oie war de se cws 22,300 8 10.6 4-9 105,000 
Great Britain and Ireland. . 18,600 5 15.2 5-3 204,000 
Franee e's ose yee hieeaiet 18,500 18 9.0 4.9 128.000 
Russia....... -.-| 15,700 7 0.8 1.9 80,000 
Austria and Hungary. F 12,800 12 5.3 3.4 105,000 
Tial¥ iss gee kay ere eee ee 5,QOO 13 5.1 2.0 92.000 
Spain .. Riaaaate ese eee 5,100 16 2.6 3.0 78,000 
SWEGON os inde Soice eee ewes 4,000 14 2.5 8.7 30,000 
Belin ices ivses vcceersa cee 2,600 6 23.2 4.8 132,000 
British India.......... eee} 10.500 20 0.7 0.4 66,000 
United States..............| 120,000 43 3.4 22.5 61,000 
Equipment per 100 miles. Pass. Tons 
—- —_____-—-_—________—— | Moved Moved 

Locom, |Pass. cars.| Freight. |(Millions)./(Millions). 

Germany ......0-.00. 1882 51 95 1,081 224 198 
Great Britain..........] 1882 76 232 2,298 655 291 
FPYANCE: Josonkwesieesssd TB8I 46 105 1,207 180 93 
Russia....... eeeeewee 1881 40 50 775 33 14 
Austria...... errr rte 1882 30 62 716 47 70 
Italy.... sieard 1882 29 88 510 34 II 
SPaiO na.542 0 Pesenens --| 1880 26 77 468 15 9 
Swede sé csasen sake 1881 16 36 401 7 5 
Belgium......-. .. ~o-| 1881 72 139 1,840 57 37 
British India.......... 1883 24 65 436 65 19 
United Strates.........| 1883 22 21 663 313 400 





Comparison with Table ro and others will show that there is considerable uncertainty 
in these figures. It should be remembered that American rolling-stock is much heavier 
and larger than foreign, and that the average distance over which each passenger or ton is 


moved is far greater, 
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TABLE 9, 


PROGRESS OF AMERICAN RAILWAY CONSTRUCTION BY GROUPS OF STATES, 
AND OF FOREIGN RAILWAY CONSTRUCTION. 





1850 | 1855 | 1860 | 1865 | 1870 | 1875 | 1880 | 1885 


= | eee one 




















Six New England States.......... 2,508} 3,4691 3,660} 3.834] 4.494) 5,638] 5,977] 6,310 
New York, New Jersey, Penna..} 2,807] 4,849} 5,841/ 7,594] 9.709] 12,639] 13,865] 16,973 
Delaware, Maryland, W. Virginia 395 624 865 945| 1,282] 1,816] 2,005] 2,566 
Virginia, N. Ca., S. Ca., Ga., Fla.| 1,620] 3,294] 5,11x} 5,228] 6,094] 7,047| 7,803] 11,127 
Alabama, Miss., La., Tenn., Ky.. 415} 1,523] 3,726] 3,901] 5,135} 6,240} 7,008] 9,675 
Ohio, Michigan, Indiana, Illinois.| 1,256] 4,173] 8,684] 9,646] 13,177| 18,879] 21,964] 27,10% 
Wisconsin, Minnesota, Dakota, 
































Iowa, Nebraska, Kan., Mo..... 20 394] 2,380] 3,201; 9,506) 14,903] 22,259] 31,527 
Indian Ter., Arkansas, Texas,Col- 

orado, Wyoming, Montana..... uae 40 345 503] 1,583 3,966; 6,582] 13,734 
Pacific States and Territories....} ..... 8 23 233} 1.934| 2,968] 5,886) 9,954 

Total United States............ 9,021| 18,374] 30,635) 35,085] 52,914] 74,096] 93,349] 128,967 


The above was computed from the tables in various issues of ‘‘ Poor’s Manual,” which 
also gives data for the following tables, corrected yearly. 


FOREIGN COUNTRIES. 


a 


1840 | 1845 | 1850 | 1855 | 1860 | 1865 | 1870 | 1875 | 1880 | 1884 





























Great Britain..... 838} 2,536) 6,621; 8,335] 10,433] 13,289] 15,537] 16,658] 17,933] 18,85x 
France ........... 271 551| 1,879} 3:459| 5,900) 8,477) 10,904] 12,339| 14,839! 39,243 
Germany ......... 34°} 1,429) 3,747] 5.138) 7,212 ° 9,305} 12,136] 17,317] 20,900] 22,812 


Canada...........] 0... | ooeee 38] 1,218) 2,173] 2,231] 2,679] 4,899] 6,887] 9,57 


TOTAL MILEAGE OF RAILWAY CONSTRUCTED AND IN OPERATION IN THE UNITED 
STATES, FOR EACH YEAR FROM THE BEGINNING OF RAILWAY CONSTRUCTION. 


























0 1 2 3 4 5 6 | 8 9 
1880......... chews 23 95 229 380 633} 1,098} 1,273} 1,497] 1,913! 2,302 
1840 ....... eseeee! 2828] 3,535| 4,026] 4,185] 4,377] 4,633] 4.930] 5,598] 5.996) 7.365 
1850 .. .... eesee| 9,021] 10,982] 12,908] 15,360| 16,720] 18,374] 22,016] 24,503| 26,968] 28,789 
1860. ........0.52+] 30,635] 31,286] 32,120] 33,170! 33,908] 35,085 36,801] 39,250] 42,229] 46,844 
1870. .......eee000] 52,914] 60,293) 66,171] 70,268) 72,385) 74,096] 76,808] 79,088] 81,717) 86,463 
1880........ coccee! O23 34Q/103,145/124,7131I2 1.45412 §,.270/128,067 


ANNUAL INCREASE. 





WSBO.... eee ween] oc eee 72 134 151 253 465 175 224 416 389 


1840.....-........ 516 717 4g 159 192 256 297 668 398] 1,369 
1880.............. 1,656] 1,961} 1,926/ 2,452! 1,360] 1,654! 3,642| 2,687; 2,465| 1,822 
1860.............. 1.846 6s 834} 1,050 738| 14,277) 1,736) 2,449) 2,979) 4,635 
1870. .... cece ees 6,070] 75379] 5)878| 4,097] 2,227] 1,751] 2,712) 2,280! 2,629] 4,746 


1880......... aeaee| 6,876| 9,796] 13,568} 6,742] 3,825] 3,588 
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TABLE 10. 


MILEAGE, CosT, ETC., OF EUROPEAN RAILWAYS, WITH TOTAL CosT oF 
CONSTRUCTION AND AVERAGE COST PER MILE. 


(Rearranged and recomputed from the Revue Générale des Chemins de Fer, 1886.] 






































Miles. Cost. Av. Cost | Sq. Miles per a Cent 
Country. 1883-5. | Millions. |PerMile.| Mile Ry. edad) 
Eng.... 4.4 2.03 
United Kingdom.... ............ 18,864 | $3,895.10 | $206,490 |< Scot... 10.3 1.29 
Ire., ... 13.0 2.0% 
6.5 1.92 
Belgium... siidedacess Jed ews 1,885 334.45 177,420 4-2 2.13 
France........ pbs wratweitiote ea aes 16,578 2,232.20 134,640 1I.% 2.05 
Germanys vies esedses aecescesene's 21,785 2,248.40 | 103,210 9-4 2.07 
Austro-Hunga 12,60 1,279.80 | 101,550 AWS.... 14.7 2.98 
|: ) ee 7903 2279: 55 Hung.. 24.0 3.12 
18.8 3-04 
Switzerland ........c0.ccc eens sane 1,795 184.88 103,000 9.2 3.66 
DAMA ciks sa och oie ext baw el eo tenes 4.550 442.26 97,200 38.3 3-30 
POPU al cin cis ecerewene tees sind naa’ 927 go. 11 97,200 37-9 4-98 
Russia........0.-0. eiesnire! Cane ele@etws 14,226 1,382.30 97,168 130.5 5.72 
Pay oo cee. cesies bis ock Avaeiee ens 5,871 554.50 94,448 18.5 4.86 
Holland sc sa-scceatogseeeeves as 1,406 127.34 90,918 9-7 3.2% 
Sweden ...... reer eee ? 3,975 59.34" 41,563 41.7 1.12 
Denmark, sescissccats vcee wine st é 926 37.00 39.961 13.0 1.80 
Norway........ Siude. saleaeue dans 970 33-52 34,548 127.0 1.97 
106,361 | $12,901.19 | $121,300 32.9 3.07 
GERMANY IN DETAIL— 
Prusslasccccete rhe viinavev ete nuts? 12,636 1,309.40 103,620 10.2 2.13 
Bavaria,......... ales tosacbinie ature alec 2,833 268.39 94,728 9-4 1.76 
AXON. koserdse eiseeech eeeeueese 1,434 149-35 104,150 4-4 2.36 
Wurtemburg.......cc ccc eeceens 968 110.95 113,140 8.4 2.24 
Baden «oc. oi wcineev ese eavedaces's 818 99-70 121,880 7.0 1.9§ 
Alsace-LOrcaine soc sesee agentes eet eaces- V wsesioean ge || Baenvieke | Seiweeanwe eeasy fh oes ees 
Other German States .......... 3,006 310.61 100, 328 8.4 1.96 
Total Germany................ 21,785 2,248.40 | 103,210 9-4 2.07 
Minor European Countrigs— | Kilos. 
Bosnia and Hertzegovina........ 570) ) Avia etwas: | xesesss 87.0 5.14 
Bulgaria. .........0 wesw we ewete es 220} anse gaiee se L aeens ees 179-0 14.55 
FINAN acsie ecw ccadcuses s esesees Pt 5 a ee eee rm Eee ne 196.0 2.92 
CGOOCO i di skeen eanseet iowa we Be. ett eee: A Daasieees 1800.0 | 147.00 
Luxemburg.. pstiaes Seles Sinn $604); crosses aueweees 4:4 0.97 
Roumania........ Whale a ercneteca a waco a £503: |-aceacus, 5°] wsnaaces 53 9 5-73 
MERCY n6 sce sie ass setae cea ace 1,173 oe ieee ree 111.5 7-54 





4.837 \(some 3,000 Imiles). 
* There is an error in this sum, which should be about $100,000,000 greater—150. 66. 


The last three columns are taken (converting metric into English units) from the 
Statisgue des Chemins de Fer de l’ Europe, 1882. Vienna, 1885. 

According to other, and perhaps more authentic figures, the railways of Great Britain 
have cost $205,842 per mile of road; the Belgian State Railways, $123,986; for the French 
railways, $124,642; for the German State Railways, $105,204; the German private roads, 
$71,877; the Austro-Hungarian roads, $104,420. The cheapest system of Europe is the 
State Railways of Finland, $30,102; the other Russian railways stand at $82,244, against 
$63,250 per mile for the railways of the United States. 

The whole cost of the railways of the world has been more than $24,000,000,000, which, 
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however, is only about $24 per inhabitant. In this country the expenditure has been 
about $133 per inhabitant; in Great Britain, $107; in Germany, $47; in France, $57; in 
Austria-Hungary, $33; in Italy, $19; in Belgium, $41; in Sweden, $25; in Spain, $29; 
in Russia, $14; in Canada, $89. 

In France and Germany railways pay about 5 per cent on the capital invested, as an 
average; in Great Britain, 4 to 4}4; in all Europe and in the United States, about 4 per 
cent. 


TABLE 11, 


EXTREME FLUCTUATIONS IN PRICE OF THE STOCKS OF VARIOUS GOMPANIES 


OF GREAT NATURAL STRENGTH. 


The lowest points in times of depression (distinguished by an ]) and the highest price 
in times of activity (distinguished by an h) are alone noted, except that in the last column 
is given the price in November, 1886. The list has been selected almost at random, 
regardless of their actual financial status, to include the more prominent companies which, 
from the nature of their traffic or other strategic advantages, might naturally be expected 
to be (as for the most part they are) least subject to erratic fluctuations of value. 




















Company. 1878. | 1879. | 1880. | (881. | 1882. | 1883. | 1884. | 1885. | 1886. 

New York Central........ 1 10394 bead ees TS Yd es ons oe 8x 153 
Erie ....... gbihied ate: Gime ee er ee hh 5274)....... 1 267)....... lg 35 
Pennsylvania. ...........[-.00eeefeeeeeee 296. <W2g0h4) cseccsclcaens cfecce ee lor 114 
Baltimore & Ohio........ 1 ee Pee ees ee M216. |. eve vole veves lesions es X65. brewces 
Central of New Jersey L r3}Q}.......]..000- Rrra |....... 1 6844}....... i) ae ree 
Boston & Albany......... Ai a9 ccc vnes lea cwees hh r75h@)...... hhi85 |.....-. 1 169 197 
Lake Shore. .... ........ 1 suZGl..--sedececess Wh 639696l seisenvelecav cyano tieces 1 5034] 9634 
Michigan Central........ ee eee ere ER FONG | aie a sins Leia wis a at Veies dies 1 408 96 
Canada So..............+. a ee es ores eee ee eres rrr pee 1 23 6456 
Pittsburg & Ft. Wayne...| 185 |.......]....... MR T48 Le scowes feeseass 1 r1936/h x42 145 
Chicago & Alton......... M6694) socecediveeswee ME I56 lacs sews weccees 1ir8 {higo 143 
Ch., Burlington & Q......) Wooh4].......|....-.. hh 182hg}.......)....... L107 neh 140 
Ch., Milw. & St. P. .....] Lazhg} ......]--..e.. Wh 19934). si cscs)snssses feos: a0 1 64 95 
Ch. & N. Western.... ... ee | eres Caan x36) [ln 15094/....... 1 81}4)....... 120 
Ch., Rock Isl. & P........ 1 9854@}....... F906 [sos ae | wene 04 [Ghote tewe: oes l ros 128 
Til. Central. .............. 1 725g) ......} ...... ‘hh 14646) rs0}4}....... I110 {hr4o 13344 
Atchison, Topeka & St. F.|....... 1 8194) 15234)... epee a cael eee eens 1 s9l4| h 89 96 
Denver & Rio Grande....|.......]....... lérkgh 113%4 tot geefeeeseeebeseeees 14 33 
Central Pacific. ......c.c[ecccnee] coceas 163 h 4 Midsaes be aseecnlae eww es 12 47 
Union Pacific............ oy | Pennant (Paper a M5 9194) sos cols Sewses 128 | h 623%) 62 
Louisville & Nashv.......| 135 | ...... hhryg | 179 [hrood4}.......]....06. 1 22 61 
New York, N. H. & Hartf.| 115354).......[..5. 00. Inigo {1168 ||.......[.....6. h2oq |. 

5434 Badia dd liq | bh3rkf4) 29 


No. Pacific. .......... 2.2. )ecceees 2x16 | ...... | igeeay h 


The above extremes are in many cases brought about temporarily only by the machi- 
nations of speculators. In many cases permanent changes in the nature of the company 
have also had great influence. On the other hand, these fluctuations of stock are far less 
than the fluctuations in the productiveness for the time being of the properties represented 
by them, for the price of a stock—neglecting the mere momentary fluctuations of a few 
points forced for the sake of a ‘‘ turn”—is, at the most, merely this: It is the speculators’ 
estimate of what permanent investors feel for the time being to be the PERMANENT AVER- 
AGE value of the stock. For there are always large holders who keep in mind the average 
value of the property during good times and bad times alike, and who will buy or sell in 
quantities large enough to immediately affect the price if THEY THINK it is falling below 
the present worth of its future chances, all uncertainties included. 
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TABLE 12, 
ROLLING Stock PgeR MILE IN THE UNITED STATES AND BRITISH COLONIES. 


Per 100 Miles of Railway Open. 
NAME OF RAILWay. ae 

















Loco- Passenger Freight 
motives. Cars. Car 
New England States, 1883..... seas ede eatera|y “28290 48.31 635.9 
Middle States, 1883... ......ceee. Liaheeasal Qis3 45.34 L714.5 
Southern States, 1883... .cccccssccsccveees 13.32 12.06 283.2 
Western States, 1883......ccceeeccescceee-| 16.23 13.74 483.4 
Pacific States; 188334 ssésssese sone ewrne aks 9.63 12.06 191.8 
Canadian Pacific, 1885. .....0ccesseccecess 10.9 10.1 276.2! 
Intercolonial of Can., Halifax to Quebec, 1884) 19.2 28.4 513.3? 
Indian, 5 feet 6 inches gauge..........4... 27.2 66.5 512.2 
India, metre gauge, 1884.......-.ceceeeeee 20.4 69.2 369.7 
Ceylon Government, 1883.....-..ceeeeeees 31.8 95.6 296.1 
Mauritius Government, 1884..... rere 40.9 131.8 500.5 % 
Queensland Government, 1882.............] 7.94 11.6 112.8 
New South Wales Government, 1881....... 23.4 53.2 487.1 
Victorian Government, 1882. .........ceeee 16.8 33.6 291.6 
South Australia Government, 1881 ......... 13.65 22.1 344-9 
New Zealand Government, 1883.......... .-| 18.0 42.7 453.2 
The Cape Government, 1882..........0002:| 23-4 41.2 374.8 
Average of totals ..........0-.50+ «2.| 19.86 23.89 590.5 
1 Only partially open for traffic. 2 Opened about 1876. 


8 Freight traffic heavy during crop season. 
4 Report states, '* We have been extremely short of engines all through the year. 8 
6 Report states that more locomotives are required. 


Condensed from a paper on ‘‘ The Laying-out, Construction, and Equipment of Rail- 
ways in Newly-Developed Countries,” by James Robert Mosse, M. Inst. C.E., in 7rans- 
actions Inst. C.E., 1886. See also Table 8 


CHAPTER III. 


THE NATURE AND CAUSES CONNECTED WITH LOCATION WHICH 
MODIFY THE VOLUME OF RAILWAY REVENUE, 


37, WiTH the invention of the railway began a new industry 
—the MANUFACTURE OF TRANSPORTATION. Transportation, in- 
deed, existed before its invention, just as cotton cloth existed 
before the invention of modern machinery, but it was in each case 
mainly produced on a small scale by each consumer for his own 
use and his immediate neighbors’. With the invention of the 
railway first began the manufacture of transportation for sale on 
a large scale and by modern processes. 

38, A railway corporation such as has been just considered 
—the typical modern corporation—exists for this purpose. It 
finds itself, on completion of its works, in possession of a certain 
piece of improved real estate, of certain buildings and fixed 
machinery (the track), and of certain tools and machines (the 
rolling-stock) for the manufacture of its commodities, together 
with certain establishments (the locomotive and car shops) for 
the maintenance and repair of its machine-tools, which the extent 
of its business requires. In many instances it has not a dollar’s 
worth of ownership interest in all this costly plant, excepting a 
portion of the minor machinery, but simply controls it at, in ef- 
fect, a fixed rental (interest and other fixed charges). All that it 
really owns is, commonly, a portion of the business or franchise ; 
and this latter has likewise been hypothecated, or pledged, in 
the mortgage bonds as security for the payment of its rent 
charges. As this business has, from the nature of railway busi- 
ness, assurance of always amounting to acertain minimum at 
least, this franchise alone has a value as security which no ordi- 
nary business would have, and in a rapidly growing country its 
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existence enables all or nearly all of the actual cost of the entire 
premises and plant to be borrowed, or rented, from others. 

On the premises so rented, the corporation carries on, for its 
own benefit, the business of manufacturing and selling transpor- 
tation, so to speak, at wholesale and retail, in lots to suit the 
purchasers. Since it owns the business only, and has, as a cor- 
porate body, no interest or ownership in the property itself, it 
will be clear, and should be fully realized, that ALL its interests 
are limited to the narrow debatable ground which lies between 
doing the best possible and doing the worst possible with the 
property in hand, which is in all ordinary cases simply lent to 
them for an annual consideration. 

39, Now, continuing the parallel, which will perhaps help to 
enforce the truths required, and referring only to sales of trans- 
portation, or revenue: if a manufacturing company in such cir- 
cumstances should, in planning its works, so plan them as to cut 
itself off from disposing of certain lines of goods which it manu- 
factures, or should place its retailing establishments (stations) at 
inconvenient points, it is clear that it would have seriously hand- 
icapped itself, even if, perchance, justifiably. This a railway 
company does when, by failing to run close to any accessible 
towns, it is prevented from furnishing them with transportation, 
or is so far away that sales are inconvenient. If it strives to 
shorten its line it is, for certain parts of its traffic, trying to sell 
less yards of its goods, at a certain price fer yard, in order to save 
the cost of its manufacture; forgetting that by the same act it 
also loses the selling price and hence the profit on them. If, on 
the contrary, it builds an over-long, or crooked, or otherwise 
objectionable line, it is in effect fitting itself to produce only an 
inferior article, which will command a lower price. 

40, The force of this parallel is still further and greatly 
strengthened if we remember that, with much that is similar, 
there is, in one respect,'a momentous and broad distinction 
between the seller of transportation and the seller of most other 
commodities. The production or partial production of trans- 
portation is, from the necessity of the business, considerably in 
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excess of the amount sold, and its cost bears a very irregular 
ratio thereto. Every time, for example, a passenger train starts 
out, there is “ manufactured,” so to speak, several hundred pas- 
senger trips. If they be not sold, they cannot be stored away on 
the shelf for the next day’s trade, like the remnants of a lot of 
dry-goods. They are simply wasted and thrown away. It is 
with the railway much as if tradesmen were compelled to cuta 
new piece of each kind of goods each day and then throw away 
the part remaining unsold each night. We should probably 
under such circumstances observe a conspicuously greater zeal 
even than now exists for regulating and increasing sales, so as 
to sell the whole of every piece of goods; whatever price the 
remnants might bring being so much clear gain. 

41. To a greater or less degree, but always to a very impor. 
tant degree, the conditions here suggested exist with respect to 
every part and kind of railway traffic. We see, therefore, how 
vital and peculiar is the interest of railways in neglecting no 
consideration which by ever so little affects its revenue. It is 
on slight differences of traffic and revenue that the corporation 
grows rich or poor. 

Granting, therefore, that no probable effect upon traffic and 
revenue which may or can occur from the decisions reached in 
the original location should be neglected, it will be obvious, as 
already hinted, that such effects are possible from any one of the 
following causes: 

42, 1. THe LENGTH OF THE Ling.—Even slight variations 
therein are very certain to affect the revenue, as well as the 
expenses ; because ail local rates, except by special contract, are 
nominally fixed by the mile, and all through rates (those shared 
in by two or more companies) are, without exception, divided 
according to distance hauled, although not necessarily in. exact 
ratio thereto, 

Up to a certain point, therefore, varying in almost every case, 
the gross revenue certainly, and the net revenue frequently, will 
be increased by a longer line, as well as the operating expenses. 
But if the process be carried too far, the traffic will be overbur- 
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dened, discouraged, and decreased. The questions thus raised 
will be separately discussed in Chapter VII., on Distance. It is 
one of extreme importance. 

Such effects on revenue may also occur from— 

2. THE COMPARATIVE WEIGHT ALLOWED TO SECURING WAY 
TRAFFIC, the quantity which may be expected, and the sacrifices 
which may or must be made to reach certain additional traffic 
points. Also, 

3. Allied to the latter, is the question of HOW NEAR TO RUN 
TO CITIES, TOWNS, AND OTHER SOURCES OF TRAFFIC, which are 
already upon the line, and how much the traffic and revenue will 
be thereby affected. 

4. Still other similar questions arise in connection with 
BRANCH LINES: whether to build a branch at all, or take the 
main line through the given point; whether, if a branch be de- 
cided on, the connection should be made at this or that point, 
there being often much choice, and the decision governed by 
commercial considerations to an unusual extent, or at least by 
very different laws from those which might govern the laying 
out of longer lines, owing to the shortness and isolation of most 
branches. 

5. All of these questions together arise on a grand scale in 
the laying out of GREAT SYSTEMS OF RAILWAY at once or in the 
connection of a number of isolated lines into a single system, as 
happens with increasing frequency in modern times. 

In a certain sense, indeed, every line, even nominally inde- 
pendent, and no matter how short, is a part not only of one but 
perhaps of several great systems of roads. On this account, and 
because of the great importance of the questions which arise in 
connection with the laying out of branch lines and systems, a 
separate chapter (XXI.) is devoted hereafter to—not a general 
discussion, for that is impossible—but to the presentation of 
certain suggestions intended to illustrate the laws which govern 
their solution. Much of the chapter referred to has likewise a 
direct bearing on the remainder of this chapter. 

43. It is unfortunate that the very great and often decisive 
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effect which differences of location may have upon the revenue 
of railways is not susceptible of more exact analysis, for it is 
very often, in properly conducted work, a consideration of such 
importance as to sink differences of engineering details into 
insignificance. The most that can be done is to lay down with 
all possible care the general principles which govern this effect, 
with the caution that the very difficulty of determining exactly 
what weight should be given to it creates too great a tendency 
to neglect it altogether. 

44. The traffic of railways is often spoken and thought of 
as for the most part a monopoly. Ina certain sense, of a cer- 
tain small part of its traffic, this is true, as already noted, to the 
extent that there is a certain fraction of the traffic of all railways. 
which no folly can destroy or throw away. But ina larger sense, 
the traffic of any and all railways is only to a very limited ex- 
tent a monopoly of such hature that to secure it the Company 
has nothing more to do than to put up its buildings, and station 
aman at the receipt of customs. The selling of transportion is 
governed to a very large extent, whether there be nominal com- 
petition or not, by the same laws which govern the selling of 
any other commodity; and these laws require that the railway 
company, like any one else with something to sell, shall consult 
the convenience, and even sometimes the unreasonable whims, 
of the buyer, if it would sell its goods to him. 

45. For only a small proportion of the traffic of any railway 
is in the strict sense of the term necessary traffic, which must 
come to it anyway, under all circumstances. The amount of 
such traffic is measured, when a railway system is first coming 
into existence, by the stage-coach travel as respects passenger 
business, and by the carting on the common roads as respects 
freight business. Under the stimulus which the bare existence 
of any kind of railway facilities gives to the development of any 
country, the volume of this strictly necessary travel is no doubt 
increased many-fold. Nevertheless no railway is so prosperous 
and so favorably situated that it would not, in literal truth, 
starve to death on it. The traffic would be so very greatly de- 
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creased that on most lines it would not be possible to run the 
trains at all. Neglecting altogether the traffic which, as respects 
any one company, is not necessary, because it has a choice of 
routes, and one line has to fight for it with others, a very large 
proportion of the business of the railway system as a whole is 
made up, as respects passenger business, not only of pleasure 
travel pure and simple, but of travel which is more or less a mat- 
ter of whim or of fancied or partial necessity; and even as respects 
freight business, of freight which will not be shipped except un- 
der reasonably favorable circumstances, especially by any one 
route, or shipped only at a lower rate: so that the rates must be 
solely fixed, not by the cost of the service, but by the price it 
will bear without discouraging traffic. 

46. It will be evident therefore that, since we have already 
seen the vital importance to railways of making the largest 
possible sales of their wares, and since a large part of their 
sales are of such nature that they may be easily discouraged and 
prevented, any failure to facilitate traffic to the utmost is a se- 
rious matter. The question of encouraging or discouraging 
traffic by the facilities offered will depend in the main, no doubt, 
upon the manner of operating the road after it has opened; yet 
in one respect at least (postponing for the present, as noted, the 
discussion of the first, fourth, and fifth considerations above) it 
is possible in the beginning to seriously and permanently affect 
the future traffic of the line: viz., by going on the principle, 
which has often been followed in the practice, that “IF THE RAIL- 
WAY DOES NOT GO TO THE TRAFFIC, THE TRAFFIC WILL COME TO 
THE RAILWAY. This argument is sometimes gravely advanced 
in support of the plea that it is of no particular importance 
whether the line pass through a town or a mile or two off 
from it, because in either case the line will get “all the business 
there is.” From the very fact that there is a grain of truth in 
this plea lending a certain support to that cheapest of all 
ways of saving money,—and perhaps saving a little distance 
and curvature at the same time,—keeping the line off all land 
which is worth any considerable price, it is important that it 
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should be fully realized why it is a dangerous and fallacious 
argument. 

47. It is particularly easy to see that the argument is both 
dangerous and fallacious when there is, or is liable to be, com- 
PETITION for the traffic, or any part of it, as may be said to be 
always the case, at least potentially, in the United States. In that 
case, the only safe rule is, that any considerable difference in haul 
to the station or in any other convenience to the public will al- 
most wholly destroy the possibility of profit from the traffic to be 
competed for, even if a portion be secured. For it might be 
proved by many instances that it requires but a very slight dif- 
ference in the convenience of access to practically destroy all 
equality of competition. Except for the very numerous in- 
stances of entire neglect of this danger it would hardly seem 
necessary to speak of the matter at all; for it is evident that, as 
respects freight traffic, rates must in the long-run be made 
equal, not simply from station to station, but from the door of the 
consignor to the door of the consignee: in other words, all additional 
cost for cartage or switching service, and something more as 
compensation for the trouble (usually a very considerable addi- 
tion), must be borne by the railway before it is in a position to 
compete at all. As respects passenger traffic, to a certain class 
ot long-trip travel such minor differences are of less importance, 
but there is a considerable fraction even of long-trip travel on 
which they have a recognized and important influence; and de- 
vices of ali kinds—free omnibuses, more or less open concessions 
on rates, etc., etc.—are required to counteract what may have 
been a mere oversight, or bit of indifferent negligence, in the 
original laying out of the line. 

48. Let us imagine an instance which has frequently hap- 
pened already, and still more frequently will happen: A num- 
ber of good-sized towns, ten to fifty miles apart, served by 
two competing lines; one of them coming appreciably nearer 
to the average centre of population than the other. It 1s abun- 
dantly established by experience that in such a case the favored 
line can by a moderate amount of effort—which may be counted 
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on with some certainty—not simply cripple, but almost destroy, 
its rival’s local traffic. For “to him that hath shall be given,” 
with short-haul traffic especially. If one line start with any ad- 
vantage, that very fact will tend to increase it. It will havea 
better reputation. It can offer better facilities. The tendency 
of the traffic of all kinds will be to concentrate itself upon it— 
just as water always seeks the lowest point, however little lower 
it may be. Even when a railway can, or thinks it can, count on 
permanent immunity from competition, it should naturally fol- 
low from what has preceded that it is still exceedingly dangerous 
to put the public to permanent inconvenience and expense under 
the false idea that “it will cost the Company nothing.”” Under 
the best of circumstances there will always be some loss; and the 
slightest addition to receipts, which might have been secured 
but is not, would have gone almost in gross to swell the surplus. 
The slight additional trouble and expense to shippers of al/ 
freight, and the horse-car and cab fares of passengers, must be 
paid for sooner or later, in one form or another, by the corpora- 
tion, if in no other form than ina decrease of traffic. It is not 
true that nothing which will still leave rates at so much a mile, 
without immediately affecting them at this or that non-competi- 
tive point, is of importance to the Company or has effect upon 
its revenue. 

49. The universal law of trade ultimately obtains with sales 
of transportation as of everything else. The selling price, the 
amount sold, and the profit realized on all articles of bargain 
and sale is ultimately regulated by the quality of the article and 
the price the consumer is willing and able to pay, and this again 
is greatly affected even by trifling differences of convenience. 
We may see this illustrated every day by the difference in price 
of the same article at fashionable and unfashionable stores ; and 
even when there is but one point at which a certain desired ar- 
ticle can be bought, it is a truth universally admitted among 
business men that minute differences in the price or the quality 
of the article, or in convenience of access to the place of sale, do 
have a material influence on the volume of sales, especially in 
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such articles as are to be sold in great numbers to the general 
public. That precisely the same argument applies to railways 
can be denied only by asserting that the patronage of a railway 
is strictly a matter of necessity—a pure monopoly, except as 
competed for by another railway ; but this, even if it were true 
of the greater portion of traffic, would certainly not be true at all 
of the remaining fraction, and it is ordinarily this remaining 
fraction which alone makes the business of operating the prop- 
‘erty worth carrying on by the company controlling it: for let us 
suppose that by systematic negligence at several points in the 
original laying out of a line a corporation should succeed in af- 
fecting its gross yearly revenue so much as one per cent. It 
would represent certainly five to ten per cent, and very possibly 
one hundred per cent, of the value of the franchise owned by the 
corporation, which is usually all they do own, and sometimes a 
good deal more. 

60, If it should seem improbable that any possible error of 
this kind could so affect revenue, it must be admitted that it is 
difficult and in fact impossible to produce statistical proof, nor 
would such proof, even if produced for one locality, be applicable 
elsewhere; but a striking example, among many, of the natural 
effect of such reckless neglect may be found at the town of 
Springfield, Ohio. A dispute about a trifling sum (about 
$50,000) of town aid to the Atlantic & Great Western Railway, 
now the New York, Pennsylvania & Ohio Railroad, caused the 
manager of the road to run the line two or three miles from the 
town—and this with a slight increase, if anything, in the dis- 
tance, curvature, and cost. This town has since become, as even 
then was probable, one of the best shipping points in the State; 
and, purely in consequence of its inconvenient location, the 
Atlantic & Great Western secures only an inconsiderable frac- 
tion of this traffic, both freight and passenger. Its annual loss 
of net revenue is, beyond all question, considerably larger than 
the whole sum originally in dispute; and the disadvantage was 
‘so serious that, very recently, arrangements to run into the 
town over another line were made at heavy cost, while still 
leaving the line at an immense disadvantage. 
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1. In this occurrence there is nothing exceptional, even in 
degree. There is hardly a town of any importance in the 
United States in which some one of the lines running to it has 
not done precisely the same thing; so that it is known of all 
men to be at grave disadvantage in respect to some portion of 
its natural traffic, whether long-haul and_ short-haul, and 
whether passenger and freight. That natural and not unreason- 
able trait of human nature embodied in the homely proverb, 
“Give a dog a bad name and hang him,” then comes in to inten- 
sify this disadvantage. This in turn begets a poverty of means, 
which begets a poverty of service, which still further increases, 
and justifies on rational grounds, what may have been in the 
beginning a rather unreasonable popular prejudice; and the end, 
in all probability, is a receivership. It will be found, on looking 
over a list of roads which have failed in this way, that, almost 
without exception, they are those which merely skirt the edges of 
the towns which they nominally reach. | 

62. THE EFFECT ON SHORT-HAUL TRAFFIC of negligence of 
this kind is, as already hinted, far more serious proportionally 
than in the case of longer haul—not only because it is far more 
likely to drive the traffic to other lines, when such exist, but be- 
cause it is far more likely to have the still further effect of de- 
stroying a portion of the potential traffic completely. The 
longer the journey or the haul, evidently, the less effect will any 
trifling inconveniences have, and the proportional as well as ab- 
solute loss will naturally be less at small towns than large ones— 
especially than at very large ones where there is a regular and 
established suburban traffic. Nevertheless no town is so small 
that the short-haul local traffic is not materially affected by tri- 
fling difference of convenience of access. Differences which 
Originate in the subsequent management of the operating de- 
partment, better cars, time, meals, train employees, surer con- 
nections, etc., may have, it has been admitted, relatively much 
more effect than a mere difference in convenience of access to 
the station; but the latter, unlike the former, cannot be cor- 
rected at any time, and in trips of ten to twenty or fifty or even 
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one hundred miles, the mere fact that the station is (or is not) 
convenient for taking and leaving the train is alone enough to 
have a powerful influence upon the number of such trips, es- 
pecially in bad weather, but to an important extent in all 
weather, with the weaker three quarters of the population at 
least. 

53. In very much less degree even the volume of NON-COM- 
PETITIVE FREIGHT SHIPMENTS is similarly affected; besides the 
fact that it must be assumed, for reasons already stated, that the 
rates, in the long-run and in some direct or indirect form, will 
certainly be affected likewise. Sooner or later, in one form or 
another, the railway will be compelled to make concessions 
equivalent to paying for the cost and annoyance of cartage on 
much of its traffic, and lose altogether more than enough to pay 
for carting the whole of it. There is no clearer moral than this 
to be drawn from recent railway history. 

54, It is also unmistakably evident from recent history that it 
is impossible to maintain more than a reasonable ratio of dispro- 
portion in rates between competitive and non-competitive rates, 
and between rates on one class of.freight and another, even for 
those classes of freight which do not seem to be affected by any 
immediate cause tending to have this effect. A clear indication 
of the existence of this law may be found in Tables 93~5. It is 
now too well known and generally admitted to require more pre- 
cise evidence. 

55. There is one peculiar phase of the question of RUNNING BY 
A TOWN TO SAVE DISTANCE which may be more appropriately con- 
sidered in this connection, as illustrating what has preceded, 
than in the chapter on Distance. 

Let us suppose, to take definite figures, that we have run bya 
town of ten thousand inhabitants in order to save a deviation of 
five miles from an air line, involving a loss of a mile or two of 
distance. As we have already seen in part, and shall more fully 
see (Chap. VII.), the railway’s revenue account suffers heavy loss 
due to the decreased mileage on most of its local and through 
business, competitive and non-competitive. Per contra, its ex- 
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pense account is decreased indeed, but in very much less ratio. 
The probabilities are very strong that there will be a net loss to 
the revenue. This might well bé borne if it meant, as in ordi- 
nary cases, simply a reduction of the transportation tax upon 
the traveller or shipper of freight, but how stands it with the 
latter? They save, indeed (in the case of local traffic only, but 
not in the case of through traffic), the two or three cents per 
mile which the railway loses, owing to its shorter line; but they 
lose the entire direct cost of cartage or switching charges on 
their freight and carriage, express or horse-car fares for their 
own conveyance, besides suffering an annoyance and inconveni- 
ence in both cases which they will surely estimate at a good 
round sum: In money, when by the existence of competition they 
are able to throw the whole of both of these losses on the rail- 
way which seeks their patronage from a distance ; in refusal of 
patronage, except under great concessions or the compulsion of 
necessity, when through absence of competition they cannot 
otherwise shift the burden from their own shoulders, 

Thus, under any possible conditions, in such a case there is a 
triple loss: The tax.on the public is greater, the receipts of the 
railway are less per passenger or ton, and the number of pas- 
sengers or tons is decreased. 

56. The net losses might be estimated something in this way, 
assuming the town, say, to be in Ohio: 


Loss TO THE RAILWAY. 


Loss of traffic per head, by being 5 miles instead of 1 from centre of 
population (say 40 per cent: Table 13), on a natural revenue per 


head of $10, or $100,000 from the town...........0. ccc ee eee cee $40, 000 
Loss of revenue, due to one-mile haul on $60,000 of traffic—say three 
PET CONE. cc crc cccccncccccccsercvesescvesees eesccccsens ree 1,800 
$41,800 
Per contra: saving of expense on same, at 40 per cent on the total ex- 
penses, or 263 (40 X #) per cent on the total revenue....... icmahee 11,148 





Net loss to railway...ccccceccccnccssccccecncncccccnscs $30,652 
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Loss TO THE INDIVIDUAL PATRONS. 


Expenses of reaching the railway from a point 5 miles off, at 50 cents 


per passenger or ton, probably about... .........ceccceccnccees $25,000 
Less saving by reduced payments to the railway, as above............ 1,800 
Net loss to the public: vices eeeiceesbeci wes oe ewes oe ee eree $23,200 


Destroyed business, which the public would have been glad to enjoy 
and pay for, as shown by experience, and which hence would have 
been worth its cost to them—say one third of the 40 per cent (as 





above) of $100,000, the rest going to some other line............. 13,300 
Net loss special to the public, per year,..........seeeee. $36, 500 
Net loss special to the railway, per year ....... elem ave a gues 30,652 


Aggregate loss to the community, per year........ .....$67,152 


Which means from the point of view of political economy, 
and as a plain statement of a fact which would appear in the 
census Statistics, that the CAPITAL of the country and the world 
is less than it otherwise would be by the capital sum of which 
$67,152 represents the interest, or (at six per cent) $1,119,200; 
the whole of which is clear loss, by which No OnE is benefited. 

57. A few hackmen and expressmen are, indeed, diverted 
from working elsewhere, where they would be true producers, 
into earning a support by performing what might have been a 
needless service. It is plain that by this diversion they are, 
individually, neither benefited nor injured, so that they simply 
do not enter into the question at all, even from the point of view 
of political economy. We are not, however, studying political 
economy, but the art of directing private investment in railway 
property so as to be profitable, not primarily to the general 
public, but to the projectors. 

Making all allowances for possible errors in the precise fig- 
ures used above, it represents an immense loss to all parties from 
running railways by towns without going to them, so far as the 
traffic of that town alone is concerned, separately considered. 
There is, however, this further disadvantage to be remembered: 
if we lengthen the line to reach a town we necessitate that the 
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whole traffic shall be hauled over this extra distance in order to 
accommodate the traffic of one town. 

58, This raises the general question of the value of distance, 
for which see Chapter VII. It need only be premised here, what 
has been in fact already said, that although, as a mere question 
of political economy, the cost of this extra haul is certainly a net 
loss, conferring no added value on the service rendered, yet to 
the revenues of the railway only, considered as a private enter- 
prise for profit, this is by no means the case, since there is always 
a credit as well as a debit side to the extra haul. It is not 
uncommon to hear engineers speak and act, indeed, as if the 
extra haul were a mere burden on the traffic: which would be 
true enough if railways were charitable institutions built by 

»moneyed philanthropists with the sole purpose of serving the 
public, and which is always true with respect to that consider- 
able fraction of traffic on which neither the amount nor the dis- 
tribution of the gross rate is modified by the distance. But, as 
matters actually stand, it may be rudely stated here that, as the 
actual cost of such trifling extra haul is very little, the net effect 
of such deviation for such a purpose is very apt to have a favor- 
able effect, if any (sometimes a decidedly favorable effect), upon 
the net revenue derived from the entire traffic, independent of 
that from the particular point for the sake of which the devia- 
tion was made, as well as upon the public interest, 


For one most important reason why this should be so, see Chapter XXI. 


59, It is true that, in so far as the burden upon the general 
traffic may be increased, there is a tendency to compel the cor- 
poration to reduce rates on all traffic to the point which it will 
bear, instead of making non-competitive rates strictly according 
to distance ; and in urging that a railway will “get something 
for nothing” out of extra haul, the previous claim (par. 46 e¢ seq.) 
may seem to be contradicted, that even slight burdens on traffic 
are dangerous; but it is evidently a very different matter for a 
railway te take measures which make its own charges on all 
traffic a trifle higher to relieve a part of it from other and 
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heavier burdens, and to take a course which throws a heavy 
burden on its own traffic and on its patrons as well, by provid- 
ing facilities for a lot of outside parties—teamsters, hackmen, 
and horse-car lines—to extract a percentage forever of the total 
payments which the traffic has to bear. 

60. Admitting, therefore, that differences of location may 
have a material effect on the revenue, it becomes important to 
remember that, as we have already seen, as small a difference as 
one per cent in gross revenue will ordinarily represent from 
three to six per cent in net revenue, and from six to twelve or 
fifteen per cent difference in profits to the company proper, after 
their rental or interest charges have been met, even in the most 
prosperous companies, and from that up to many hundred per 
cent in those less favored. Remembering also that errors in the 
original laying out of the line, unlike errors in subsequent man- 
agement, are mainly irremediable,—a kind of fixed charge for 
folly forever,—it will be seén how large is the interest of the 
company who employ and pay the engineer in avoiding all errors 
of the kind, and how particularly important it is that no possible 
difference should be regarded as trifling because it will consti- 
tute a trifling part of the total receipts or expenses. It is only 
a small fraction of that total which ‘the company” has even the 
hope of retaining to itself. 

When the cream of their traffic, THE PROFIT TRAFFIC, is lost 
to them, all is lost ; and although it is often true that the busi- 
ness sagacity, or lack of it, with which the enterprise as a whole 
has been planned will overcome all that the engineer can do to 
make or mar it, so that the enterprise will succeed or fail in spite 
of him, yet it is always true that a heavy percentage of the 
surplus or deficit which alone concerns the company proper— 
enough, for instance, to make all the difference between a great 
success and a small success, or a great failure and a small fafure 
—is strictly dependent upon the engineer and upon those, by 
whatever name they may be called, who decide with him, or for 
him, the semi-engineering and semi-commercial questions which 
we have here considered. 
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61. Therefore, with an end so important before us, any guide 
is better than none, in order that we may reduce the unavoida- 
ble uncertainty to its lowest terms ; and under these circum- 
stances a rule which the writer has formulated as a sort of gen- 
eral average to estimate exceptions from is this: 

As A MINIMUM: Af? the smallest and most inert non-competitive 
points the annual loss of revenue from placing the station at a distance 
From town may be taken as equivalent to 10 per cent of the revenue nat- 
urally originating from such a town, with the station tn any given loca- 
tion, for cach additional mile that the station ts moved off from the 
centre of the town. 

As A MAXIMUM: Af centres of considerable manufacturing or com- 
mercial activity, exposed to considerable actual or potential competition, 
a fair and moderate estimate of the probable loss of revenue from re- 
moving the station to a distance will be 25 per cent of the revenue 
naturally originating at such a town, for each additional mile that the 
station ts moved off from the centre of the town ; and this ts frequently 
liable, in cases of very sharp competition, to amount to as much as 50 
per cent of the natural revenue, including all the indirect effects of such 
disadvantages. 

The first of these estimates the writer has considered to be 
_ applicable to such towns as the average of interior Mexico. It is 
below any class of towns in the United States or Canada, ex- 
cepting the strictly rural regions consuming and producing little 
freight shipped by rail. The last is a fair average (varying how- 
ever within wide extremes) of all the busier towns and cities of 
the United States. 

62. The causes of variations are: 

1. Manufacturing and especially mining towns are usually 
heavy shippers. 

2. Towns which are the seats of special industries often make 
payments to railways out of all proportion to their apparent size 
and activity. 

3. The number of competing lines will greatly affect the pro- 
portion tributary to any one line. 

And many other like causes. Nothing definite can be pre- 
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dicted about any one town from any figures in this chapter, but 
for the average town they are believed to be fair. 

They are the result of much comparison of earnings by dif- 
ferent lines at large and small towns made by tlie writer at dif- 
ferent times, with an effort to estimate the true cause of their 
disadvantages ; but to attempt to defend them in detail, except 
as the volume as a whole may do so, would occupy too much space. 


TABLE 13, 


EsTiMATED EFFECT ON REVENUE OF REMOVING STATIONS FROM THE CENTRE 
OF POPULATION OF TOWNS. 





























MIn1mMUM. OrvpINARY MAXIMUM, 
10 per cent per mile. 25 per cent per mile. 
a a Oa ee aS oe maths -+1 + seven! EXTREME MAXIMUM. 
eye Difference. | percent, | Difference. | per cent 
Per cent. . Per cent. : 
GO yesveter be sd Og TOO.0 |) sevecs 100.0 ; 
Toten 10.0 90.0 25.0 75.0 Very materially — 
: . aes 18.76 6.28 greater under certain 
ees ae ba Thc ee circumstances, 
ra she se ac 65.6 10.66 31.65 especially with sharp 
sears 6.6 59.0 7. ; competition, so that 
2 te eeees : 9- : “9 aaa es a difference of two or 
sevens 5-9 Ss 5+94 oh three miles often 
: se eeee o es 4.45 eee means the loss of 
ais pee Hee 766 nearly the whole 
: (3 eer 3.8 34.9 1.87 5.62 traffic. 
Av. 
ber head $2.00 to $3.00 $8.00 to $15.00 
per year. 





Column 1.—Average distance of station from centre of population. 

Columns 2 and 4.—Loss per cent of total natural revenue for each additional mile of 
distance. 

Columns 3 and 5.—Remaining per cent of natural revenue left to the company. 


The effect of this rule is presented numerically in Table 13, 
the percentages being in geometrical ratio to each other, so that 
any number in the column, divided by the first or second or third 
number above it, gives always the same quotient. 

Under this table, the percentage of loss for each additional 
mile the station is moved away is the same under all circum- 
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stances, although the absolute loss is much less as the distance 
increases. 

63, The above rule, it should be repeated, is not offered as 
in any way precise, or perhaps even safe. Such an estimate 
must always remain, for the most part, a question of judgment. 
That is the author’s judgment. He claims no more solid basis 
for it than that in many single instances there has been an actual 
difference in the receipts of competing lines at the same point, 
or in the receipts of the same line at points at different distances 
from it, but otherwise very similarly situated, which closely cor- 
respond with the figures given. 

64. As an example of the working of the above rule, to run 
two miles off, instead of one, from the centre of a town of 10,000 
people would involve as a minimum a loss of 9 per cent of the 
natural revenue from such a town, or from $1800 to $2700 per 
year. If the town were an active business place this might 
easily be several times this amount, and if competition were 
a factor of the problem it would be very certain to be. If 
it were a question of running into a town instead of a mile 
away, the loss would also be liable to be very much greater than 
the table above indicates, since the stimulating effect of better 
transportation might change the whole character of the town, 
besides the natural effect of a given difference of distance. The 
question would be affected likewise by the character of the ter- 
mini, etc., etc. 

65. As an instance from actual practice, two important Mexi- 
can towns, of a population of about 100,000 and 60,000 respec- 
tively, and about forty miles apart, with considerable natural 
trafic between them, were left distant respectively two and a 
half miles and four and a half miles from the nearest point of 
the projected line. It was a question whether to bring the rail- 
way nearer to the towns, in which case both stations would be 
half a mile from the centre of population: 

If we might assume the above minimum to be correct, the 
certain loss on all the traffic contributed to the railway by these 

A 
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towns, and not simply on the traffic between them, would be an. 


nually— 
$200,000 X 0.Ig = $38,000 
120,000 X 0.344 = 41,280 


Total ($217 per day) $79,280 


For Mexican towns, in their present condition of imperfect 
material development, this is possibly large enough; but for 
American towns of equal size and importance it would almost 
certainly be far too low. If it were to be considered as solely 
affecting the passenger traffic, and of such traffic only that exist- 
ing between the two towns, it would amount to the loss of sixty- 
five to seventy round trips per day, and this in the United States, 
between two active business points at that distance from each 
other, would be far from an exaggerated estimate. 

It would in such a case, however, be extremely erroneous to: 
consider only the traffic between the two points. All the traffic 
Originating or terminating at each point is more or less affected, 
the importance of the effect decreasing with the length of the 
haul. The freight traffic will also-be materially affected, in some 
slight degree in volume, and a large proportion of it in average 
rates, for reasons already pointed out, the chief of which is that 
the railway sooner or later pays for the cartage. 

66. Yet all these arguments, like almost everything else con- 
nected with the laws of trade, require to be applied with great 
caution, and are subject to many exceptions, such as these which 
follow: 

Towns will in many cases move to the railway, if the railway 
does not come to the town, with ultimate benefit to all parties 
concerned. This is especially common and probable in the 
United States, but it is more or less true everywhere. In pro- 
portion as the population and traffic may be expected to increase, 
the importance of accommodating the line to that which already 
exists becomes less and less. : 

Even in a region tolerably well settled, but heretofore unde- 
veloped by railways, or imperfectly developed, a bold neglect of 
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existing centres, especially those of minor importance, will be 
exceedingly apt to bring them sooner or later to the railway in- 
stead of losing the railway their traffic; and this will be in some 
cases, where other lines are not likely to compete, the more apt 
to follow the more completely such points are left out in the 
cold. 

Especially when, by taking a central line between two subor- 
dinate centres of this kind, about as much will be gained from 
the one as lost from the other, the ultimate effect will probably 
be to build up a new town between both, affording new traffic, 
while still retaining a good proportion of that which remains 
at each of the old centres, and could have been fully secured 
from one of them only by wholly neglecting the other; thus sub- 
stantially increasing the aggregate traffic of the line. 

This amounts to saying that in seeking to pass through the 
centre of the population, as in determining the centre of gravity, 
we cannot always consider one body alone, but must consider 
several as constituting one composite entity. 

67. So, too, it is easily possible, in laying out branch lines or 
the parts or links of extended systems, to be so over-anxious to 
secure some trifling advantages of local traffic as to seriously 
burden and cripple other and much more important interests, or 
perhaps lay the line open in the future to destructive competi- 
tion. 3 
These various possibilities—con as well as fro—are very fre- 
quently the most important of those which fix or should fix the 
location of a line. Especially in easy country it may almost be 
said to be the rule that these will be important enough to over- 
rule engineering disadvantages of considerable moment, the ex- 
tent of which latter, therefore, it will often be waste of time to 
consider; and even in the most difficult country it will usually 
require marked and decided engineering disadvantages to justly 
overbalance any considerable advantages as respects probable 
traffic and revenue. 

68. The question of the LOCATION OF TERMINI, and its effect 
upon traffic, is really closely allied to, and in fact a part of the 
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general question of how near to bring the line to towns, which 
we have just been discussing. Nevertheless, from the fact that 
the terminal towns are usually by far the most important on the. 
line and likewise the most costly points to approach closely, sound 
business judgment is violated more frequently and more danger-. 
ously at such points than at points along the line. Had it 
not so often happened that lines which have expended mil- 
lions for the construction of long lines to a certain place have 
then begrudged or failed to raise the necessary additional per- 
centage to carry their line into it, contenting themselves with 
hanging on to the skirts of the town somewhere, where they can. 
be reached by horse-cars or hacks and drays, it would seem in- 
credible that business corporations could so frequently commit. 
an act of folly which can fairly be paralleled with that of build- 
ing along bridge and erecting every span but one—assuming, 
on account of some difficulty with foundations, or what not, that. 
a ferry would be good enough for that, because it would be 
“such a little one.” The lines which do or have pursued this 
course will be found to be those which figure most prominently 
in the list of bankrupt corporations ; and the evidence of that 
fact is so patent toany one whowill take a list of such and study 
it over, that it is needless to add more to what has been already 
said than to note the great sums which successful properties spend 
in reaching the heart of great cities to remedy former errors. 
69. In England hundreds of millions have been expended for 
this purpose, and tens of millions at the smaller towns alone. In 
America we are far more backward than the best interest of the 
properties requires: but many such works have been recently 
carried through, one example of which Is the new entrance of the 
Pennsylvania Railroad into the city of Philadelphia; while at 
New York, Boston, St. Louis, and other cities similar improve- 
ments have been made or are being projected on a lavish scale. 
Certainly it has never been questioned that the Philadelphia ter- 
minus was an expedient investment, and we may be sure that it 
was not undertaken with any other view by the management of 
the company. It was executed almost wholly for the local con- 
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venience of Philadelphia, and consisted in carrying in the com- 
pany’s tracks on an elevated structure to a point very near to 
the centre of thecity. It was, moreover, an expenditure to which 
the company was not driven by competition, except as to a small 
part of their traffic, for they had good facilities for both freight 
and passengers ; facilities as conveniently accessible as they well 
could be by horse-cars—that ever-ready excuse for neglecting to 
bring railway-stations into the centre of population. Some in- 
crease of space was indeed desirable, but it might have been se- 
cured much more cheaply in other ways, had the company 
deemed it expedient. 

The Philadelphia improvement cost about $4,590,000, of 
which about half was for land only; or about $5 per head of the 
population concerned, the interest on which at five per cent is 
about $225,000 per annum, or twenty-five cents for each man, 
woman, and child of the population—a sum which should be 
largely increased, perhaps doubled, for the indirect loss on in- 
vestments already made, and from operating expenses for haul- 
ing the whole traffic into and out of the new station, to which the 
system of roads centring there had not been originally adapted. 

It is to be presumed, of course, that the value of this improve- 
ment to the corporation is expected to be considerably more 
than this. Nor does such expectation seem unreasonable ; for, 
independent of all necessity for competition, experience at other 
points proves that it would be a paying investment, from its 
direct and indirect effect to encourage new traffic. 

In the company’s report for 1881 it was stated— 


‘‘The cost of this work is already having a marked effect on the develop- 
ment of local traffic; and it is believed that, in addition to its great value to 
through and competitive business, it will in a few years, by its promotion of 
suburban trains reaching the park and other portions of the city, and its 
stimulus to the traffic before referred to, fully realize all that was contemplated 
at the time of its original construction.” 


At the time of this report there were some two hundred pas- 
Senger trains into and out of Broad Street Station daily. There 
are now about fifty per cent more. 
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70. At New York a costly improvement was carried through 
at the joint expense of the city and the New York Central and 
Hudson River Railroad, costing some $8,000,000, in order to per- 
manently insure the running of fast trains to the Grand Central 
Station at Forty-second Street, which will probably hereafter be 
the heart of the population patronizing the railway, although for 
the present it is rather far up-town. The then existing passen- 
ger station at Twenty-eighth Street was abandoned, in part on 
account of the difficulties and expense involved in securing room 
at that point for the immense traffic to be handled, and in carry- 
ing the line to it, but in part because the point selected was 
deemed to be so near the future centre of the city. An addi- 
tional passenger station (mainly for suburban trains) is still 
maintained on the west side, at Thirty-second Street, as are also 
freight stations farther down-town on both the east and west 
side, to and from which cars are hauled by horses. 

71. At St. Louis, a union depot for all the railways centring 
there was built in connection with the great St. Louis Bridge, 
the whole costing some $7,000,000; while there is hardly a city 
of any importance where smaller improvements of the kind 
are not projected by some one of the lines reaching it, at a 
largely increased cost over what would have been originally nec- 
essary ;—without considering in this statement the heavy losses 
of traffic through the dubious early years of the company’s his- 
tory which have enforced such improvements. On the other 
hand, there is no instance on record where adequate terminal 
facilities once acquired have been abandoned for others more 
distant and less valuable, because the market value of the prop- 
erty was greater than its productive value in the hands of the 
company. 

72. To apply the same ratio of expenditure as is incurred at 
the larger cities to smaller places might not in many cases be 
safe for these reasons: 

First, The average receipts per head of population increase 
very much faster than the population. (See Chap. XXI., and the 
various tables giving revenue per head of population.) 
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Secondly. At very large cities like New York, Philadelphia, 
Chicago, and Boston, the distinctly suburban traffic, making 
daily trips at commutation rates, is a large element, which espe- 
cially requires the best attainable terminal facilities and the 
largest possible saving of time. 


Table 14 gives some idea—in part, it must be confessed, a deceptive and 
imperfect one—as to how large a part these various works constitute of the 
total cost of railways of the first class, and how small an element is the mere 
construction to sub-grade between stations. See also Chapter XXVI., on 
‘¢ Terminals.” 


TABLE 14, 


PROPORTION AND AMOUNT OF THE VARIOUS ITEMS OF COST OF ROAD AND 
EQUIPMENT, 


New York Central & Hudson River Railroad, 1885, 953 miles ; amount of track, 2.85 times 
length of line; and in less detail for Pennsylvania Railroad, 1257 miles. 





























New York Centrat & Hupson River. PENNSYLVANIA, 
ITEMs. ae Pat ITEMS, Aa Peo 
Grading and masonry...... $22,000 | 18.9 ||Construction.... ......... $30,400 | 50.7 
Brid Boiss aees aca eases 3,030 2.6 ||Equipment.... .... ....... 19,300 | 32.3 
Superstructure ..........5. 32,500 | 27.9 ||/Real estate and telegraph.. 10,130 | 17.0 
Stations, etC.... 2. eee 15,400 | 13.3 Potala $59,830 ees 
Land and land-damages.... SSAC} eG Gf 
LocomotiveS.....-.+..se00- 6,630 Be AN StOCK chk seein ntedaedase “os $75,300 
Passenger CarS..... seeseee 1,617 1.4 ||Bonds............. nels . 53,500 
Freight cars........+...0 ‘ 15,830 | 13.6 
Engineering. ............0.- 3,160 2.7 ; 
Floating Equipment,....... 293 4 The Pennsylvania owns enormous amounts 
a of the securities of controlled roads, repre- 
Total... -ssseeeereeee. $116,200 | 100.0 || sented by its securities. Its policy has been 
MOCK 24 ccviewuweabawera eens 93,800 |... to defray expenses out of earnings rather than 
BONIS ccaaeeusve ies ee 59,000 | .... increase capital account. 


The small proportion which the bare cost of laying down the track bears to the total 
investment, on lines of importance, is clear from the above. 


Thirdly, At almost all points in the United States the proba- 
bilities of future growth must be remembered, which will some- 
times, as at New York, bring a point which is, for the time being, 
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considerably outside of the centre of population into the very 
heart of it. 

Nevertheless, no town is so small that the considerations 
advanced are not more or less applicable to it, and the usual law 
of development, when topographical impediments do not forbid 
it, is that the town spreads equally in all directions, its centre of 
gravity remaining unchanged, as in the case of London, and 
measurably of Chicago, Philadelphia, and other cities; in which 
case the disadvantages of having a terminus at a distance from 
that centre do not decrease with time, but increase in direct ratio 
to the population. 

73. Although the impossible task of definite technical analysis 
of the revenue considerations here discussed has been passed by, 
it is hoped that enough has been said to impress upon the minds 
of engineers and projectors that they are entitled to great, if 
somewhat indeterminate, weight, and that it is unsafe for any 
engineer to enter upon the work of laying out a railway with no 
more thought of its financial future than a vague idea that the 
passenger revenue is obtained by selling tickets, and the freight 
revenue is measured by the sum of the way-bills, and that neither 
is any concern of his; his duty being simply to get the shortest, 
cheapest, and straightest line,—the phrase has almost hardened 
into a formula,—and that when he has gotten it he has done his 
whole duty. It may be that he has, but it does not follow; and 
the chances are good that he will have not only completely failed 
to do it, but will have involved the projectors in certain ruin; 
because, although the amount by which the revenue can be mod- 
ified by differences of location, or even by differences in the sub- 
sequent management, is, as a rule, only a small percentage of 
the aggregate revenue, yet it is this small percentage alone in 
which the original projectors have a property interest ; that por- 
tion of the revenue which goes to pay fixed charges and operat- 
ing expenses being in no sense theirs. 

The strength of the argument for neglecting no effort to 
reach all possible sources of traffic is greatly strengthened by the 
considerations which it seemed more appropriate to discuss in 
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Chapter XXI., but which have a very direct bearing on the sub- 
ject-matter of this chapter. 

74, That the effect of comparatively slight causes to influence 
revenue has not been exaggerated, may perhaps be proved, as 
effectually as in any way, by a trivial incident which the writer 
knows to be authentic : 

A certain railway, for competitive reasons, determined that 
some marked improvement in its eating stations must be made 
to meet the competition of dining-cars on a rival line, The pro- 
prietor of one of these establishments, therefore, was instructed 
to make certain decided improvements in the appointments of 
his table, and in the character and quality of the viands provided, 
at the expense of the company, and to send in his bills from 
time to time for this additional expenditure. The bills not com- 
ing in, although the desired betterments had been (with some 
reluctance) made, and with results very gratifying to the com- 
pany, the proprietor was again requested to send in his bills; 
when it appeared, on inquiry as to each item in succession for 
which he had been specifically instructed to increase his expen- 
diture at the expense of the company, that the proprietor was 
“satisfied that it paid him,” or that it was “no more than he 
ought to do,” or that he was “ well enough contented as it was” 
—in short, that he had no bills to present. 

Such an incident, the details of which were precisely as 
stated, must be admitted to be an extraordinary instance of the 
power of conscience in a class who are not often given credit for 
having any, but it is also a proof that great direct advantages to 
the proprietor, as well as indirect advantages to the company, 
must have resulted. To fully appreciate its bearing upon those 
semi-technical questions which depend more or less on the 
peculiarities of human nature, two additional facts must be 
remembered. On the one hand— 

1. A large fraction of the passengers have but slight reason 
to choose between one or another railway before beginning their 
journey ; while, on the other hand, 

2. The journey once entered on, they have no choice what- 
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ever as to where to take their meals, but to take such meals as 
are set before them at the appointed stopping-places, or go 
hungry. The railway restaurant business is pre-eminently non- 
competitive. 

If, therefore, a trifling improvement in meals, which had never 
been really bad, could so materially affect the non-competitive 
business of a railway restaurant, what is the probable effect of 
the same and other slight causes on the traffic—especially on the 
receipts from that considerable class who travel a great deal by 
rail, but hardly make a really necessary trip more than two or 
three times in a lifetime? 

With this attempt to solve by a parable an essentially inde- 
terminate problem, we pass to those branches of our subject 
which are often of less real importance, but which admit of more 
definite and technical treatment, and which, perhaps for that 
reason, are, not unnaturally, too often the only ones considered 
by members of a definite and technical profession. 


CHAPTER IV, 


THE PROBABLE VOLUME OF TRAFFIC, AND LAW OF GROWTH 
THEREIN. 


75. Ir having been once determined that a railway is to ve 
built at all between any two points, with the consequent prima- 
facte corollary that, excepting when and as reasons to the con- 
trary appear, it is to be the cheapest line over which trains can 
be run with due safety and speed, the probable nature and 
volume of the future traffic becomes the vital question ; for both 
the revenue and the operating expenses will vary in close ratio 
therewith, and only to increase the one or diminish the other 
are we justified in expending more money than proper security 
in handling trains requires. The more the traffic of a railway 
the larger the pecuniary saving from a given betterment in the 
rate and distribution of gradients, curvature, or distance—and 
the more, consequently, the justifiable expenditure to effect it; 
the criterion being: Will a certain betterment, which is not an 
essential for the safe passage of trains, save the company more 
per year in operating expenses (or add more to the revenue, in 
the limited class of problems in which that question comes in) 
than it will add to fixed charges by the capital expended to effect 
it? If it will, the expenditure and betterment should be made; 
if it will not, it should not be made. 

76. To determine the probable volume of traffic with exactness 
is of course impossible; nor is it, fortunately, particularly im- 
portant to do so, if we make a reasonably close approximation ; 
for the reason elsewhere discussed, that, with a judiciously located 
line, the saving by adopting a poorer line than one naturally 
adapted tq the topography is ordinarily not so great that any 
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probable deficiency in the estimate of traffic would permit of it; 
while, on the other hand, the cost of defying the natural topo- 
graphical conditions is ordinarily too great for any probable 
excess in the estimate of traffic to permit of it wrongly. In other 
words, the danger lies in having no criterion, or in a false per- 
spective as to the relative importance of various ends, or in 
purely arbitrary decisions based on no investigation whatever, 
rather than in a certain percentage of error in our criterion. 

All that we need to do, therefore,—all that will have any 
important bearing on our action, as experience will soon teach, 
—is to bring reasonably near to each other the maximum and 
minimum probabilities,—‘“ the limits of error in either direc- 
tion, somewhere within which lies the truth and anywhere out- 
side of which lies a certainty of error.” This there is ordinarily 
no difficulty in doing. 

77, In a rude way it can be done at once by any one at all 
familiar with railroad work. We know at once whether a line is 
more likely to have a light local traffic or a trunk-line traffic. It 
is but a step further to determine with very approximate exact- 
ness that a line will have somewhat more traffic than this or that 
or the other line near it, or similarly situated in other regions, 
and less traffic than as many others; from which the establish- 
ment of a mean for the immediate traffic and its future growth 
is, with some knowledge of railroad business, a simple matter. 

78 The greatest difficulty in making such estimates is ordi- 
narily the fact that to make them it is essential to estimate and 
allow for the probable future growth of traffic, since it is rarely 
the case that a railway, especially in the United States, is built 
simply and only to accommodate the traffic “in sight,’ as min- 
ers say. On the contrary, it has been and will continue to be 
frequently the case that the railway is relied upon not only to 
accommodate but to create a great part or the whole of the 
traffic for which it is built. Even when the population of the 
region traversed cannot, as it can in most parts of the United 
States, be expected to rapidly increase, experience has shown 
that if the surrounding territory has heretofore been but scantily 
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provided with railway facilities, (1) the traffic of the first few 
years will be but a small proportion of what would normally be 
expected from a similar population elsewhere, and (2) that it 


TABLE 141, 


EARNINGS PER HEAD OF POPULATION AND PER MILE OF THE RAILWAYS OF 
THE STATE OF IOWA. 




















Mies or Roap. POPULATION. Gross EARNINGS. 
YEAR, A 1 
In- ctua’ or | Per Mile Per Mile |P¢r Head 
Total. Estimated. Totals Popula- 
crease, | “Sumers’ | of Road. Road. A a 
1862. cessesece 626 caine 778. 1,243 $1,109,346 $1,772 | $1 42 
1903s i dienes 653 27 830. 1,271 1,570,546 2,405 1.89 
1864 .... .. ee 727 __ 14 882. 1,212 2,553,099 _ 3.512 2.89 
TEGO een eke ess 1,060 213 t 986 930 4,118,006 3884 4.12 
TSO7 ciwswedess 1,228 168 t+ 1,038 838 5,867,501 4,778 5.65 
TOs. 8 nije nses 1,448 220 + 1,040. 734 8,024,931 5,542 7.36 
B69 2s sees s+-] 2081 | 533 | ft tr42. | 850 70.409.950_| 5,002) _ 9.12 
1870..... + wee | 2,683 602 | * 1.194.320 445 11,932,352 | _4,447_| 10.00 
TOF i ecyusicers 3,160 477 t 1,231.600 B60: | suet geets ate tak. A walacale 
i re 3,643 483 + 1,270.100 S490 eee inka Seawiets: A se ties 
1075 odie ck 30 ur 3,728 85 + 1,309.800 962.) a satediiage'n cl. aeesteu. }: ees 
1O74. cra eee 3,765 37 t 1,350.700 _ Ce ee ee ae eer ee ee ee 
1875 .....-- a++| 3,850 85 | _* 1,393-000 _ re ee ee ee eee 
18765 sic ivuis ee 3939 8g t 1,436. 500 BOS: |! ‘wwesewenion, 1) ver eieee Sek <8 
TOI ce susciwane 4.134 * 195 + 1,481.400 BOO “ll; Suvvccomet, i veasense I. otaee 
TO9G: soso epatscip 4,157 23 + 1,527.700 368 a 5,903 16.08 
1879. 22+ -+eee: 4,396 239 | _ t+ 1.575.400 359 __| (24,500,000 5,587 15 54 
TS8Ov si ca seee 45977 584 * 1,624.615 _ 327 (27,250,000) _ 5.491 | __16.80 
TOBE 3:5 ci5.68 Koes 5,426 449 t 1,675.400 309 28,452,181 5,084 16.98 
O82 ci cce sc sac 6,337 gir + 1,727.700 272 32,023,966 5,607 18.54 
1083. Scaesueees 7,015 678 t 1,781.700 258 344335355 5,386 19.35 
TBBAs nnsidie'cws 7.240 224 + 1.827.400 252 25.720.272 K.ABI 10.46 
* Actual. +t Estimated. 
The tendency of earnings to increase about as the square of the population tied together 
by convenient means of transportation, discussed in detail in Chapter XXI., is very con- 


spicuous in this and the following table. 


may be expected for the first few years to have an abnormally 
rapid growth. Table 144 shows this clearly. Even in a com- 
paratively densely populated State like Massachusetts, or in a 
country like England, which are neither growing rapidly in 
population nor ill provided with existing facilities, experience 
has shown (Tables 15 and 16) that the rate of growth is rapid 
enough (from 5 to 8 per cent per annum, as an average) to 
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TABLE 15, 


‘ 


EARNINGS PER HEAD OF POPULATION AND PER MILE OF ROAD OF THE 
RAILWAYS OF MASSACHUSETTS. 








Mires oF Roan. POPULATION, Gross EARNINGS. 











a Per Mile 























cent.in| Estimated. Total Per Mile |’ popula- 

y= 1000, | Road. |(Thousands).| Road. | *?PY 

1845.-2++ ---1:] 4 ____837:__|_885_| $2,805 |_— $6,250 | $3.35 
"46. Se ee 882. 1,542 3,642 5,850 4-23 
eee go9. 1,336 4,965 6,950 5-19 
Pt: See 937° 1,265 5,406 6,890 5-43 
AO xadessees - 965. 1,096 5.742 6,080 5-54 
3850. .+-2---+2:| 49092 | 92 | 994-514 | 992 6,420 5,890 | 5.94 
Elisa corncous 1,016. 978 6,600 51770 5-91 
G2 heeds aves : 1,03 1,003 6,886 5,990 5-95 
it ooreee I, 1,013 7,977 6,870 6.70 
Cy ee eee 1,083 1,024 8,696 7,300 7.04 

Se TEE OL | eR AE | NS | AY | REET | agate Sete ee | eeeeenyieees enews | SOU cnonsynpecvremensienh 
1855..-+-00% . 1,107 a 972 9,977 7,090 7:11 
5G. ccnccsvees 1,130 960 9,750 7,370 7.42 
Ly . 1,155- 972 9.094 7:3 6.69 
50. conc 1,180 973 8,597 6,230 6.12 
Ct ee 1,205 993 9,771 7,080 6.75 
1860......+-06- 1,231 .066 1,033, | _—_ 9.936 7,260 6.63 
eae 1,252, 1,063 8,669 6,340 5.62 
O38 ss 1,273. 1,080 9,655 6,9 6.09 
GZ. ccenes 1,295. 1,042 11,711 7,920 7.22 
rere 1,317 1,070 14,981 10,100 9.78 
1865...-.+cseee 1,340 1,108 ___17:459__|__ 11,660 11.04 
66...... 1,362. 1,088 19,242 12,430 12.16 
YY Ae 1,385. 1,076 19,444 12,100 12.17 
6B cccneee 1,409 1,023 20,788 11,920 12.60 
69.---+---5- 1,433 930 22,495 11,380 13.35 
1870.02. scece00: 1457-351 988 deus 13,220 13.40 
JLicvessccces 1,487. 930 27,186 12,950 13.94 
FAvacaee 1,517. Qr4 30,879 14,080 14.30 
73-- 1,548. 962 34,930 14.800 | 15.38 
tf Pee 1,580. 887 34,000 14,070 15.88 

3875 .-2+--++e es 1,612. 895 31,495 12,820 _ 14-35 
9Gvstca weeny 1,645. 896 29,856 12,070 13.48 
FJ veces 1,678. 903 28,932 11,620 12.77 
Weevecvceess 1,713 927 |} 28,003 11,250 12.15 
Wr coreveres 862 1.747. O41 29,153 | _11,100 11.80 
1880. .......4.. = 1,783.085 945_| __ 33,662 12,640 | 13.38 
Sh is. ewies 1,820. 944 35,936 13,070 13.85 
82.. 1,859. 955 39,094 14,100 14.78 
OF. cen atteee 1,897. 974 41,636 15,010 15,40 
Sg. cede 1,937. 982 41,457 14,560 14.86 








The actual mileage in the State limits is not given previously to 1870, and an assumed 
percentage has been used to determine the population and earnings per mile of road. 
From 1870 to 1884 the earnings per head are computed by assuming that the average 
earnings per mile of road were no greater inside than outside the State limits, which 
is certainly incorrect, and on an average will probably make the earnings per head fen 
to fifteen per cent too small, From 1861 to 1870 inclusive the total earnings within 
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constitute an element which might be legitimately considered in 
laying out anew line. The table embodying this English ex- 
perience is very instructive, as indicating a minimum of growth 
under settled conditions which no large section of this country is 
likely to fall below for many decades. 

In all but the rarest instances, it would be absurd to claim 
that no allowance should be made for future growth of traffic, 
and often it should be a very large one. Nevertheless, while, 
theoretically, large allowances for this future traffic are almost 


TABLE 16, 
GROWTH OF ENGLISH RAILWAYS AND RAILWAY TRAFFIC. 








MILEs. CaPITAL, No. of 

Year. rae ieee. ty ahd «a ‘ a er ae ener pe wil Pasrcunes®: 
ouble otal. er Mile illions 

or more Single. Total 1 = $1,000,000.| 1 = $1000. 

(655 ve vesges'vs 6,153 2,182 8,335 1446. 173.4 118.6 
1860 ...........| * 6,690 31743 10.433 1692. 164.0 163.4 
1865 oscs deen ss 75711 6,143 13,854 2213. 166.6 251.9 
1870 .......000- 8,338 7,038 15,376 2574. 165.7 336-5 
1BZS ec ceetess 8,898 7,760 16,658 3061. 183.8 507.0 
1880 vs seceececs 9,803 8,130 17,933 3537. 197.2 603.9 
1884........... 10,239 8,625 18,864 3892. 206.1 695.0 

Reczirrs. Per Cent Per Cent. 

YEAR. a (aa Wee ees i ee re ee Per pereipts 

Toul. | PerMile | Fer, |S Cent fromm jp cting 
Millions. of Road. Mile. Pass. Freight. Capital. 

eg en ee A ige pee se ee a we oe eae ey 
BSS 60s vih06 os 104.6 12,530 140.6 49-7 50.3 ona er 
(860........... 134.8 12,930 131.5 47.1 50.9 47 4.19 
HOGS sc cccaveane 174-4 13,120 125.0 46.2 53.8 48 4.1% 
4 | ee ere 210.8 13,570 124.4 42.8 53-5 48 4.42 
O75. ecevese es 286.3 17,200 136.5 42.0 54-3 54 4-45 
{880........... 306.0 17,040 127.2 41.5 54.6 SI 4.38 
(884........... 328.8 17,440 121.3 42.6 53-4 53 4.16 





Compiled from the Board of Trade returns. 


the State were given separately. Previously to 1861, the total earnings divided by the 
population of the State was multiplied by the assumed per cent of mileage within the 
State limits for the earnings per head. The compilation for the years proces 1871 was 
abstracted from an old volume of the Ratlway Times. 

see also Tables 21 to 26, 83, and various others for indications as to growth of traffic. 
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always justifiable, it is for practical reasons so exceedingly dan- 
gerous as to amount to absolute folly for an average American 
corporation, even of the more prosperous kind, to look ahead for 
more than from three to—at most—ten years for the “ rapidly 
increasing traffic’ which is to justify an increase of present 
expenditure over what the prospects of the present and the im- 
mediate future will justify. 

79. Let us see why this is so. The theory of the subject is 
simple: In Table 18 is given the present value or present justi- 
fiable expenditure to save $1 (or one unit of any other value) 
at the end of any given period at any given rate of interest; that 
is to say, the sum which, if placed at compound interest now, 
will produce $1 at the end of the specified period. This fact 
given, it logically follows, that if the value of a given betterment 
for a given immediate traffic be $1, the present value of the 
same betterment for an equal traffic which is to exist only in the 
future will be that sum which at compound interest will produce 
$1 when the assumed traffic comes to exist. If, for example, 
we expect the traffic to double in ten years, we may spend fora 
betterment worth $1 to the present traffic, $1 + the sum which 
will produce $1 at the end of ten years, which latter is at 7 per 
cent (Table 18) 50.8 cents; so that under these conditions (which 
would apply to most new American lines) we should be war- 
ranted in spending 50.8 per cent more money to effect given 
betterments than we would for the traffic ‘in sight.” 


TABLE 17, 
VALUE OF $1 PLACED AT COMPOUND INTEREST FOR A TERM OF YEARS, 


Witn INTEREST AT— 





Years. 3% 3% 8 10 
per cent. | per cent. | per cent.| per cent.| per cent.| per cent. | per cent. | per cent. 

z 2.03 1.03 £.03 I.04 1.05 1.06 1.08 z.10 
2 1.06 1.06 1.07 2.08 1.10 1.32 1.17 1.22 
3 2.09 1.10 Pe 8 3 1.12 1.16 1.19 3.26 2.33 
4 3.23 X.%4 1.15 37 1.22 1.26 2.36 2.46 
5 2.16 2.18 1.19 1.22 1.28 1.34 1.47 1.62 
6 2.19 1.32 1.23 1.27 1.34 1.42 2.59 3.977 
Z 1.23 2.26 1.27 1.32 1.42 2.50 1.92 2.95 

1.27 3.30 1.32 1.37 1.48 r.59 1.85 2.14 
9 1.30 1.34 1.36 1.42 1.55 1.69 2.00 2.36 
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TABLE 17,—Continued. 
VALUE OF $1 PLACED AT COMPOUND INTEREST FOR A TERM OF YEARS, 





Witnu INTEREST aT— 


YEARS. 3 3% 34 4 5 6 8 10 
per cent. | per cent. | per cent. | per cent. | per cent. | per cent. | per cent. | per cent. 








ee | ees | Ae | See | ae | ES | eminent ape TS 






































a ne, a cs Ue ee 
II 1.38 1.43 1.46 1.54 1.72 1.89 2.33 2.85 
12 1.43 1.48 1.51 1.60 1.80 2.01 2.52 3.14 
13 1.47 1.53 1.56 1.67 1.89 2.13 2.72 3-45 
14 1.5% 1.58 1.62 r.73 1.98 2.26 2.94 3-79 
15 1.56 1.63 1.68 1.80 2.08 2.40 3-17 4-17 
16 1.60 1.68 1.93 1.87 2.18 2.54 3-43 4: 
17 1.65 1.74 I.79 1.95 2.29 2.69 3.70 5.05 
18 1.70 1.80 1.86 2.03 2.41 2.85 4-00 5.55 
19 Sy SN eee si le et eS ee OR 2S 
20 1.8r 1.93 1.99 2.19 2.65 3.2% 4.66 6.72 
ar 1.86 1.99 2.06 2.28 2.79 3.40 5.03 39 
22 1.92 2.06 2.13 2.37 2.93 3.60 5.44 13 
23 1.97 2.13 2.21 2.46 3.07 3-82 5.87 8.94 
24 2.03 2.20 2.28 2.56 3.23 4-05 6.34 9.83 
25 2.09 2.27 2.36 2.67 3.39 4.29 6.85 10.82% 
26 2.16 2.35 2.45 2.97 3.56 4°55 7.39 12.90 
27 2.22 2.43 2.53 2.88 3-73 4.82 7-99 13.08 
28 2.29 2.51 2.62 3.00 3-92 5.11 8.62 14.39 
29 2.36 2.59 2.71 3-12 4.12 5.42 9.32 15.83 
30 2.43 2.68 2.81 3.24 4:32 5-74 10.06 17.42 
31 2.50 2.77 2.91 3-37 4-54 6.09 10.86 19.15 
32 2.58 2.86 3.01 3-51 4-76 6.45 11.74 21.06 
33 2.65 2.96 3.18 3.65 5.00 6.84 12.67 23.197 
34 2.73 3-06 3-22 3-79 5-25 7-25 13.69 25.48 
35 2.81 3-16 3-33 3-95 5.52 7.68 14.78 28.03 
36 2.90 3-27 3-45 4-10 5.79 8.15 15.96 30.83 
37 2.99 3-37 3.57 4-27 6.08 8.63 17.24 33-9" 
38 3-07 3-48 3-70 4-44 6.39 9-15 18.62 37-30 
39 3.17 3.60 3.83 4-62 — 6.70 9.70 20.1r | 41.02 
cho (ak x(a Ba | ae) ED 1 ee, San ee et 2 De 
42 3.46 3:97 4.24 5-19 7-76 11.56 25.33 54-59 
44 3-67 4.23 4-54 5-62 8.56 12.98 29.54 66.04 
46 3-90 4-52 4-87 6.07 9-43 14.59 34.46 79.90 
YN O87 8 | 52 ON 80299) 2 A019 0087 
50 4-38 5.15 5.58 7.11 1l.47 18.42 46.88 | 117.0 
52 4-65 5-50 5.98 7-69 12.64 20.70 54.68 141.5 
54 4-93 5-87 6.41 8.31 13-94 23.25 63.78 171.2 
56 5-23 6.27 6.87 8.99 15.37 26.13 74-39 | 207.3 
58 5-55 6.70 7-35 9-73 16.94 29.36 86.77 | __ 250.5 
60 5.89 7.15 7.88 10.52 18.68 32.99 101.2 303-1 
62 6.45 7-64 8.44 11.38 20.59 37-06 118.0 366.7 
64 6.63 8.15 9.04 12.31 22.70 41.65 137.7 443.6 
66 7.03 8.71 9.68 13.32 25.03 46.79 160.6 536.7 
68 7.46 9.30 10.37 14.40 __ 27.60 52.58 187.3 649.4 
70 7.92 9-93 11.11 15-57_| 30-43 | _59.08 218.5 785.6 
75 9.18 11.6 13.20 18.95 38.83 79-06 321.0 1265. 
80 10.64 I ‘3 rs .68 23.05 49.56 105.80 471.6 2036. 
85 12.34 16.23 18.62 28.04 63.25 141.58 693.0 3278. 
go 14.30 19.13 22.11 34.12 80.73 189.47. | 1018.1 5277. 
100 19.22 26.55 31.19 50.50 131.50 339-30 |! 2197.9 = '13677. 


Formula: S = (1 4 7)", in which » = rate of interest, 2 = number of years, and S = 
amount of $x at compound interest. 
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TABLE 18, TABLE 19, 


PRESENT JUSTIFIABLE EXPENDITURE TO SE- SAVING PER ANNUM WHICH 
WILL IN THE AGGREGATE 


CURE A RETURN OF $1 AT THE END OF AMOUNT TO $I AT THE 





ANY NUMBER OF YEARS. END OF A TERM OF YEARS 
WitH INTEREST aT— Wiru INTEREST AT— 
Years. { 3 {| 4/5 | 6(|7 {8 | to | Y24-/ 3 [| gis | 6 
per | per | per | per | per | per | per per | per | per | per 
cent. | cent. | cent. | cent, | cent. | cent. | cent. cent. | cent. | cent. | cent. 


ees | a | ERS | Ra | EN | Ne | eet | | ee | A ees | A, | 


re | eee | memes nee | mene | ee | tee | semntemencentes | | eee | ENEeme rere: | Estas | es | Smee 

















(Ps 70 Ne e4 | S5BO | ON 05 00 || EU A087 | 2083 2079) | 276 
I 722 | .650 | .585 | -527 | -475 | .429 | .35! 1 078 | .074 | .070 | .067 
12 yor | .625 | .557 | -497 | -444 | -397 | +319 12 o7o | .066 | .063 | .059 
13 681 | .601r | .530 | .4 415 | .368 | .290 13 094 | -060 | .056 |] .053 
™4 66r 577 | -505 442 | .388 | .340 | .264 14 058 | .055 | .051 047 
15 642 | .555 | -481 | -417 | .362 | .315 | -240 15 054 | -050 | .046 | .043 
16 623 | .534 | -458 | -3904 | -339 | -292 | .218 16 050 | .046 | .042 | .039 
17 605 | -513 | -436 | -372 | -317 | .270 | .298 17 046 | .042 | .039 | .035 
18 587 | .494 | -415 350 | .296 |} .250 180 18 043 | -039 | .035 | .032 
19 570 | -475_ 396 330 276 | .232 164 To _|_-040 036 033 030 

MO (2354 |_-456 | _-377_ |_.372 | .258 | 915 | 249 i! 20 | _.037 |_.033 |_-030 |_.027 
2 537 | -439 | -389 | -204 | -241 |] .109 | .135 21 035 | .o3r | .028 | .025 
22 522 | .422 | .342 | .277 | .226 | .184 |] .123 22 033 | .o29 | .026 | .023 
23 507 | .406 | .326 | .262 ] .2rr 170 112 23 O31 | .027 | .024 | .O2% 
24 492 | .390 | .310 | .247 | .197 | .158 102 24 029 | .025 | .022 | .020 
25 | 478 | .375 | -295 | .233 | -184 | .146 | .092 25 027 | .024 | .o2t | .018 
26 464 | .36r 281 220 172 | .135 | .084 26 026 | .022 | .o19 | .or7 
27 450 | .347 | .268 | .207 | .161 | .125 | .076 27 024 | .o21 | .o18 | .016 
28 437 | -333 | -255 196 | .150 | .116 | .069 28 023 | .020 | .o17 | .O1g 
29 SF UCL i cr A cc | A Pc A cS LO 

30 | «412 308 | .231 174 13r | .099 | .057 30 __|_-02% o18 | .o15 | .o13 
31 400 | .296 | .220 164 | .123 | .og2 | .052 31 O20 | .0O17 | .O14 | .O12 
32 388 | .285 | .210 155 | -115 | .085 047 32 oI o16 | -o13 | .orz 
33 377 274 200 146 | .107 | .079 | -043 33 oI O15 o12 | .o10 
34 366 | .264 Tg0 138 | .100 | .073 | .039 34 017 | .014 | .012 | .009 
35 355 | .253 | -18t 130 | .094 | .068 | .036 35 or6 | .o13 | .orr = 
36 345 | -244 | -173 | .123 7 | .063 | .032 3 o16 } .0r3 | .o10 
37 335 | .234 | .164 | .116 | .082 | .058 | .029 37 g15 | .o12 | .o10 | .0o8 
38 325 | .225 157 10g | .076 | .054 | .027 38 o1g | .o12 | .009 | 007 
39 316 | .217 149 103 | .071 | .o50 | .024 39 org | .orr | .009 | .007 

40 307 | .208 | .142 | .097 | .067 | .046 | .o22 || 40 013 | .o10 | .008 | .006 
42 289 | .193 | .129 | .086 | .058 | .039 | -018 42 o12 | .009 | .007 | .006 
44 272 178 117 077 | .O5% | .034 | .OT§ 44 fo) 4 seit -007 | .00§ 
46 257 165 106 | .068 | .044 | .029 { .OF3 46 gro .006 | .004 

. 48 242 152 | .096 | .o61 | .039 | .025 | .or0 48 009 | .007 | .005 | .c0g 

50 228 | .141 |! .087 |! 1.054 |! 1.034 |! .021 | .009 50 009 |! .006 ! .005 | .003 
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TABLE 18.— Continued. TABLE 19,— Continued. 


SAVING PER ANNUM WHICH 


USTIFIABLE . 
PRESENT JUSTIF EXPENDITURE TO SE WILL IN THE AGGREGATE 





















































- CURE A RETURN OF $1 AT THE END OF ' AMOUNT TO $1 AT THE 
ANY NUMBER OF YEARS. . END OF A TERM OF YEARS. 
I 

WitTH INTEREST AT— WitH INTEREST AT— 

Years. | 3 {| 4/5 | 6 | 7 {| 8 | to || YF4®*/ 3 | 4 | 5 | 6 
per | per | per | per | per | per | per per | per | per | per 
cent. | cent. ; cent. | cent.}] cent. | cent. | cent. cent. } cent. | cent. } cent. 

50 228 I4I 087 054 034 | .021 | -009_ 50 009 006 005 | .003 
52 215 130 079 048 030 018 007 52 -008 | .006 004 003 
54 203 120 | .072 043 026 216 006 54 .008 | .005 004 | .003 
56 1gf III 065 | .038 | .023 | .013 | .005 56 .007 | .005 | .003 { .002 
58 at 180 103 059 034 020 O12 004 58 .006 | .004 003 O02 

- 60 -170 | .095 | .053 | .030 | .017 | .010 | .003 60 .006 } .004 | .003 | .002 
62 -160 | .088 | .049 | .027 ! .0o15 | .008 | .003 62 006 } .004 | .002 ; .cO2 
64 -15r | .o8f | .044 | .024 | .013 | .007 | .002 64 005 | .003 | .002 | .0Or 
66 -142 | .075 | .040 }] .o21 | .orr | .006 | .002 66 .005 | .003 | .002 | .oor 
68 +134 069 036 | .oT9 o1o | .005 | .002 68 005 003 002 oor 
70 | .126 | .064 | .033 | .017 | .009 | .004 | .oo1 70 004 | .003 | .002 | .oor 
75 10g | .053 | .026 | .013 | .006 | .003 | .oor 75 004 | .002 | .oo1 OOI 
094 | .043 | .o20 | .009 | .004 | .002 | .c00 80 003 | .co2 | .ooT oor 

85 o8r | .036 | .016 | .007 | .003 | .001 | .c00 85 003 | .oor | .oor | .000 
__|_-070 | .029 | .012 | .005 | .002 | .oor | .000 go 002 | .0o1 | .oor 000 

100 | 052 | .020 | .008 } .003 | Oor | .000 | .000 100 002 | .cor | .000 | .000 

TABLE 20. 


SHOWING THE JUSTIFIABLE PRESENT EXPENDITURE TO SAVE §1 PER ANNUM 
FOR VARIOUS TERMS OF YEARS AT VARIOUS RATES PER CENT FOR CAPITAL, 


JustTiF1ABLE Present EXPENDITURE WITH INTEREST AT— 




















TERM 
- OF 
YEARS. 3 4 5 6 7 8 9 10 
per cent. | per cent. | per cent. | per cent.| per cent.} per cent.| per cent.| per cent. 
I $0.97 $o.96 $0.95 $o.94 $0.93 $0.93 $o 92 $o.9r 
2 1.91 1.8 1.86 1.83 1.81 1.7 1.7 1.74 
3 2.83 2.7 2.72 2.67 2.62 2.58 2.53 2.49 
4 3-72 3.63 3-55 3-47 3-39 3-32 3-24 3.17 
FH] 4-58 4-45 4-33 4-21 4.10 3-99 3.89 3-79 
5.42 5.24 5.0 4-92 4.77 4-62 4-49 4-30 
Z 6.23 6.00 5-79 5.58 5.39 5.21 5-03 4.87 
7.02 6.73 6.46 6.21 5-97 5.75 5-53 5-34 
9 7°79 7-44 7-11 6.80 6.52 6.25 6.00 5.76 
10 8.53 8.11 7-92 7-36 7.02 6.71 6.42 6.: 
11 9.25 8.76 8.31 7.89 7.50 7.14 6.81 6.50 
12 9-95 9-39 8.8 8.38 7-94 7-54 7-16 6.81 
33 10.64 9-99 9-39 8 85 8.36 7-90 7°49 7.10 
14 11.30 10.56 9.90 9.30 8.75 8.24 7.79 7-37 
15 1Ir.g 11.12 10.38 9.71 g.1r 8.56 8.06 7.6% 
26 12.5 11.65 10.84 10.11 9-45 8.85 8.31 7.8a 
z 13.197 12.27 11.27 10.48 9.76 g.12 8.54 8.02 
z 13.75 12.66 11.69 10.83 10,06 9-37 8.76 8.20 


ean OT 
ne oe 
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TABLE 20.—Continued. 





JUSTIFIABLE PRESENT EXPENDITURE WITH INTEREST AT— 






































TERM 
OF 
Yzars. 3 4 5 6 7 8 9 10 
per cent. | per cent. | per cent. | per cent. | per cent. | per cent. | per cent. | per cent. 
20 14.88 13.59 12.46 11.47 10.59 9.82 9.13 8.51 
21 15.42 14.03 12.82 11.76 10.84 10.02 9-29 8.65 
22 15.94 14-45 13.16 12.04 11.06 10.20 9-44 8.77 
23 16.44 14.86 13.49 12.30 11.27 10. 37 9.58 8.88 © 
24 16.94 15.25 13.80 12.55 11.47 10.53 9.71 8.99 
25 17.41 15.62 14.09 12.78 11.65 10.67 9.82 9.08 
26 17.88 15-98 14.38 13.00 11.83 10.81 9-93 9.16 
27 18.33 16.33 14.64 13.21 11.99 10.94 10.03 9.24 
28 18.76 16.66 14.90 13.41 12.14 11.05 10.12 9.37 
29 19.19 16.98 15.14 13.59 12.28 11.16 10.20 9.37 
30 19.60 17.29 15.37 13.77 12.41 11.26 10.27 9-43 
31 20.00 17-59 15.59 13.93 12.53 11.35 10.34 9.48 
32 20.39 17.87 15.80 14.08 12.65 11.43 10.41 9-53 
33 20.77 18.15 16.00 14.23 12.75 11.51 10.46 9-57 
34 21.13 18.41 16.19 14.37 12.85 II.59 10.52 9.6r 
35 21.49 18.67 16.37 14.50 12.95 11.65 10.57 9.64 
36 21.83 18.91 16.55 14 62 13.04 11.72 10.61 9.68 
37 22.17 19.14 16.71 14.74 13.12 11.78 10.65 9.72 
38 22.4 19-37 16.87 14.85 13.19 11.83 10.69 9:73 
39 22.9 19.58 17.02 14.95 13.26 11.18 10,73 9-76 
40 23.12 19-79 17.16 15.05 13.33 11.93 10.76 9.78 
41 23.41 19.99 17.29 15.14 13-39 11.97 10.79 9.80 
42 23.70 20.19 17.42 15.23 13-45 12.01 10.81 9.82 
43 23-9 20.37 17-55 15.31 13-51 12.04 10.84 9.83 
44 24.25 20.55 17.66 15.38 13.56 12.08 10.86 9.85 
45 24.52 20.72 17.77 15.46 13.61 12.11 10.88 86 
40 24.78 20.89 17.88 15.52 13.65 12.14 10.90 9.88 
47 25.03 21.04 17.98 15.59 13.69 12.16 10.92 9.89 
48 25.27 21.20 18.08 15.65 13-73 12.19 10.93 9.90 
49 25.50 21.34 18.17 15.72 13-77 __ 12.21 10.95 9-91 
50 25-73 21.48 18.26 15.76 13.80 12.23 10.96 9-92 
55 26.977 2.11 18.63 15.99 13-94 12.32 II.Or 9-95 
60 27.68 22.62 18 93 16.16 14.04 12.38 11.05 9-97 
65 28.45 23.05 19.1 16,29 14.10 12.42 31.07 9.98 
7o 29.12 23-40 19.34 16.39 14.16 12.44 11.08 9:99 
76 29.70 23.68 19.49 16.46 14.20 12.46 II.09 9:99 
80 30.20 23.92 19.60 16.51 14.22 12.47 11.10 10.00 
85 30.63 24.11 19.68 16.55 14.24 12.48 11.10 10.00 
go 31.00 24.27 19.75 16.58 14.25 12.49 11.11 10.00 
95 31.32 24.40 19.81 16.60 14.26 12.49 11.11 10.00 
100 31.60 24.51 79.85 16.62 14.27 12.49 IX.1r 10.00 
Perpetuity.| 33.33 25.00 20.00 16.67 14.29 12.50 I1.21 10.00 


This table gives simply the capital sum which will— 

(x) Return $1 per annum in interest during the given term ; and, 

(2) Return an additional sum in interest each year which, placed at compound interest 
at the same rate, will extinguish the principal at the end of the given term. 

At ro per cent for capital it is worth spending but twice as much to ensure a saving of 
$1 per annum for ever as to ensure it for 7 years only. At the much higher rates which 
people often wish to be assured of before spending money in new enterprises it is worth 
practically nothing to save money more than 6 or 8 years ahead. ; 
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60. All this is undeniably correct in theory, except, indeed, 
that it understates the case; for we might enter into further 
mathematical subtleties, and prove that if the ratio of growth of 
traffic is greater than the rate of interest on capital, the present 
justifiable expenditure to provide for such increase of traffic is 
infinite. But this, while an excellent exercise for the student, we 
shall not attempt to do; confining ourselves instead to the more 
profitable work of pointing out the reasons why, with any 
ordinary corporation, all such speculations are wholly delusive, 
so that even the indications of Table 18 are of value only as fixing 
a maximum which should never be exceeded. 

81. The first and most vital reason is that, while it may be 
taken as a practical certainty that the traffic of any ordinary 
railway not only will grow, but that it will grow at an average 
rate of something like 5 to 8 per cent per annum east of the 
Alleghenies, and 7 to 10 or 15 or even 20 per cent per year west 
of there, yet that the rate of this growth of traffic is excessively 
variable and uncertain—liable to cease altogether at any time for 
many years, and at periods when it is particularly inconvenient 
to put interest on discounted expectancies. 

For this cause alone it is in general inexpedient to look 
forward more than at most five years for traffic to justify an 
increase of immediate expenditure ; and when, as is of course 
more likely to be the case, a new project is floating upon the top 
of a “ boom” or upward wave in the tide of business, it is unsafe 
to look ahead more than two or three years, It is at such times 
especially to be remembered that the wave may begin to flow 
backward at any time, and that even if it do not, the line is built 
with borrowed capital, and that it is difficult for the average 
financier to borrow large sums on future expectancies ; nor can 
he in any case borrow $2000 per mile as cheaply as $1000 per 
mile. Borrowed, however, the money must be if the first supply 
gives out, or the whole investment of the original company will 
probably be lost ; and the instances are rare in which any large 
proportion of the entire capital has been positively secured 
before the surveys are substantially complete and construction 
in progress. 
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82. A sequence of events which has been again and again 
repeated is that the company shall enter upon the work with 
vague visions of boundless prosperity, and look with certainty 
to securing “all the money they need;” shall encourage their 
engineer in a costly style of construction which, with the natural 
preference of an engineer for massive, durable, and stately works, 
he is all too ready to adopt; and finally, often within a ridicu- 
lously short time of the period of their brightest hopes, be left 
stranded by the ebb-tide of speculation, a complete and helpless 
financial wreck, 

83, Finally, there is another and still stronger reason why the 
growth of traffic should not be counted on for many years ahead 
in designing the works. It is usually a simple matter to so 
design large parts of the line, including most of the more expen- 
sive works, that their construction may be postponed until a 
more convenient season—a possibility so important that it is 
separately discussed hereafter (Chap. XXIII.). By so doing we 
at least make sure of keeping the capital account at a minimum 
and of (usually) retaining the line in the hands of the original 
company; while, when all causes are considered, the loss from 
postponing the execution of all more costly work which can be 
postponed will not be very great, even if one’s brightest dreams 
are realized—which will rarely be the case. 

84. We may conclude, therefore, that although a railway 
corporation which has in truth as well as in imagination un- 
limited means; which is able to look ahead with certainty fora 
long period of years; which is able without doubt to tide over 
long periods of depression without danger to its stability, and 
which has no anxiety to realize present profit, or even avoid 
present losses, on investments which will be ultimately profit- 
able ;—although such a corporation may legitimately make a 
large increase in its investments for the sake of a traffic which is 
still in the distant future, yet that no ordinary corporation can 
afford to look ahead more than two to five years for the traffic 
to pay interests on increased investments, and that even in that 
case they take much risk in doing so. Traffic should therefore, 
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in ail cases, be rather under- than over-estimated, to the end that 
in no case extravagant expenditures shall be made for a costly 
perfection of alignment which the traffic will not justify : bearing 
in mind that an under-estimate of admissible expenditure is 
simply a failure to invest a small (or it may be, large) additional 
sum of money which would have earned good interest, but which 
may be invested later at nearly if not quite as good advantage ; 
whereas an over-liberal investment of additional sums on which 
interest cannot be carned greatly endangers, in the trying years 
which usually come soon after the line is opened, the permanency 
of the whole investment. 

In the one case, our economy only endangers a minor loss, if 
the enterprise as a whole turns out well; and if it does not, may 
save it from ruin, In the other case, our extravagance only 
gives us a fair investment for a little more money if all goes 
well, and if it does not, may be the ounce of additional load 
which breaks the back of the enterprise. Our only grave dan- 
ger, therefore, is of error in one direction only ; which makes it 
the easier to make an estimate of traffic sufficiently exact for all 
important purposes—that is to say, one which will be certainly 
not too large. 

85. Tables 21 to 27 give various statistics of the growth of 
American railway traffic, such as are likely to be useful for 
checking in a rude way the estimated growth of traffic on any 
line. The most accurate and satisfactory method for estimating 
both traffic and expenses in any given case, however, is com- 
parison with the experience of neighboring roads of the same 
general character, because it is much easier to count ona line 
doing so much better or worse than another line, than to esti- 
mate the absolute traffic independently. 

Tables 23 to 27 inclusive, for the groups of States, cover a period extending 
from one period of business activity to another, with a severe depression be- 
tween. Table 28, for the whole United States, covers two preceding and four 
following years likewise, and by comparison with this table the general course 
of traffic and earnings for the same additional years can be determined with 


approximate accuracy. 
All these tables were computed from the statistics of Poor’s Manual, 
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go CHAP, IV.—PROBABLE VOLUME OF TRAFFIC. 


The groups of States are those of Poor’s Manual, which see for the years 1882 and 
1886 for details. The population used for the first part of the Table (1881) was that of 
the Census of 1880, which was about three per cent too small. 

By a different estimate, the number of inhabitants, of acres in grain and cotton, of 
bushels of grain and bales of cotton produced, per mile of railway, have been as follows 
for the last seven years, in all cases taking the mileage and population at the close of the 
year and the crops, etc., of the previous summer : 


Bushels of | Bales of 
Grain. Cotton. 





TABLE 22, 
STATISTICS OF REVENUE PER HEAD OF POPULATION AND PER MILE 
FOR EACH STATE SEPARATELY—I88I1. 


[These statistics are based upon the same figures as those given for groups of States only 
in the first part of Table 21. The division of the miles of road operated between the dif- 
ferent States is not exact, so that the figures can be regarded as approximations only.] 





Per Mice Raitway. Gross REVENUE, 
Per Cent. 


fen Operating |——_—__, 
Square | Popula- IC1NRS. | Expenses.| Per Mile | Per Head 




















iles. tion. Railway. |Populat’n. 
Main@s oe dice ocees baa os 32.0 593 19.0 69.0 | $4.130 | $6.54 
New Hampshire....... 10.3 387 17.6 64.0 | 5.200 10.90 
Vermont on ies csceddees 12.2 397 15.4 80.5 4.690 12.40 
Massachusetts......... 3-47 793 63.0 71.3 | 10.200 | 16.50 
Rhode Island......... 8.55 1,810 46.5 61.4 | 9.200 5.gO 
Connecticut.........6. 5.11 670 35.0 64.0 9.650 16.00 
New England.......| 11.0 650 37.4 70.0 | 8.420 | 13.10 
New York........+.2+.| 7-67 848 75.3 61.0 | 13.000 | 15.90 
New Jersey........00. 5.00 679 79.6 63.9 | 6.850] 28.10 
Pennsylvania......... 6.81 633 64.6 61.5 | 15.800 | 23.70 
Delaware ........ onied 9.75 Oy ir ae rere 70 2.880 4.08 
Maryland and D. C.... 9.60 485 52.2 60.7 | 5-490 | 12.30 
W. Virginia...... eeeee!| I00.5 271 19.3 83.4 | 3.670 | 13.60 


SER eRe | CTC | CEE NTS | SR CEES | Sa queen | <etmmevatere aunerennSTRD 


Middle States..... ne 8.60 775 67.3 62.9 | 14.000 | 18.50 
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TABLE 22.—Continued. 


go! 





Per Mice RaILway. 








Gross REvENuRE, 











Per Cent. 
Per Cent. |Operating |, 
sguate Popula- | Sidings. |Expenses.| Per Mile | Per Head 
iles. tion, Railway. |Populat’n. 
VitPinlaces scores win 1533 602 13.0 65.6 5.590 7.00 
N. Carolina. .......... 31.4 228 6.4 66.5 | 2.590 2.70 
S. Carolina........... 25.2 738 ye 68.0 | 3.250 4.04 
Georgia......ecceseeee| 22.1 586 739 60.7 3.740 6.14 
Florida’ s1s4s)<issaie%s s/s 70.7 344 5.0 62.8 3.210 1.61 
Alabama...........0.. 22.0 551 8.6 69.9 | 4.150 6.43 
Mississippi........000- 100.3 2,470 5.4 65.9 | 3.320 1.03 
Louisiana...........-.| 26.0 594 I1.I 71.0 | 8.080 10.40 
Tennesseeé.........00+-| 24.0 811 22.0 67.7 4.500 4.36 
Kentucky. oecuxssesee 13.4 569 13.1 55.8 5.590 5.90 
Southern States..... 25.7 681 10.9 65.0 | 4.550 5.20 
OhiO ss cexseueisieucuks 5.08 202 29.6 62.8 8.790 | 20.50 
Michigan....... Saseiaiere 13.9 400 29.6 68.2 5.850 | 12.40 
Indiana..... ee re 5.65 331 27.0 76.5 | 5.750 | 17.30 
TiniS. cscs eebeadwiex 5.20 288 27.0 54.7 | 7-560 | 29.05 
Wisconsin............ 10.2 249 10.6 59.7 | 3-930 | 14.70 
Minnesota..........006. 21.0 199 7.0 61.4 | 4.370 | 15.90 
Missouri. ............] 14.3 478 II.4 54.0 | 7.000 | 13.60 
TOW An's shat oxeven nies 24.2 718 9.9 64.0 | 3.570 13.92 
N. W. Central States.} 9.90 351 21.3 60.9 | 6.520] 17.60 
Nebraska. .ascisicac eel iives vex 226 17.0 53.7 1160: eeeeeoes 
WYOMING 65650 6a ds cies ewes sare’ s BOF 1s xs SUG Vine awawel wens eeloek eee 
Dak Ota iso's. do.0 66% Save ste eave aks 254 liweracecis liad bereea| ween exe oe a's oie 
KANSAS vss 4c «cle wee eg eiese a eeacate 283 a6 62.8.) 52190: liwwred was 
COlG rad Os, ti 0ia 8 esis Sl eeeere oe 95 5.9 61.1 | 6.530 | 46.90 
ATRANSES <4 06 dane beans | os be dees 1,200 5.9 58.5 3900: ls ses5.005 
TOKAS oui Sates cine wleulsetesces 309 3.9 68.09] 4.480 bissasees 
Far W. and S. W....| 61.9 310 7 Pe 60.2 | 6.420; 16.10 
New MeSiCO. 6:6 occcs osle oc eww BAO aa eal Shae SG k ee eee ames ease 
ATiZONA. 2. sees re eee ee TOA: \erwieh onleteewer dues eaneales ae 
LAW cn aisic''s’ eGeeepes oa fos ace TAS ls scesss BOG soto arecers| cue ainsen 
NE€VAdAGs Sccecek eens Ee eee TAO! bie ox wou 5560 kia nes |cevaeeee 
CalifOriniac.iiscoa0siews le wceinaces 301 13.7 49.5 8620: teag wed e 
Oregon,.....se0s Oe er re 290 |e ewasas BOA tes 5 aged iia 
Pacific States........] 181.0 261 9.6 49.9 | (7.500) | 23.15 
United States..... «2| 29.0 481 25.1 61.9 


7.690 14.50 
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TABLE 23, 


MAIN RESULTS OF OPERATION OF THE RAILWAYS OF THE NEW ENGLAND 
STATES, 1873-1881. 









































Popula- : Revenue. Rev. 
en Miles $20; c05 508: Divi- Revenue per head. aid 
YEAR. gee Railway aende nit 
eens Operated.| ——j-———,__, ——] 2enes. | ———_—_—___—_—_;_ Mille. 
100,000. Pass.|F ght.| Total] Net. Pass.|F ght.| Total|*= "9° 
1873...... 3-644 5,393 | 22.36] 29.33] 51.68] 15.06] 9.00 | 6.15 | 8.03 {14.18 | 9:73 
i, Cone 3.696 5,617 | 22.t3| 27.95] 50.06] 16.71] 8.52 | 6.00 | 7.55 [13.55 | 8.92 
1875...... 3-748 51732 | 21.78) 26.55] 48.33] 15.32] 8.79 | 5.80 | 7.10 |12.90 | 8.4 
1876...... 3.801 5,783 | 20.52| 25.24] 45.76] 15.38) 7.6x | 5.44 | 6.67 [12.31 7.90 
9 wseews 3.853 6,036 | 20.07| 24.52] 44.59] 13.74, 6.98 | 5.2r | 6.36 |rx.57 | 7.38 
1}: 3-905 5,760 | 17.97| 23.29] 41.26! 13.69! 7.57 | 4.60 | 6.00 |10.60 | 7.18 
966 «isa 3-958 6,156 | 17.52] 23.81] 41.33] 15.59] 7.24 | 4.45 | 6.02 |10.47 | 6.7% 
1880...... 4.010 6,071 | 19.32] 29.44] 48.76] 17.19] 8.00 | 4.82 | 7.37 |12.19 | 8.00 
288r...... 4-062 6,261 | 20.17/ 32.71] 52.88) 15.92] 11.14 | 4.98 | 8.05 |13.03 | 8.43 
TABLE 24, 


MAIN RESULTS OF OPERATION OF THE RAILWAYS OF THE MIDDLE STATES, 
WITH MARYLAND AND WEST VIRGINIA, 1873-1881. 











eae Miles 1 bar talobaeelN Divi- Revenue per head. pris 
Yea. | pe Ort ee denda, ile. 
1,000,000. |~ PS ‘| Pass.|Fght.| Total] Net. Pass.| Fght./Total [7 ~ 7°? 


1873..000. 10.915 12,44% | 42.36/151.7 {194.1 | 69.3 | 36.5 3-88 |13.90 [17-78 | 15.6 
Thovvees 11.123 12,874 | 41.70|144.8 186.5 go.2 | 37.6 3.26 |13.00 {16.26 | 14.5 


1875...... 11.331 13,173 | 40.77|134.9 1175.7 | 65-6 | 39.4 3.60 |1x.84 [15-44 ! 13.3 


3-58 |r2.91 |16.49 | 14.5 
1876...+.. 1.540 13,647 | 47-48/130.1 |177.6 | 69.4 | 33.7 4-10 [12.30 [15.40 | 13.3 

















rr eee | een emage —— eee 








Wo veere 11.749 13,607 | 39.26)116.7 1155.9 | 61.0 | 24.9 3.34 | 9.90 [13-24 II.4 
98...... 11.958 14,600 | 35.95/119.5 {155-5 | 61.6 | ox.1 3.00 |10.00 |13.00 10.6 
Weacees 12,167 14,941 | 43.20/127.1 [170.3 | 70.4 | 23.9 3-55 110.45 |14.00 | 22.3 


























1880.. ... 12.376 14,882 | 44.97/154.0 {199.0 | 83.9 | 28.5 3-63 |12.40 |16.03 13.3 


cmemaeeme: | os | ee | ese | ees | eer 














188z...... 12.585 16,213 | 49.92\178.5 {228.4 | 84.9 | 33.3 3-97 |14.20 [18.17 | 24.2 
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TABLt 25. 


MAIN RESULTS OF OPERATION OF THE RAILWAYS OF THE SOUTHERN STATES, 
(SOUTH OF POTOMAC AND OHIO), 1873-1881. 


























Popula- : Revenue. Rev. 
tion. Miles 1 = $1,000,000. Divi- Revenue per head. per 
Year. da Railway : 
t= |Operated. dends. an Mile. 
TiPOO COU: Pass.|F ght. | Total] Net. Pass.|F ght. | Total |?> 70° 
3873...... 11,022 13,908 | 15.30] 38.39] 53.70] 18.13] 0.90 | 4.38 | 3.49 | 4.87 | 3.86 
Jd ccves 11.196 13,505 | 14.13] 38.13] 52.26] 17.27] 1.07 | 1.26] 3.41 | 4.67 | 3.86 
1875 ..... 11.370 13,522 | 13.86] 36.53! ¢.40] 16.74] 1.50 | 1.22 | 3.22 | 4.441 3-73 
1876...... 11.544 13,948 | 11.88} 38.87] 50.74] 17.12} 1.86 | 1.03 | 3.37] 4.40 | 3.64 
Vy RE 11.718 11,272 | 9.95| 29.86] 39.81] 12.66] 2.74 | 0.84 | 2.54 | 3.38 | 3.53 
78s vce 11.892 12,498 | 11.22] 31.58] 42.80] 14.38] 2.81 | 0.99 | 2.66 | 3.65 | 3.43 
Wsveces 12.066 13,389 | 11.32] 32.60} 43.92] 14.67] 2.13 | 0.94 | 2.70 | 3.64 | 3.28 
1880...... 12.241 43,548 | 10.45] 37.87] 48.32] 18.12] 3.53 | 0.86 | 3.10 | 3.96 | 3.56 
1881...... 12.415 14,002 | 17.11] 46.63] 63.74] 22.24] 3.59 | 1.38 | 3.76] 5.14] 4.72 
TABLE 26, 


MAIN RESULTS OF OPERATION OF THE RAILWAYS OF THE WESTERN AND 
SOUTHWESTERN STATES (ALL NORTH OF OHIO AND WEST OF THE MISsSIS- 
SIPPI AND EAST OF THE ROCKY MOUNTAINS), 1873-1881, 























Popula- : Revenue. Rev. 
Gon. Miles P= r.000,000. Divi- Revenue per head. ee 
YEAR. oi Railway : 
i= he ee OCR OSs ee te ile. 
1,000,000, |OPerated. Mia 
ait ds Pass. |F ght.} Total] Net. Pass.|Fght.| Total|"~ ” 
1873...... 16.025 32,973 | 51.62}160.1 |arr.7 | 72.5 | 19.06 | 3.23 [10.00 |13.23 | 6.42 
vf ceeree 16.589 35,639 | 56.78|158.1 {ar4.9 | 75.5 | 16.6x | 3.42 | 9-53 112.95 | 6.02 
1875. ...6. 17.154 36,058 | 54.99}151.2 j206.2 | 75.6 | 19.23 | 3.21 | 8.80 j12.01 | §.73 
3876...... 17.718 36,753 | 43-36/142.9 {189.2 | 63.9 | 17.39 | 2-45 | 8.07 ]10.52 | 5.95 


iy eee 18,282 39.135 | 44.44/148.8 |193.2 | 66.2 | 14.56 | 2.43 | 8.13 |10.56 | 4.95 
WB ic cews 18,847 41,605 | 49.00/160.9 }209.9 } 78.0 | 19.34 | 2-60 | 8.53 /x1.13 ] 5.05 
WWsscnes 39.412 44,104 | 54-45/177-9 (232.4 | 99-0 | 23.56 | 2.80 | 9.16 |x1.96 | 5.27 














2880...... 19.976 45,922 | 64.20,226.5 |290.6 |125.2 | 33.12 | 3.21 /1z.30 |14.51 | 6.34 
188r...... 20.540 53,224 | 7%-40/273.0 |344.4 [134-8 | 40.85 | 3.48 [13.3¢ [16.78 | 6.49 
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TABLE 27, 
MAIN RESULTS OF OPERATION OF THE RAILWAYS OF THE PACIFIC STATES, 
1873-1881, 
Popula- Revenue. ... [Revenue per head.| Rev. 
Year, | 2. | Railway semedivangs: dents ie Mile 
° i= * 11e. 
Operated. i 
1,000,000. |'~ PE Pass.| Fght.| Total] Net. Pass.|Fght.| Total|*= 7:°0° 
1873.. ... 1.124 1.612 | (5.9)} (10.3)| (16.2)} (9.3)] (2.6) 5.26 | 9.17 |14.43 | 10.2 
rf, ere 1.185 | 1,639 | 6.27) 10.48] 16.77] 9.85} 3.26 | 5.99 | 8.83 |14.12 | 10.2 
a £.246 | 1,790 6.70] 15.74] 22.44] 12.23] 5.43 5.39 |12.60 [17.99 | 12.5 
1876... .. 1.307 1,867 7-64 16.37, 24.01] 11.75! 4.53 5.85 [12.50 |18.35 | 12.9 
Yh es 1.368 3,109 | 7.89 pied 24.65] 11.32] 4.58 | 5.76 |12.10 }17.86 | 7.9 
1: Sag 1.429 3,617 | 8.53] 17.35) 26.88! 12.97] (6.0) | 5.97 [12.07 [18.04 | 7.4 
IO seit 1.490 3,663 | 8.86] 18.08) 26.44] 9.97/ 1.63 | 5.93 [12.17 |18.10 | 7.24 
1880...... 1.551 3,813 | 8.82] 19.92} 28.74] 10.79] 3-99 | 5.68 |12.77 |18.45 | 7.53 
188x...... 1.612 5,418 | to.1x| 26.43) 36.54] 18.64] 7.79 | 6.28 |16.40 [22.68 | 6.75 


TABLE 28, 


MAIN RESULTS OF OPERATION OF THE RAILWAYS OF THE ENTIRE UNITED 
STATES, 1871-1885. 

















Popula- : 

o fon pifites 
EAR far ailway 
1000000; Operated. 

1871...... 39-585 44,614 
Lk Verein 40.640 57323 
TZ... ove 41.722 66,237 
V, Ce 42.834 69,273 
1875...... 43-976 71.759 
1876...... 45-147 73.508 
WJccssas 46.350 74,112 
WB. ssoes 47.585 78,960 
i, Pee 48.853 82,223 
1880...... 50.155 84,225 
r88x...... 51.491 94,486 
82...... 52.863 95,752 
BZ... 005 54.271 106,938 
B4q..-+6- 55.717 123,173 
1885...... 57.202 123,110 


Revenue. 
1 = $1,000,000. 


Pass.| Fght.| Total} Net. 


Revenue per head. ney 


cee | eee | emcees | ene | eee | nameneencmene | <mammmmnemmemne | epenmmmneteis 


108.9 |294.4 |403.3 
132.3 |340.9 {465.2 
137.4 [389.0 {526.4 
141.0 1379.5 |520.5 


141.7 
165.8 
183.8 


eee | eee | ees | ees | | qumeenpemnes | ages | emcee | NR eR 


185.5 
186.5 


171.1 
187.6 


139.1 |364.0 |503.1 


136.1 [362.1 [497.3 
125.2 1347-7 |472.9 
124.6 1365.5 {490.1 
142.3 1386.7 {529.0 














——— ee | eee | Senne | eee mee | eee | gee | cimmtpmemnce ements | aqemtpmpenins ste 


147-7 |467.7 |615.4 |2"5.2 














173-4 |552.0 |725.3° |276.7 
188.1 1485.8 |728.0 |264.8 
206.8 [544.5 |807.1 |291.6 
206.8 [502.9 |763.3 |266.5 


200.9 |519.7 [765.3 {266.5 


77-1 


93-3 
97.2 
101.6 


93-2 
77°7 











Mile. 
Pass.| F ght.| Total|*= ™:°°° 
2.76 | 7.44 |10.20 | 9.04 
3.24 | 8.40 [12.64 | 8.x0 
3-30 | 9.30 [12.60 | 7.93 
3.30 | 8.85 |x12.15 | 7.53 
3.16 | 8.27 111.43 | 7.02 
3.01 | 8.00 |tz.0or | 6.97 
2.71 | 7.50 |t0.21 | 6.39 
2.61 | 7.62 |10.23 | 6.a% 
2.92 | 7.92 }10.84 | 6.42 
2.93 | 9.32 |12.25 | 7.32 
3-37 |10.72 |14.09 | 7.67 
3-56 | 9.20 |13.80 | 7.60 
3-80 {10.02 |14.82 | 7.54 
3-71-| 9.06 {13.70 | 6.76. 
3-50 | 9.09 /13.38 | 6.22 
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86. Experience has shown that THE PROBABLE NUMBER OF 
TRAINS PER DAY is at once the most convenient and the most 
exact basis for arriving at estimates of probable future traffic, 
and especially expenses. It is the most convenient, because it 
can be more easily and more correctly anticipated than any other 
item of future business,—as tonnage, for example,—and also be- 
cause we use the same unit for all our traffic, both freight and 
passenger ; and it is the most exact, because it is by very much 
the most uniform, measure of operating expenses, the cost of a 
train-mile being very nearly the same whether the trains are run 
full or empty, or long or short, and not being materially differ- 
ent for freight or passenger service, although usually less, by 
one third to one fourth, for the latter, as we shall see hereafter. 

Assuming, therefore, this basis for estimates, it may be al- 
ways anticipated that there will be one passenger train per day 
each way, and that, unless the traffic be exceedingly limited, this 
train will be exclusively for passengers. Mixed trains, so called, 
are in but little and decreasing favor with railway managers, al- 
though it is not always possible to avoid them. When used at 
all, they are usually nothing more than freight trains under an- 
other name—accommodations for a few passengers being added 
chiefly as a convenience to special classes of travel, in the hope 
that such additional convenience may have, as it usually does, a 
favorable influence on the volume of travel. With freight traffic 
of course no such motives intervene to modify the number of 
trains, so that mixed trains are always freight trains carrying a 
few passengers, and never, in regular service, passenger trains 
carrying freight. 

87. Therefore, under the most unfavorable circumstances 
there are pretty sure to be two regular trains per day, one pas- 
senger and one freight or “ mixed” train, over lines of any length. 
Less than this is certainly never contemplated on lines built as 
private business enterprises, unless on very short branches built 
as feeders. 

88. The point at which it becomes reasonable to anticipate 
running two regular passenger trains daily is more difficult to de- 
termine. 
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In the Northeastern third of the United States, as may be 
seen by examining any railway guide only a very small propor- 
tion of the minor branch lines run only one passenger train a 
day, and but a very few of the lines run as few as two passenger 
trains a day. In the North Central United States, including 
both slopes of Mississippi Valley, two passenger trains per day 
may be said to be the rule, exceeded only in the more populous 
regions and on the important trunk lines; but only a small pro- 
portion of the lines run as few as one train a day. In the 
Southern and extreme Western States the mileage may be said 
to be about equally divided between one train per day and two, 
only a few leading lines or sections of lines running more than 
two trains per day. In England and on the Continent the aver- 
age number of passenger trains per day is much greater than in 
the United States, except in the extreme Northeast: but this 
distinction is constantly growing less with the rapid increase of 
population and wealth in the United States. Tables 29 to 78 
give many Statistics of the average number of trains per day on 
single roads, and in groups of States. 

89, There are immense local fluctuations in every State and 
Territory, but as a rule, when the conditions are at all favorable 
for the development of passenger travel, a minimum of two 
trains per day may be looked for with some confidence. This is 
especially probable because, in order to encourage and develop 
traffic, it becomes expedient to put on two trains a day long be- 
fore a single train becomes so crowded as to actually compel it. 
The greater facilities so offered are almost certain to add a con- 
siderable percentage to the aggregate travel and revenue; and 
as the actual additional cost of the extra train is, on the contrary, 
but a small percentage of the average cost per train-mile, such a 
train is almost always put on long before the mere statistics of 
tickets sold begin to indicate that it is a necessity. It is impos- 
sible, in fact, until the volume of travel becomes large and the 
number of passenger trains at least two or three per day, to 
make any attempt to regulate the number of trains so as to have 
them run full, without serious injury to net revenue. 
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90. Beyond three or four trains per day there is much less 
necessity, as a rule, to add trains to accommodate and develop 
travel until the seating capacity itself becomes too small; this 
being one of the many cases in which “the destruction of the 
poor is their poverty.” Nevertheless the results of experience 
with even the heaviest traffic is that it does not pay to scrimp 
train facilities. Certain trains carry enormous loads and bring 
up the average materially, but a multitude of trains carrying 
much lighter loads are run with the heaviest traffic, at frequent 
intervals, bringing about the close correspondence in average 
train-load on roads of widely different character shown in Table 


29. 
TABLE 29, 


AVERAGE FREIGHT AND PASSENGER TRAIN-LOAD, HAUL, TRAIN SERVICE, ETC., 
FOR THE UNITED STATES AND GROUPS OF STATES, 1885. 
































Freicut TRaFric. PASSENGER TRAFFIC. 
Aver- | Aver- | No. | Miles | Ton- || Aver- | aver. | No. 

age age | Trains| per Miles age Trains 
Train- | Haul. Pes Engine. |per Car.|| Train- Heal, er 
Load. | Miles. ay. |x = 1000/1 = 1000}| Load. ay. 
A. New England........ 102 60 ‘| 3.74 19.8 42.4 59 16 4.52 
B. Middle ..............-. 179 oth4] 7.42 *t on 3 53-9 4446 1816 | 4.64 
C. No. Central...........) 139 145 4.44 26.3 72.8 3834 375% | 2.33 
D. So. Atlantic.......... 9344) = 108 2.43 19.8 60.9 32 3934 | 1.52 
E. Gulf and Miss. V. ... 125 103 2.31 21.0 61.3 43 48 1.64 
F. So. Western .......... 118 132 2.17 20.6 58.x 36 49 1.36 
G. No. Western......... 148 159 2.13 17.9 69.6 4734 6o I.21 
BL PACi Ge: aceescdcecaass 115 162 1.81 14.4 51.8 6914 3136 | 1.35 
Total U.S., 1885...) 143 112 3.81 21.6 57-4 4334 26 2.36 
= ‘6 1884...) 134 112 4.05 22.1 56.0 42% 2634 | 2.51 
- © -¥883...| 126 110 4.48 22.8 56.6 46% 2744 | 2.41 
. “« -¥882...] rag r09 5.32 21.3 53.8 4534 26 2.37 
U.S. Census, 1880..] 129 rr 3-91 22.4 er 44 23 2.16 





Excepting the /.gures for 1880 from the U. S. Census, the above is computed from the 
statistics of Poor’s Manual, In this, as in all other tables in this volume, the railroad 
year is taken at 3/5 days, owing to the regrettable fact that the distinction between Sun- 
day and week da’s is fast disappearing. The ‘‘ number of trains” always means each way. 
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TABLE 32, 
TRAFFIC STATISTICS, LAKE SHORE AND MICHIGAN SOUTHERN RAILWAY 

























































































Per MILE OPERATED. DiviDENDs. 
Miles onan eh alae oR hc te ae 
YEAR. Road. 
Earnings. Papen eee Earned. Paid. 
1070s cen ¥ie ees 1,013 13,336 8,261 5,075 9.60 8.00 
7 0 ere rare noe 1,074 13.872 9,106 4,766 8.37 8.00 
POs aaa caee or 1,136 16,682 11.177 5.505 8 55 8.00 
ye ee ee T,154 16,824 11,928 4 896 6.10 4.00 
TAvxctea eaniGie & 1,178 14.592 Q.49T 5,101 6.04 3.25 
TO 75.5 thee pees 78 12.284 8.963 3.321 2.20 2.00 
Oc eras Bete 1,178 11,851 8,135 3,716 3.26 3.25 
ya ee eee 1,178 11,484 7,022 3 862 3.57 2.00 
7 ee eee 1,178 11,877 7.210 4.667 5.61 4.00 
90 és eweeees 1,178 12,975 7.591 5.384 7.24 6.50 
TOSOiin Paws ntats 1,178 15,922 8,846 7,076 11.28 8.00 
Bie sea taeees 1,178 | 15.261 9.577 5,684 8.02 8.00 
a eee 1,274 14.306 8,679 5,627 8.37 8.00 
oe a ere ee 1,340 13.817 8.211 5,606 8.11 8.00 
Odin te kwaearak ¥,340 11,075 6.815 4,260 4.02 5.00 
DOOR ais Shuwineds - 1.340 | 10.548 6,Q20 3.616 TQS, aceon deca 


The Lake Shore and Michigan Southern Railway being one of the few im- 
portant lines which have been operated under substantially similar conditions 
and with substantially the same mileage and motive-power for fifteen years, its 
Statistics have an especial interest, and Tables 30, 31, and 32 are added for 
that reason, 





ae = — -—- 


It is not expedient, nor indeed possible, therefore, to base 
estimates of the probable number of passenger trains on esti- 
mates or Statistics of the probable number of passengers to be 
carried, further than to assume that the smaller the traffic the 
smaller will be the average number of passengers per train. 

91. The same is true, in less degree, even of estimates of the 
probable number of freight trains, It is not correct to assume a 
certain tonnage to be moved, divide that by the load of a car to 
get the number of loaded cars, divide that again by the number 
of cars per train, and so get the number of trains. There is 
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always, in the first place, a certain wastage of capacity amount- 
ing to anywhere from ten to thirty per cent, according to cir- 
cumstances, which, if the traffic is to be estimated on the basis 
of tonnage, must be allowed for. This wastage also, as with 
passenger business, is a much less serious matter on lines of large 
traffic, especially those with a heavy excess of tonnage in one di- 
rection; for in this case, although the average car-load in both 
directions is much reduced, yet in the direction of heaviest traf- 
fic the obtaining of full loads is facilitated. A very heavy dis- 
proportion of traffic, from three or four to one, exists on nearly 
all east and west lines in the United States ; and most of them 
succeed in filling up their average car-load and train-load, in the 
direction of the heaviest traffic, to very nearly its nominal ca- 


TABLE 33, 


GROWTH OF AVERAGE FREIGHT-TRAIN LOAD OF VARIOUS ROADS, 
1873 TO 1885. 








Teer ree 204 227 209 10g. |) 107 202 


New York Trunx LInEs. Minor TRunNK Links. 
Yrar ee te ME ee genes dae Se ie as oe Tip y ce eee linen 
: N. Y., | - Del. ‘ Pitts., | P.. C. 
— L. Erie | Penna. the Lack. an: aan Fr. W. & 

*| &W. "  &W. , "| &C. | StL. 
Cyr eee £29. [oews vax: 111 9G -vaeea Sly Poaw setae sae eoe en 88 89 
Th vccccovesene T3Q [oo wees 122 8r IQ. [ecasesea [eswsiawes 89 103 
| eee ee 166 134 128 82 Ba) lias wae 135 96 98 
9G tuiala'y uwieretwiaee 180 138 132 87 BF: eviewoeas 147 97 116 
YATE Tee 166 145 137 88 98 lea ws vee 158 96 129 
OB is Wweaeenwess 186 146 154 g2 | 93 155 167 116 140 
eee 19 185 170 94 77 190 195 120 156 
SO tence cd: 219 211 184 OF ae seas 208 201 125 166 
Bt isacsiicde: 218 218 184 102 | go 275 186 132 155 
Beeict a cieniond 219 228 189 1o4 BO: iievavestae 172 132 165 

a 

B83. ccccces 200 211 189 103 |) 99 184 131 160 
Shichexeice weds 196 213 205 106 99 198 139 161 
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pacity. Nevertheless, even on such lines, fluctuations and irreg- 
ularities of traffic are always so great, that it is no infrequent 
spectacle to see trains running light in the direction of heaviest 
traffic; and the difficulty of fully filling up trains, of course, be- 
comes much greater as the tonnage is less, or, as already stated, 
when it is nearly equal in each direction. There is also always 
one train per day, the way-freight, which averages little more 
than one half an ordinary train-load, owing to the irregular 
service. 


TABLE 33.—Continued. 


PENNSYLVANIA RAILROAD, BY HALF-DECADES. 
{For the figures for each year, and for direction of heaviest traffic only, see Index.) 


1853-5. 1856-60. 186)-4, (865-70. 1871-4. 1876-80. 1881-5. 
75-4 83.2 94.3 104.4 116.8 155.5 196.0 


These figures not unfairly represent the general law of growth in train-load in the past 
30 years under favorable conditions. 











Cuicaco Roaps. Minor Western Roapns. 
mane m. | oy | ch& | og™|] cae | 0.8 | L.& | C.C.,} Wise 
Cent. | @'p Alt St. p. | N-W M N C.& 1.) Cent 
hk eer eee eee BF sienners| sean owes 76 107. ows Sites sees eees ae One e e 
Th vcvcvcccevves 04. Wictecnes 119 74 TOL | ccccensloeccrees Sr. || casasesa 
90 cna oneeee wees go 8: 124 87 9: |v eseaewalesa sees 86 53 
FO sccs weve g 97 80 142 86 TOR: cies eda dicenie wens 89 60 
OT ie awewtievon 97 99 139 87 110) ides awda [owe wes go 55 
y ee eer ce 112 85 138 83 122 116. 1eccisiaa 99 72 
969 asian eee IIs 95 161 80 122 121 120 112 96 
SO euaseedwees 110 107 177 55 132 $59. “locwegets|  “XAd!  |eecesies 
SPiwss susaw sees 103 104 184 72 132 129 12 1g! 112 
OP iowtedios was.ciecs 120 109 189 81 132 TOF | .cecweds BOS [owes ose 
Berit ewaveus 100 106 188 86 I2r £96: JV aietieas 918) vi wa ses 
Shvestewbncs eo-| 120 105 190 93 126 109) feuds cies 205 |. ceeees 
BGs heidi teenes 116 105 184 98 132 152 137 212 100 


_ Below the cross-lines in the second, third, and fifth columns there was a large increase 
of mileage operated, as also in some cases not marked. Most of the other cases in which 
the train-load has decreased are due to a falling off in total ton-mileage. 
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The enormous increase in average freight-train loads which has taken place 
in recent years, without any considerable changes of grades, and often without 
much change in the motive-power likewise, is shown in Table 33, as also in 
Table 30 and others. 


92. Nevertheless, it still remains true that in the main, ex- 
cepting the “ way-freight,” the freight traffic can be and is regu- 
lated in close accordance with the volume which offers from day 
to day. So many freight trains, usually from two to six, are put 
upon the time-table. If more are needed, ‘‘extras’’—a train run- 
ning behind another train and “on its time,” but with a certain 
number of minutes’ interval—are added, sometimes to the num- 
ber of a dozen or twenty, and very frequently from two to six; 
the leading train, and each succeeding ‘‘extra” except the last, 
carrying a red “flag” as a signal that another train having its 
time-table ‘ rights” is following. 

On the other hand, if less trains are needed than appear on 
the schedule, such and such trains are abandoned for the day— 
often for days and weeks together, even when other trains are 
running extras. A near approach to conditions which actually 
obtain in practice will be given by assuming that the number of 
daily freight trains will always be one more than is nominally 
required by the tonnage, and often more, the office of the extra 
trains being simply to serve as equalizers, 


93. The time-table or schedule, in fact, is, as regards freight traffic, nothing 
more than a row of hooks to hang the trains on as required. If one or a dozen 
of the hooks stand empty, no great harm is done. As trainscome in or are 
made up, they are started off as either ‘‘ regulars” or ‘‘ extras” indifferently— 
whichever will give quickest despatch ; some little effort being made indeed to 
send out at least one train on each schedule train's time, on account of the 
practical inconvenience and danger of frequent abandonment of trains; but the 
chief purpose in preparing freight schedules is not to give a separate time to 
each train, which are often behind time, but to afford an established method 
for despatching regular trains promptly at any hour desired. More or less uni- 
formity naturally prevails in the business from day to day, but there is also 
much irregularity. 

On the crowded Eastern division of the Erie, running often a hundred trains 
per day, there are but Two regular scheduled trains, one for A.M. and one for 
P.M., and all others are run as sections of this train. 
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94, It should be mentioned also that, in attempting to draw conclusions as 
to probable traffic from statistics as to ‘‘miles run by freight trains’? on 
neighboring roads, such Statistics must be accepted with the greatest caution. 
An unfortunate custom exists of comparing locomotive expenses on the basis 
of the engine-mile instead of the car-mile, and as a consequence a habit 
has arisen among master mechanics and other officers of exaggerating the 
switching mileage (which is heavy enough at best) in every possible manner, by 
heavy allowances for switching at stations, and for running to and from the 
round-house. Instances might be given in which the excess of this nominal 
mileage over that actually run between termini amounted to nearly one fifth, 
independent of the usual and regular switching allowance of so many miles per 
hour to switching engines proper, which is separately given. This fact is im- 
portant to remember not only in estimating the volume of traffic, but also in 
estimating locomotive expenses ; for most roads make more or less allowance 
for mileage outside of the regular revenue distance, and it is always more or 
less deceptive, consequently, to use such data uncorrected for estimates of cost 
per revenue train-mile. Whenever there is a marked discrepancy in the cost 
per train-mile on similar roads this cause may with some confidence be regarded 
as the true explanation, Some reasonable approach to a correct estimate of the 
probable traffic can thus be made, by a little effort, from published statistics of 
various roads and towns, unless in a region which is entirely new to the rail- 
ways, or for other exceptional causes. The following statistics will also be of 
assistance: 


95. The average payment to railroads of each man, woman, 
and child in the United States now averages about $13.50, of 
which about $3.50 is for passenger transportation and $1o for 
freight. Table 34 and several others (see Index) give further 
Statistics for various groups of States, but the fluctuations from 
such averages are of necessity great. Points which are centres 
of manufacturing and transportation interests will have a many 
times greater traffic than this to dispose of ; while, on the other 
hand, there are few local stations which will fall very far below 
it, the great excess of the few points being compensated by the 
great multitude of small deficiencies. 


CHAP. IV.—PROBABLE VOLUME OF TRAFFIC. 


104 


2 SIIQE} JayjJO pue Jurmo7foy omz ayy Aq payeorpul ATJUSIDYJNS SI IQZI VdUIS SdulUIe| JO VSINOD ay J, 














zl‘or | g£°€ 
Lo'g Lg°z2 
ze‘ O1°¢ 
z6O'L | oL-% 
2g 99°2 
oS'g | PSE | 
00'°8 LE-e | 
1g'g | LE°€ | 
Lz'g zo°€ 
Ses 1Iv'¢ 
o£°6 | 6b°€ 
zo'L sece 
o's eee 
TPL eens 





"£001 | 4 v'vz | ‘$QO°GL! ‘SIE | ¥BCE| ¥ ZH 








‘a3, 
-qynog 


‘$a 
"AY 














gi *€1; of QI 
€9°6 | Zf-z1 
Bee | Lhe 


oete Lo’zi 
e@ese OI°ZI 


SE SS 8 ence | womens | Joa 


zr‘o1! oz‘ol 


a ee) ee ee 


‘M Y'N 
“AY 








| 











‘ogloed 


of '€1} oz: fr 


ee nes | ee ee 


bo°6 | Ig‘or 
of ’*Ii| oar 
g1°6 | Stor 
€S°g | oo'o!r 
€1°g | 06°6 
Lo-g | o€'11 
tt°6 | 16-21 
08's | fe°11 
€S°6 | oo €1 
00°01} 06°€1 


e@eess eseoe 


“AAS 


yim | PIN 


‘avay] 48d SINEWAVY LHOIAUg 








£o°g 


gr-9 


L9°9 





3 0°8 





“aN 














gz°9 | 


b 


16°¢ 





SE°e 











LL’ 








eseee 


—_—_—_——e | | ee | 











| Lo*t | gor 
 ¥g°s | €6°0 
| €6°z | gg°o 
| 26°2 | t6"0 
19°z | 66°0 
| 1L°z | tg’o 
| 1o'€ | Corr 
| 
| Go°e | 62'r 
| gi°é | 2e°1 
of°€ | ger 
| of°e | gecr 
| 00°€ 
Poe e@oeeer 
| gl°z eves 
| $003 ‘*P'vt 
‘Sn ue 
“Ay -qynog 

















‘$9°SL| “SVE | °%8°6E ad %0°8 





"M2? 'N 


‘ay | oghed 











“MS 
yw M 


gPr-e | L6°¢ 
oL°z% | 3S°f 
Iz‘ | £g°€ 
og'z | SS°¢ 
og’z | oof 
Erez | Pe’ 
St-z | or? 
6z°€ | gS°€ 
IZ°€ | og’€ 
zb-e | gee 
€z°f£ | gg°e 


“PIN 


“dVaRR Yad SLNANAVG YAONESSV”d 


96°F 


06°F 
cev 


Se 
0g‘? 
1z°S 
brs 











“aN 


see ee ee sr Q9y 





"0g 
eee aad oY A 
seemed, ° 1 
ecg © 2 
Serres * *OLGy 








te tas. Y A 
228 Ses 
ee enaas 74°) | 








pee eee fA 
cocseeeorfor 





"*-uonendog ¥ 











°(SUVTI0Q) SNOILOAS AT INVLIGVHN] Wid Sildigoay 


‘be T1AVy 


CHAP, ILV.—PROBABLE VOLUME OF TRAFFIC, 105 


TABLE 34.—Continued. 


FOREIGN COUNTRIES. 





Miles, | Pass. Fr’ght 
{876 ....|Great Britain and Ireland....| 16,658 | 5.19 ((Total of all earnings, $9.20)..| 4.01 


1BBO-1e UE ANCE s ncicioe ihe ee deceses oes 15,227 Maude oe 6s Sk 5.66).. aise 
1880 ...| Austria ........... Seitncusicks 7,086 | 1.78 1( “ se * 5.28)..] 3.50 
$880 ....\Italy.......... eer ages 5,428 | oss |( “ as " 1.33).| 0.68 
1881.. ..| Mexico (one railway only).... 293 | 0.06 |{( “ se sad ©.53)«| 0.47 
1876-80..|So’n U. S. (E. of Miss. Riv.)..} 11,892 | 0.93 {( “ ” s 3-80)..] 2.87 
Neand Wes Sieivieavieives: 66,714 | 3-35 {( ns ““-12.98)..1 9.63 

Total U. Sexisiciwesses 78,606 | 2.84 |( “ es 10.91)..| 8.07 








From the above statistics we may conclude that the average revenue to railways from 
each inhabitant of the different sections—bearing in mind that much of the trunk-line 
freight traffic credited to the Middle States is in reality a pt of New England and 
Western payments—is (average of 1880-85) about as follows : 





























Pass. Freight. Total. Ranging from 
New England States........... . cesses. $5.00 $8 .00 $13.00 $6.50 to $16.50 
Middle Statesircecstaneiceve-rncdereee. 26 3.50 II.00 14.50 4.08 to 28.10 
Western and Southwestern States.......| © 3.00 11.50 L450 1 See aes 
Pacific States. .dccc cine -wsaaciees sees kes < 5.50 14.00 19500 |). waswwsiganecy 
Average of all Northern and W’n States. 3.50 11.00 PAbO-  - “sesociewasws 
Southern States (E. of Miss. River)...... 1.00 3.50 260° Wl, couetaseness 
Average of the entire U.S.............. 2.00 Q 00 12.00 P 


The fluctuations from year to year hardly exceed 10 to 1§ per cent more or less of 
these averages. There is, however, a gradual yearly growth in the payments per inhabi- 
tant amounting to an average of perhaps one per cent per annum, due largely to causes 
considered in Chapter XXI. 

The fluctuations tn the average payments of different localities are no doubt ex- 
treme, as may be seen from the statistics in other tables. The State of Florida pays but 
$1.60 per annum to its railways. The larger Eastern cities, probably $30 per head at 
least. There are doubtless considerable sections of each of the States in the above groups 
where the payments may be as low as half or as high as double the average for the whole 
group of States. Zhe trunk-line export traffic constitutes only an insignificant fraction 
of the total revenue of United States railways, large as it is absolutely. 


CHAPTER V. 
OPERATING EXPENSES, 


96. We may gain a profitable insight into the general nature 
of the causes which modify operating expenses, and especially 
of the effect thereon of differences of alignment, by first consid- 
ering them in a very general way, neglecting all detail. 

We have previously (Chap. III.) compared the railway to a 
great manufacturing establishment—manufacturing transporta- 
tion. Its operating expenses, to carry out the analogy, should be 
only another name for the total cost of producing the commodities 
which it sells; but as a matter of fact this is not the case. The 
interest or “rental” charge on its real estate, and on most of its 
machinery and plant—the heaviest single item by far in the real 
“operating” or manufacturing expenses—is never included in 
what are-called the operating expenses, but constitutes the FIXED 
CHARGE for interest on bonds (see Figs. 1, 2, 3). Counting in 
the “fixed charges” as part of the “ operating” or manufacturing 
expense, the latter never amount to much less than 80 per cent, 
and from that to considerably over 100 per cent, for long periods 
of time. The average for the whole United States is somewhat 
under go per cent, leaving but little more than ro per cent profit 
on the goods sold to be distributed to the managing companies. 
Under favorable circumstances this profit is as much as 15 or 
20 per cent; very rarely more. Tables 35 and 36 give a clearer 
idea of the law in this matter. 

97, As these fixed charges increase in somewhat faster ratio 
than the cost of construction, and are the same per year whether 
the business be large or small or none at all, the great impor- 
tance of (1) diminishing the expenditure for construction as much 
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TABLE 35, 


STOCK AND Bonps PER MILE OF ROAD BY SECTIONS OF THE UNITED STATES. 



































1880. 
= Stock anp Bonps PER MILE. 
1 = $1,000. Revenue 
Groups oF STATES. Miles. | ————_——_—________—_______- per Mile. 
Stock. Bonds. |Other D’t.| Total. [>> $1,000. 
New England......... 5.910 31.6 21.5 2.75 55.85 | 8.00 
Middl 2 cndeweke ames 14,942 47.5 49.3 2.87 99.67 | 13.30 
Southern,.......2.---| 12,978 15.8 19.2 1.37 36.37 | 3.56 
Western..... area auale ere 46,102 24.8 22.9 1.48 48.98 6.34 
PAaCiiG icc ha ws cun) wievees 4,461 33.2 35.8 2.58 71-58 | 7.53 
United States,........ 84,393 28.4 27.3 1.86 57.76 | 7.31 
Canadas. susedwies tees SANG Oe dhe Ween as are oes ae aaa women es 
1885. 
New England......... 6,412 31.8 21.9 2.46 56.16 | 8.87 
Middléscs se.xsse0e%0' 18,595 57.3 53.6 4.87 | 115.77 | 11.53 
Southernies sek ceeccn cs 20,584 20.2 24.6 1.20 46.00 3.66 
Western.......... weeel 74,054 25.2 25.6 1.49 52.29 5-25 
PACING parece os caee tees 7,284 34.0 28.5 2.20 64.70 | 4.55 
United States......... 127,729 30 9 29 5 2.03 61.43 | 6.22 
7s EBS4oy.604 feb ead de 30.1 29.3 2.0 61.4 6.76 
- is oe par end area eae 30.8 28.7 I.g 61.4 7.54 
= POS 2 sais lee apenas 30.7 28.3 r.Q 60.9 7.60 


The nominal cost of road and equipment for the whole United States was for these 
years : 
1882. 1883. 1884. 1885. 
$52,790 $55,500 $55,300 $55,100 


The Canadian railways average but $11,000 of bonds per mile, and $58,230 of stock 
and bonds together. Excluding the Grand Trunk, which, with 26 per cent of the mileage, 
has 45 per cent of the capital, there are only $28,000 per mile of both stock and bonds. 
More than one fourth of the total capital (145 millions out of 558, for 9,575 miles, in 1884) 
was contributed from governmental sources. Earnings are correspondingly small, being 
for 1884: 

Canada Southern, 600 per mile. 
Grand Trunk, ago ** —$ 
36 remaining lines, 6,625 ‘‘ 2,010 ‘§ &# 


LT EET 


2,950 miles oF 





9,575 miles, 3,491 per mile. 
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TABLE 36, 


DISTRIBUTION OF Gross REVENUE, IN PER CENT oF TOTAL RECEIPTS. 


1880. 


Per Cent or Receipts Devorep ‘ 


GROUPS OF STATES. 




















Op’g Exp. Net Rev. Interest. Dividends. 

New England.......... 68.1 31.9 11.25 16.83 
Middle: séccsvcceseanes 62.4 37.6 19.33 14.24 
Southern........ dasieisiws 63.5 360.5 16.84 7.43 
Western. ....ccecccceces 53.9 46.1 16.98 11.72 
Pacific..... Lee eelusess 50.2 49.8 23.05 14.50 

Total U;- Sincsss esees 58.3 | 41.7 17.58 12.55 

1885. 

New England.......... 69.8 30.2 13.53 16.10 
Middle........ .... Sibi 64.7 35.3 27.56 13.92 
Southern. .....ccscssees 67.3 32.7 27.14 3.40 
Western. .... wsccsscees 65.0 35.0 22.24 9.06 
PACING: cawectseewneeates 55.7 44.3 45.00 4.57 

Total U.S. ........ 00. 65.1 34.9 24.52 10.05 

Unirep STATES FOR EACH YEAR FROM 1879 TO 1885. 

1879. ceccece 58.8 41.2 21.18 11.72 
T88O, 2 nce scccscccees eee 58.3 41.7 17.58 12.55 
I881I...... Ceeewew tenes 61.1 38.9 18.32 13.30 
£682 .a ease ska eseesn 63.6 36.4 20.02 13.23° 
1883 wiccaseds Seen 63.8 36.2 21.00 12.38 
TS84 cis ceccncveceswesee 65.2 34.8 22.90 12.09 
1086s cen decas Koes eeuate 65.1 34.9 24.52 10.05 





as true economy permits, and (2) increasing the traffic (sales) so 
that this burden may constitute a less percentage of the entire 
business, is evident. Omitting them, the OPERATING EXPENSES 
PROPER (corresponding to the expenses of simply running and 
maintaining a factory which has-once been thoroughly equipped, 
and of selling the manufactured products) amount usually to 


CHAP, V.—OPERATING EXPENSES. 109 





about two thirds, or 67 per cent, of the receipts, varying however 
enormously (from but Jittle over 50 to more than go per cent) 
with different roads. Table 37 and others give an idea of the 
general tendency for a long period of years. 

As the ratio of expenses to receipts may be made less either 
by the receipts being larger or the expenses being smaller, the 
fact that the ratio is low or high is no real test of economy in 
operation, nor of the value of the property. Wherever, from 
absence of competition, the rates are very high,—as formerly 
on the Pacific railways, Panama Railroad, and many lines in 
Europe,—this ratio will be small, even in the face of heavy ex- 
penses. Wherever all or nearly all railways have been very 
costly, as largely throughout Europe, it will also be small, since 
the fixed charges will constitute a larger proportion of the tax 
on earnings, and rates will naturally adjust themselves to pay (1) 
all operating expenses, (2) all rental or fixed charges, and (3) a 
fair profit to the managing company. 

Wherever several lines are so situated that their business is 
largely competitive, and must be handled at the same gross 
price, but one or more of them has better grades, or a shorter 
line, or more traffic, or other special advantages, one line will 
permanently show a lower percentage of expense than the others, 
which will have no meaning as an indication of real excellence 
of management. This latter law is strikingly illustrated by the 
trunk-line percentages in Table 37, the cause for the differences 
in which is explained in a following note and in Chap. XXI. 

‘98, The operating expenses proper are very irregularly 
affected by the amount of business or by the character of the 
-alignment. A very large proportion of them are, like the rental 
or fixed charges, independent of both: such as the salary of the 
president and other officers; maintenance of works and plant 
against the deterioration which comes with time, irrespective of 
work done; salaries of local freight and passenger agents, a 
large proportion of whom must be employed anyway, whether 
considerable sales are made or not. This immense class of the 
expenses amounts, as we shall see, to nearly one half of the 
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TABLE 37, , 
PERCENTAGE OF OPERATING EXPENSES TO REVENUE. 


TrunK Lings. Sections or U. S. 

Date 

N.Y.C.| Erie. | Penn. |B.&O.| N.E. | Mid Me So. | Pac. | AY; 
1849-50.)......] 22... 45.0 
185I-55.! 56.0,| 51.64] 62.5 
1856-60.! 57.1 | 66.4 | 58.8 No s tatistijcs available. 
1861-65. 68.0 | 64.6 | 60.1 | | 
1866-70. 69.7 | 76.2 | 71.0 ‘ 
1871-75.| 63.1 | 71.3 | 59-7 | 58.89] 68.65] 59.65/(64.7)3| 66.63) 43.85) 64.2 
1876-80.; 61.3 | 70.0 | 55-7 | 53-9 | 65.9 | 59.7 |(61.2) | 65.8 | 56.5 | 60.9 
1881....| 65 56.0 | 56.4 | 68.6 | 63.0 | 58.2 | 67.4 | 55.5 | 61 

| ° 


————— A |, TS | TS | | LS | KI | am | ~xmmmtwnemytre | anpniornSTSERNNSOEnNED 


United Kingdom....... ceo nws ew kS70 54.6 
Prussiaié sco isesoeevs Menicneeslo7O 54.3 
Teal yi cin Su. duster eidan Save iehaweas 18S0 68.0 
SPAlNiaecs betas eeGare ets ie aarend 1880 61.5 
PNG ess eee oho codieneeen es 1880 51.0 


Subscript figures, 1, 9, etc., indicate the number of years for which the average is 
given when less,than 5. The groups of States are those of Poor’s Manual for the years 
before 1886. 

From the above table we may conclude that no marked tendency exists to increase or 
diminish the ratio of receipts to operating expenses, both of which—as may be seen from 
other tables—have a tendency to fall rapidly and about equally. 

The fluctuations of individual lines in respect to this ratio are often extreme, as may 
be seen even with the trunk lines, and rarely affords any trustworthy indication of efficiency 
of management, the cause almost always lying deeper, and being incapable of essential 
modification by any skill of management without change of external conditions. Thus the 
Pennsylvania Railroad, having the shortest haul (and consequently the highest receipts 
per mile) on traffic between almost all points in the West and the Atlantic coast, will forever 
maintain, under equal skill in management, a ratio of receipts to expenses from 10 to 1 5 
per cent higher than the Erie. The New York Central would compare stil] more un- 
favorably in this respect except that the enormous volume of its Jocal traffic favorably 
modifies its average, which will on this account, under existing conditions, be always more 
favorable than the Erie. The low ratio of the Baltimore & Ohio, as respects the Penn- 
sylvania, is due almost exclusively to the greater relative volume of its coal traffic, which 
is always carried in full trains at low cost. The same effect is still more Strikingly visible 
in table giving the history of the Philadelphia & Reading Railroad. See Index, and 
Chapter XXI1., pars. 973-4. 
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operating expenses proper—the other half only varying more or 
less closely with the details of the line and grades, and very 
much less than half with slight changes in volume of traffic. 

99, Therefore, it may be said in a general way that fen per 
cent added to revenue is as good as fifteen per cent taken off 
operating expenses ; and this again means /¢hirty per cent taken 
off that portion of the operating expenses which varies with 
line and grades. To gain or lose ten per cent in revenue by 
slight differences in the route selected is very easy. To reduce 
the whole operating expenses fifteen per cent by differences in 
alignment which do not increase the cost of construction, is not 
so easy. Let us illustrate, by examples free from detail, the very 
important moral conveyed in these facts. We will assume the 
case of a fairly prosperous line of the second grade, whose in- 
come and outgo we shall find may be distributed in something 
like the following manner: 


Per Cent. Per Mile. 


Gross revenue, . . . é %, we & = « 1600 $7,000 
Operating expenses, unaffected by either alignment or 
volume of traffic (50 p. c. of operating expenses), . 33.3 $2,333 


Ditto, zzcreasing directly with considerable changes in 
alignment or volume of traffic, but not with trifling 


changes (40 p.c.), .. 26.7 1,867 
Ditto, zucreasing directly with the less important shanees 

in alignment or traffic (lo p.c.),. . . . . . « 67 467 

Total of nominal operating expenses, . . . 66.7 $4,667 


Add to the latter the rental or interest charge (6 p.c. on 
$30,000 per mile, assumed cash cost of road and 


PlGNO)s. so. Geo se0 Ges Mes A Ge wk Es eS Ge es Ce a we 2G 1,800 
Total of true operating expenses, or cash cost of 

producing the transportation sold,. . . . 92.4 $6,467 
Surplus available for dividends being the pusiness 

profit resulting from operation, . ..... . 76 $533 


Let us now see the effect of increasing or decreasing the 
gross revenue ten per cent, as it is frequently possible to do (one 
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might perhaps more fairly say, rarely difficult to do) by probable 
differences of alignment alone. We have, if it has been increased: 


Per Mile. Per Cent 








Increase. 

Gross revenue (increased 10 percent), . . . . . « $7,700 10.0 
Operating expenses (10 p. c. only increased Io p. c.), 

or $47 per mile increase, . . . . «© «© «© «© « 4713 1.0 

Fixed charges (assumed unchanged), .. . . . . 1,800 0.0 

Total charges against revenue, . . . . . . . 6,513 0.7 

Surplus available, . . 2... 2. 1 1 2 ew ee  «Ci,187 119.0 


The surplus available for dividends is more than doubled. 
On the other hand, if there has been ten per cent loss of 


traffic, we have— 
Per Mile. Per Cent. 


Decrease. 

Gross revenue, . . . 6 6 «© © © © «© © «© « « «© $6,300 10.0 
Operating expenses (10 p. c. of 10 p. c. only decreased 

TOPi0))- . ee-a a. et  e.  e? w OO 1.0 

Fixed charges, . . 2. 2. 2 © © «© © © «© « «= » 45,800 0.0 


Total charges against revenue, . ... . . . 6,420 _- 


The expenses are a little over the receipts, and the road is 
on the way to a receivership, if it has been opened, as it is very 
apt to be, in one of the years in which an ebb in the business tide 
is beginning, and there is no apparent growth (often a decrease) 
in traffic for several years. 

100. Again: Let us suppose that, by an improvement of or in- 
jury to the line and grades, we increase or decrease the average 
train-load 30 per cent—often not difficult to effect. Our account, 
if we have improved the grades, will then stand as follows: 

Per Mile. Per Cent. 


Gross revenue, . . . 2. + «+ © « © © © « « « « $7,000 0.0 

Operating expenses (30 p. c. of 50 p. c. saved, or $700), 3,967 15.0 

Fixed charges (as above), . . - « . « « « « « «= 1,800 00.0 
5,767 


Surplus available for dividends, . . . « « « « «© «© 1,233 131.0 
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Or, we have benefited the line greatly indeed, and yet but 
little more than if we had added 1o per cent to revenue. On 
the other hand, reversing this process, we find, as before, that 
the road is on the way to a receivership. 

101, Let us suppose, by an unnecessarily extravagant scale of 
expenditure, for purposes which do not really add much in dol- 
lars and cents to economy of operation, we have increased the 
capital account or rental charge 33 per cent, in a way which 
does not decrease operating expenses more than 2 per cent, 
nor add anything to revenue—a not uncommon case, since the 
use of 6° instead of 10° maximum curves will alone suffice to do 
it, in some cases. We have then 


Per Mile. 
Increased the rental charge 33 p.c.,or .. . . + $600 
Decreased operating expenses 2p.c.,or .... . 93 
Neminerease,:. i: i:..40 ces i 3 Se te De ee ee BGO 


Or within $26 of wiping out the surplus over expenses and 
fixed charges. If we have, in addition, adopted a line which, 
instead of being better, is really more expensive to operate 
than another line which would have cost no more—or if, pos- 
sibly, we have adopted a line which, in addition to being more 
expensive, involves a certain sacrifice of revenue, a receiver- 
ship is practically assured. Both of these are very probable 
contingencies, but if we have escaped them, we have barely 
saved ourselves. The profit from the enterprise is destroyed. 


102. A great change has taken place within the past ten 
or fifteen years, and indeed is still in progress, in the operat- 
ing expenses of railways, as a result of the introduction of cer- 
tain modern improvements, and notably the steel rail. At so 
recent a period as the publication of the first edition of this 
treatise (1877) these improvements had hardly begun to tell at 
all upon the statistics which were available for its preparation ; 
but they have already (1885) modified them profoundly, and 


where the process will end it is impossible to foresee with 
8 
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exactness—further than that the change will be very much more 
radical than even yet appears upon the surface. 

103. Besides the steel rail, there has been a great increase in 
the power of locomotives. The old eight-wheel ‘“ American” 
locomotive, then almost universal for freight as for passenger 
service, is now almost completely out of use for heavy freight 
service. Mogul or Consolidation locomotives are rapidly super- 
seding it, and will in the near future almost wholly supersede it. 
On all but roads of very light traffic the Consolidation locomo- 
tive appears to be the engine of the future; and a still heavier 
type, the “ Mastodon” locomotive, has been introduced, with ex- 
cellent prospects of wider use. 

104. The capacity of ordinary freight cars has also been 
increased from ten or twelve tons to fifteen and twenty tons, 
with but a comparatively slight increase in the weight. In 
fact the 20-ton car has already become the standard both for 
coal and all other traffic, and many 25-ton and not a few 3o0-ton 
cars have been built. The movement in their favor has gone 
so far that a committee of the Master Car-Builders’ Association 
has reported standard dimensions for such a car, but it is as vet 
regarded as exceptional, but many 25-ton cars are already in use, 
and it may confidently be expected that the average car-load will 
increase for many years. It has increased fully 50 per cent in 
the past ten years. 

105. Still other—comparatively unimportant—changes which 
are gradually reducing the cost of operating are, first, the 
creosoting or otherwise preserving of cross-ties (a practice in 
small but increasing use); and, secondly, the substitution of first- 
class ballast for what has heretofore done duty for that purpose. 

The almost ‘incredibly rapid growth of traffic (see Tables 21 
to 34, and others) has been perhaps the most potent factor of 
all, and these causes, and the gradual fallin the cost of producing 
every form of manufactured commodity consumed by railways, 
render it impossible to predict with any certainty either the 
future cost of a train-mile, or the ratio which the various ex- 
penses will bear to each other. The changes of the next ten years 





Note to following table. The group of States marked * includes a very small high-rate mile- 
age. Rates of 8, 9, 10, 13, ts, and 4, cents. 
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TABLE 38, 
RECEIPTS, EXPENSES, AND PROFITS PER TON-MILE. 
Trunk Lings, Minor Trunk Lines. 
Year. | penn’a. | N.Y.C. Erie, | Po FW. | Be ai. (LS. &M.S. 


cs | | ees | ee | meme | em Gens | ememes | een: | een, | cere | seerenetate | cemeemeres | mewneewnee | meinmneere ten | tee | Come | ees 
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1856...... 2.70 |1.69/1.04}3.05/1.54 1.51/2.48/1.17/1.31 és 
Ly eee 2.38 |1.52| .86/3.19|1.70 1.49/2.46| .golr.56|2.27,1.57| .70 ‘ - os 
58 ..... 2.19 |1.35| .84/2.63)1.37.%.26/2.32) .65/1.67/1.90 1.32] .58] .. | .. . 
BOCs eke 2.02 |1.18| .84/2.16/1.28| .88)1.62/1.34| .28/1.65 1.18) .47| .. | .. F 
Go ...../1-95 |1.17| .78 2.06)1. 34! .72|1.81/1.00 -81)1.67,1.18 49] .] .. : 
Average..|2.25 |1.38| .87/2.62\1.45 1.17|2-14|x-o1|r.13/r-87-2-31| 56] + |. |e | | | 
HBG oo chs 1.93 | g1|1.02/1.98,1.34; -64|1.77| .93| -84!1.71° .98] .73 | 
O2scsicwe 2.05 |r.09| .96/2.23'1.36, .87/1.89| .95} .g4!z.90, .98] .o2 
OF i esie% eo le ale 93|2.09| .96/1.13,2.0% 1.20; .81 
O4. ce een 2.46 |1.87! .59/2.76/1.96 .80/2.34/1.46| .8812.38 1 30] .88 
65...... 2.66 2.28! .38/3.45/2.54)_.91/2.76/1.98) .78,2.44 1.79) -65 ze 
Average../2.26 '1.46'0.80/2.57|1.74: .63|2.17)1.26 -91'2.09 1.29 et.) ee ce 
1866. ....|2.28 in .82i .46|3-09/2.16| .93/2.43|1.66] .77/2.02'1.50] .52] .. | .. a : 
OF cage: 2.09 |1-54! -55/2-75)1-95| -81/2.04/1.47] .57/1.95 2-44) -ST) -- | ee foe [ee ce | ee 
<n T.Qf (1.25; .6612.74]1.80) .94/1.81/1.34) .47)/1.70,2.15) .55)/2.81} .. | we | we J we | ee 
OG sacs 1.72 j1.20| .52/2.39/1-40| .9g/1.54|1.17] .37,2.62,1.11] .51/2.43] «. | -e | oe J oe | ee 
FO exis 1.55 !T.00; .55/t.88/1.15} .7311-33) -97] -36/1-45: 86) .59/2-T9] ++ 1.50| -93' .57 
Average.. 1.9r ‘2.36, .55/2.57/1.69] .88/1.83 1.32] -51/1.75 1.21] 54/2 48 | 
1871...... 1.39 | -87) .52/1.63/1.01) .62/1.44/1.01] .43/1.43, .78] .65/2.09 1.39] 91) .48 
PE Sica 5%, 1.416 .886) 530/1.59/5.13} .46/1.53] .98] «55/1 40| I] .59/2.02 1.37| -92; .45 
7k ee 1.416 .857).559 1.57|1.02| .55|1.46| .g6| «solr 40; -95) -45 1.96/1.59| .3711-34| -95| -39 
74+-.+6./1.255).719;.5360/1.46} .98; .48)/1.31) .g1, .40}1.26, .74/ .52/1.82,1 39) .43]/1t.18) .77] «42 
WS tr a 1.058 one 1.27] .QO} .37|1.21| .96' .25/1.11 42/1.53|I.10| .43 me 74|_.27 
Average..|1.307].790'.517/1.70/r.01| .49|1.19] .96; .43/1.32] -79] -53 1.88/1.48/ .40/1.26 .86' .40 
ES7O 6-400 892|.582'.3r0/1.05| .72| .34/1.10} .89| .21| .93] -63/ .30/2.28]1.03) .25] .82/ .56/ .26 
TF iawke 980/5.52) 428/1.01| .70} .31] .95| .75| .20/z.01] .67] .34/1.2r/1.03) .18] .86) .57! .29 
78...... -918}.483'.435] .93] -60] .33} .97) .67; .30] .88) -50) .38/1.13] .99] .14] -73]/ -47! -26 
79 wees - 796] .427|.369/ .80} .55| .25] .78! .56) .22] .76] 44] .32]/1.10] .78] .32] .64) .40] .24 
80 -880) .470!.406] .88) .54) .34! .83! -53] -30] .91|_-51}_-40/1-21/1.02] .19] .75) -43]_-32 
Average.. - 873] .503' . 390 _+93|_-62/ .31] -93} .68) .25] .go] -55/ -35/%-19] -97) .22 76| .49| .27 
TORT ee ey -799| -437|-362| .78) .56] .22) .81) .53| 28] .75| .43] .32/1.04] .96| .08] .62] .42] .20 
82 ..... -817|.4731.344| .74| .60] .14! .75| .53| .221 .75] -47] .28}x.071 .98] .0o9] .63/ .41| .22 
cre -819|.477|.342) .gx) .68] .23] .99] .53] -25] .79| -55| -24/2.19|1.09/1.10] .73] -45] -28 
-f Paar -749|.441).299| .83) .62} .2r| .72) .52| .20| .67] .49| .18]r.09|1.07) .02| .65| .43) .22 
85 ..... -627|.391|.236! .68) .54] .14] .66) .48] .18] .58 _-44|_-14]_-94]_-82]_.13]_-55]_-40]_-15 


Average..| .760 444.316) .79| .60] .19| .75| .52| .23| .71] .48] .23]x.06] .98} .28] .64] .42] .22 


For the whole United States the earnings per ton per mile were: 
1880 1881 1882 1883 1884 1885 
. 1-29 ——— 1.236 x 236 1.124 | 1.057 : 
The receipts per ton per mile in the various sections of the United States, according to 
the Census of 1880, were : 

















I. II, III. IV. V.* VI. 
Group. New N. Y., |Va., Ky.,| Il., Mo., |La., Ark.,| Far W.|? U.S. 
Eng. |D.C.,Ind.| Miss. Minn. Ind. T. | and So. 
a SL Rae Se a ee ROMEAc veel emewes ite =, peers 
Receipts ............ 1.83 1.02 2.15 1.36 12.57* 2 57 +29 
Average haul—miles 55.7 106.1 103.7 153.3 34.6 166.9 XII. 


Tons per train...... 90.6 163.6 55-5 122.8 61.3 95.5 129. 
carne nc a 
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TABLE 39, 
AVERAGE Cost Per TRAIN-MILE OF THE Four TruNK LINES AND ENGLISH 
RAILWAYS. 
N. Y. Cent, ERIE. PENNA. B. & O. 
YEAR. Foo ey Sg ee ee ee on ee 

Cents per Revenue. Revenue. Cents per Engine. 
Train. Mile. Mile. ile. 
boy i aa ae 126.2 116.6 95.5 71.1 
OA ot Scenes 127.2 122.0 89.6 67.7 
£O75 3645 cakes 132.5 119.3 80.1 63.9 
Y 6 ee 114.6 114.2 76.2 60.9 
iy ee Suoie 104.0 102.1 74.3 57.3 
TS va weanie. Was IOI.O 99-5 73.6 54.5 
TO eee ee eR 95.5 95.6 72.0 52.2 
TBO; 4d esasdo<s 107.3 101.8 83.8 67.1 
SL ivsiavau caus 112.5 105.2 81.1 71.6 
ee 118.3 108.0 88.2 71.5 
ke ar ee ee 123.2 100.5 85.7 69.4 
BA xucses dwar 108.5 95-7 84.4 66.3 
1685. eteaues apie 92.6 g1.2 | 78.1 69.0 


See also Lake Shore & Michigan Southern statistics, Tables 30, 31, and others fol- 
lowing. 

The above suffices to show that, while there has been, on the whole, a decline in 
expenses per train-mile, yet the main part of the enormous economy per ton-mile shown 
in Table 38 has come about by the increase in average train-load shown in Table 33, and 
not in saving of cost per train-mile, which does not appear likely to decrease much 
further. 

The average earnings per train-mile of British railways have fallen every year but one 
since 1874, having been $1.36 in 1874, $1.26 in 1879, and $1.19 in 1884. But the decrease 
in working expenses has been almost as regular, and until 1881 just as great, so that the 
net earnings per train were very uniform, varying only between 60.24 and 61.36 cents per 
train-mile from 1874 to 1880. Since 1877 the earnings and expenses have been, in cents. 
per train-mile : ; 

877. 1879. 1880. 1881. 1882. 1883. 1884. 























Receipts... ce. .speeee+E30. 50 126.24 125.42 123.48 323.80 121.76 119.12 
Cost...... senceefonrer, 69.38 66 00 64.74 64 56 64-94 64.34 63.18. 
Profit sis sesssvessas O1ii2 60.24 60 68 58.02 58.86 57.42 5R.04 


The results are very much more uniform than would be shown in this country, even in 
those parts of it where rates are steadiest. The larger part of the reduction in expenses of 
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the British railways has been in the cost of maintenance of road. This has fallen from 
15.70 cents per train-mile in 1874 to 12.76 in 1879 and 11.64 cents in 1884. Per mile of 
voad expenses ranged, for the five years from 1874 to 1878 inclusive, from $1,865 to 
$2,020 for maintenance of road, and averaged $1,965. Then they fell off suddenly to 
$1,690, and have never been so low since, ranging thence to $1,800 in 1883 and $1,750 in 
1884, and averaging $1,751 from 1879 to 1884. 

The total expenses per mile of road have ranged from $9,665 in 1875 and $9,625 in 
1883 to $8,775 in 1879, and the gross earnings averaged $17,690 for the five years from 
1874 to 1878, reaching the maximum, $18,255, in 1885. 





will probably be greater than those of the last ten, and all that 
we can be sure of is that the cost per ton-mile (not probably per 
train-mile) will continue to fall rapidly, although it hardly seems 
possible that it can fall quite so rapidly as in the last ten years, 
Table 38 and others will show the recent changes in the cost 
per ton-mile, and Table 39 the changes in the cost per train-mile. 

106. Nevertheless, it fortunately happens that those items of 
expenditure with which we are more immediately concerned— 
those which are affected by the location of the line—may be 
anticipated with reasonable certainty from known facts and 
tendencies, although it is not expedient to rely too much on 
existing statistics of the immediate past of railways in respect 
to some items, as notably steel rails; since it would tend to the 
dangerous error of overestimating the probable expenses. 

To7. The operating expenses of railways divide, naturally, 
for the purpose which we have immediately in view, and in the 
main for all purposes, into the three great classes below : 

1. MAINTENANCE AND RENEWAL OF Way AND WorKs, in- 
cluding all permanent structures and buildings, except engine 
and car-shops. 

This has until recently averaged very uniformly 25 per cent 
of the total expenses on all American railways. It is now 
decreasing both relatively and absolutely, but far less rapidly 
than might be expected, because of both temporary and per- 
manent causes below mentioned. 

2. TRAIN EXPENSES, including all expenses of every nature 
and kind connected with the running, handling, maintenance 
and renewal of motive-power and rolling-stock, but not includ- 
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ing any station or terminal expenses, except switching. These 
expenses have heretofore averaged very close to 42 per cent 
of the total operating expenses, and cost from 30 to 50 cents 
per train-mile. They have’ decreased considerably per train- 
mile for the same class of engines, but the introduction of 
heavier engines will have a tendency to keep them more nearly 
constant. Relatively to the other operating expenses they are 
growing continually more important. 

3. STATION, TERMINAL, AND GENERAL EXPENSES AND TAXES, 
With these we are very little concerned. Most of them vary 
more or less (for the most part, less) with the tonnage or 
volume of business; but all of them are independent of, or in- 
appreciably affected by, any of the details of lines and grades, 
and therefore, for our present purpose, may be included to- 
gether and neglected, except as to their aggregate. Taxes at 
first sight appear to be affected by the alignment, in so far as 
they might increase with the length of the road; but taxes are 
based upon value and not on cost, and hence, although 
nominally based upou distance, are in reality much more truly 
based upon low grades, large traffic, and good rates. They are, 
moreover, too small and variable an item to justify their consid- 
eration as one of the expenses affected by any of the details of 
alignment. Station expenses also, and all the other expenses 
mentioned, are the same tor the same business, whatever changes 
in the alignment may be made, except as such change brings 
additional way business; but even then the change will rarely 
be sufficient to appreciably modify the station expenses. For 
its indirect value in such cases and others, and as a matter of 
general information, Tables 75 to 80 give what the cost of the 
various items of station and general expenses amount to on 
various roads and in various sections. 


MAINTENANCE OF WAY. 


109. The steel rail has revolutionized maintenance of way. Previous 
to its advent the great trunk lines were engaged in an unceasing strug- 
gle, which was rapidly becoming hopeless, to maintain their lines in a 
decently safe and passable condition. Much of this difficulty was due to 
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the most culpable carelessness as to the quality of rails purchased; but 
the difficulty existed, and was only partially remediable at best. The 
cost of rail wear alone per train-mile was from 7 to 9 cents, and their life 
on important lines was measured by months rather than years. 

Under these circumstances the track was constantly disturbed, the 
ties cut full of spike-holes, the joints imperfect and irregularly spaced, 
owing to the constant cutting of rails, the line and surface difficult to 
maintain correctly, and anything like a permanent rock ballast well-nigh 
out of the question, although it was occasionally used. As a further and 
very natural consequence all maintenance expenses for the above items 
varied to a very remarkable degree, in almost exact ratio with the ton- 
nage and rail wear—as indeed they still do, but to a less noticeable ex- 
tent. Some evidence of the former conditions is still preserved in Table 
40, but further space need not be devoted to the discussion of conditions 
which no longer exist to any extent. 

110. The superiority of the steel rail lies not so much in its greater 
strength and toughness (although it is stronger by 20 to 30 per cent) as 
in its greater homogeneousness and absolute freedom from grain. In 
other words, when of good quality it is tough enough to last until it is 
worn out, whereas the iron rail splits into pieces long before it has lost 
any serious amount by wear. The wearing properties proper of iron and 
steel rails—their resistance to abrasion—are not materially different. 

111. The average life of GOOD steel rails properly manufactured and 
inspected so as to eliminate all imperfections arising from a lack of ordi- 
nary care and skill, and weighing 60 to 80 Ibs. per yard, according to 
the weight of engine, has now been determined with a considerable 
approach to certainty to be about 150,000,000 to 200,000,000 tons, or 
(what is probably a more correct way of putting it) from 300,000 to 
500,000 trains. From Io to 15 lbs. or three eighths to five eighths of an 
inch in height of the head of such a rail is available for wear, and abrasion 
takes place at the rate of about 1 lb. per 10,000,000 tons, or one sixteenth 
inch per 14,000,000 to 15,000,000 tons. This durability may be regarded 
as nearly a minimum for strictly first-class rails, as many recorded obser- 
vations indicate a much higher durability. 

112. Unfortunately, it may be said to be the rule rather than the ex- 
ception, that American railways now buy their steel rails, as they for- 
merly bought their iron rails, without any effective inspection as to quality ; 
the so-called inspections, when there is any even in form, being confined to 
the exterior qualities of the rail. Unfortunately, also, a few years since the 
result of an investigation on the Pennsyivania Railroad into the wearing 
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qualities of steel rails, which showed, or seemed to show, that very hard 
rails did not wear so well as softer and tougher rails, was taken to indi- 
cate that softness in itself was a desirable quality in a rail; and the pains- 
taking character of the investigation and high reputation of the road 
having given these conclusions wide dissemination, manufacturers for 
many years took them as a guide, and between 1880 and 1885 produced 
rails which have deformed readily under the impacts of service, espec- 
ially at the joints, and have also worn away very rapidly, so that their life 
has often been only a year or two under very moderate trunk-line traffic. 
In instances it has been only a few months. 

113. The particular cause for this deterioration of quality, whether it 
is chemical or mechanical, or both, is as yet obscure. It is probable that 
as there has been no adequate inspection to enforce sound practice the 
chemical composition has suffered by the use of cheaper ores, cheaper 
men to supervise manufacture, and less care in all the processes. Buta 
chief cause is probably mechanical—that the “ bloom,” or first rough cast- 
ing of the steel from the converter, out of which the finished rails are fash- 
ioned, is, in the first place, heated unduly hot for passing through the 
rolls, and, in the second place, is passed through them a less number of 
times, or too rapidly, or both. In order to roll a rail very rapidly and 
with few passes it must necessarily be very hot, both to begin with and 
when it finally leaves the rolls. Its molecular structure might be expected 
to be disadvantageously affected by this lack of surface compression, inde 
pendently of the fact that, being left to cool slowly after it leaves the 
rolls, it is thoroughly annealed by the same process as makes the finest 
tool steel soft enough to readily suffer deformation from dies. The 
rapid motion of the rolls, moreover, may not give the molecules suffi- 
cient time to flow upon each other properly, and a spongy, unhomogene- 
ous metal is the result. 

114. Whether or not this is the true explanation, it cannot be ques- 
tioned that there is some equally simple and easily remedied expla- 
nation, because certain makers do produce rails of excellent quality 
which are sold at the same price as the inferior ones. The remedy, 
therefore, lies simply in more thorough tests, especially for ability to 
resist deformation; and it would be erroneous to conclude from this ad- 
mitted but, it may reasonably be hoped, temporary evil that the estimate 
of cost of rail service should be permanently increased. The reasonable 
cost per train-mile of rail wear may, on the basis of the facts above 
given as to the life of rails, be estimated at from 0.3 to 0.5 cents, as fol- 
lows: 
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Cost of one mile of steel rails, 95 long tons, at $30, . . $2,850 
Less scrap value of unworn steel, say nearly half, . . . 1,350 





Leaving as net cost of wearable portion, per mile, . . . $1,500 


Divided by total life of 300,000 to 500,000 trains, this gives 0.3 to 0.5 
cents per train-mile; but, in view of the present difficulty of getting good 
rails, and tendency to increase the weight of trains, we may assume the 
even figure of 1.0 cents per train-mile as a maximum which there is no 
need of ever exceeding. 


No allowance for interest or discount to represent the present value of the 
scrap is made in this estimate, nor should there be, although at first sight an 
argument to the contrary seems plausible. The whole original cost of the steel 
is a permanent part of the cost of the property on which interest must be paid, 
like the cost of the ties and structures. The renewals for each year simply 
represent, in the long-run, the rail wear for that year, and no question of inter- 
est is involved in the cost of simply using the steel to run trains over. 


115. The locomotive alone causes by far the greater portion of this 
wear—how much is not positively known. Freycinet.a French engineer, 
writer, and politician of much prominence, recently Minister of Public 
Works, estimates that the locomotive does three fourths of the damage 
and the train itself only one fourth. Launhardt,a German writer on the 
subject, after noting the fact that the locomotive and tender together 
constitute only one fifth of the total weight of train on the Prussian State 
railways (it would be considerably less in this country), considers that half 
the wear is due to the locomotive and tender and half tothe train. This 
in all probability isa very moderate estimate. Experience on the gravity 
railways in Eastern Pennsylvania, worked solely by inclined planes and 
carrying a heavy coal traffic with the ordinary vehicles, and with all other 
usual conditions except that no locomotives run over the rails, shows 
that the rail wear even of iron rails is very slight indeed under heavy ton- 
nage, but with light loads per wheel; but exact figures of the wear cannot 
be presented. Mr. O. Chanute investigated this question somewhat by 
placing impression paper between the rails and wheels and determining 
the areas of the surfaces in contact. He points out that the pressure of 
the drivers approximates to the ultimate crushing resistance of the 
metal, and that the pressure per unit of area is very much less with ordi- 
nary car-wheels. He therefore reaches substantially the above conclu- 
sions—that from one half to three fourths of the total wear of the rails 
originates from the engine alone. 
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116. We may assume, therefore, the cost of maintaining fairly good 
steel rail at 0.5 to 1.0 cent per train-mile; the cost of additional engine- 
mileage, the car-tonnage remaining constant, being only half as great. 
These values, although in round figures, probably approximate very 
closely to the facts, and the very best quality of rail might reduce them 
one half; but the poorer qualities which have been so generally sold 
of late years greatly increase it, when so poor that the rail speedily 
mashes out of shape, and from this cause and renewals of the still re- 
maining iron rails combined, 2 cents is nearer the present average (see 
Tables 75-80). Much of the rapid wear of rails results from the imper- 
fections of the fish-plate type of joint which is now universal. Its de- 
fects of principle are such that it seems quite certain to be supplanted 
within a decade by something better—probably by something closely re~ 
sembling in principle the Fisher “ bridge” joint, if not identical with it. 


TRACK LABOR. — 


117. This item includes all the considerable elements of cost in main- 
tenance of way proper outside of rails, ties, and frogs and switches. It 
has been unmistakably falling in the last ten years, the decrease on many 
roads having been as much as fifty per cent. About one fourth to one 
third of this decrease is accounted for by the decrease in the rate of 
wages to what bids fair to be a permanent average of about $1.25. The 
remainder is almost wholly due to the advent of the steel rail. Except 
that the joints are still so weak and imperfect a detail, it would unques- 
tionably fall very much more. 

This decrease is destined to continue, but less rapidly, for some time 
in the future; and in making estimates of operating expenses for the next 
few years—if not for a long period ahead—the apparent indications of 
the statistics of other roads must be accepted with much caution. All 
the roads now laid with steel—with hardly an exception—are, instead of 
reducing track expenses to the lowest limit possible, maintaining for the 
time being something like the old rate of expenditure and perfecting the 
condition of their road by adding better ballast, dressing up the road-bed 
and right of way, improving their yards and switches, etc., etc. This 
wise procedure is in reality an addition to the capital account, but for 
obvious reasons of expediency it is still called and charged to mainte- 
nance of way. 

118. It is also very evident that the larger the business of a road, i.e., 
the more prosperous it is, the more likely will it be to continue this 
process extensivelv. For example, the Pennsylvania Railroad, although 
laid with steel and ballasted with stone throughout, still includes a very 
heavy charge per mile of road (although not per train-mile) in its annual 


124 CHAP. V.i~OPERATING EXPENSES—CROSS-T/ES. 





accounts for “maintenance of way,” the reason being simply that it is 
engaged in giving the last degree of finish to its road-bed, track, and 
right of way; and the same is true in a less degree of many other rail- 
ways. 

119. It is even possible that this practice will be continued indefinitely 
as a matter of permanent policy; and when it comes to dressing up the 
edges of rock ballast with a string, sodding and planting slopes, etc., etc., 
there is hardly any end to the labor which may be kept busily employed 
in ‘maintenance of way,” nor can it be doubted that such expenditure 
would be returned in part, perhaps many-fold, by its value to the line; 
for its value lies not alone in the direct economy of such fine condition, 
but in its value as an advertisement, by making travel over the line more 
attractive, and likewise in its effect to instil habits of caution, neatness, 
and watchfulness into the entire force of employés. Nevertheless, such 
facts should not lead us to confound advertising and landscape gardening 
with “ maintenance of way,” nor blind us to the fact concealed from sight 
in the current statistics—and likely to be for some years yet—that the 
cost of maintaining steel-rail track is no longer greatly affected by the ton- 
nage. It will for some time appear to be the case—as it came very near 
to being actually the case during the iron-rail period—that the total cost 
of maintaining track varies very nearly with the tonnage, and that it has 
not been so very largely diminished by the steel] rail as was expected. 
Perhaps there is more that is permanent in this appearance than. is ex- 
pected, as certainly there is unless the current carelessness in buying bad 
rails at good prices is reformed; but the following estimates (par. 124) 
seem reasonable and sufficient. 

120. CRoSS-TIES alone cost from $120 to $225 per mile of main track, 
about 330 per year (one eighth of the total number) being required per 
mile of main track, at an average cost of, say, §o cents per tie (it is often 
only 30 or 4o cents in favored localities), with about two thirds as many, 
or 220 per year, per mile of side track. Side-track ties will hardly aver- 
age in cost, however, more than half as much per mile per year as main- 
track ties, being largely “culls,” or of otherwise inferior quality. 


In England and Europe generally the number used per mile is less—ordi- 
narily 1760 per mile, or three feet apart, the dimensions being in England some- 
what greater, usually 9 feet by to X § inches instead of 8 to 8} feet by 6 X 8 inches, ° 
and the wood inferior fir instead of oak; and yet the average life of English 
sleepers is longer by about $0 per cent than in America, the difference being 
due in part to better ballast and road-bed, in part—perhaps mainly—to greater 
care to have the ties well seasoned before putting them in the track (in respect 
to which American roads are very careless), and in part to the use of cast-iron 
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chairs on English tracks to carry the rail and protect the sleepers from ‘‘ cutting.” 
The differences of practice in England and America result, for the most part, 
from differences of conditions, and not from mistakes of judgment on either 
side. Where wood of any kind is dear, hard wood out of the question, and 
labor and rails cheap, the English and Continental plan of widely spaced ties, 
with the rail carried in chairs, is at least defensible, although it may be ques- 
tioned if there is any real economy in spacing ties so widely. Where good 
hard-wood ties are cheap it would be folly to space ties farther than two feet 
apart, or to use a rail requiring chairs. One effect of the English plan is that. 
for equal stability and strength, very much heavier rails must be used than 
with the ties nearer together, which is the chief explanation of the fact that they 
are heavier. 


121. The expense of cross-ties will probably be considerably reduced 
within the next ten years by the more general introduction of burnettizing 
or other equivalent processes, and it will then be almost wholly true, as 
it is now in part, that the life of ties is independent of the tonnage. The 
only way in which tonnage seriously affects the life of a tie, under a steel 
rail, is by helping on that process of local rotting which is popularly and 
erroneously known as “cutting’’ into ties. The difference in this respect 
between main-track ties (especially if of soft wood) and side-track ties, is 
very considerable; but, given three or four trains a day over the track, 
the effect of even twenty or thirty more trains a day is much less impor- 
tant, and the “cutting” does not take place noticeably faster. This re- 
sults from the fact that the only real assistance which the train gives to 
the “cutting” is to wear away the rotted surface, so as to leave a fresh 
surface exposed to decay. It is physically impossible for the rail to cut 
into a sound tie under existing loads, except as assisted by the greater 
rapidity of rotting under the rail than alongside of it. That this is true 
is conclusively proved by the fact that creosoted or similarly preserved 
ties do not cut to any important extent, even when the wood is soft. 

The importance of this distinction as to the cause of “cutting” is 
obvious; since it follows from it that the wear will not be very greatly 
increased by an increase in number of trains, beyond four or five per day. 
whereas otherwise the wear of ties would be directly as the tra:a-mileage. 

122. Putting ties into the track costs about one third as much as the 
_ tie itself, including all labor incident thereto, or about 15 cents per tie, 
or $50 to $75 per year. Including with this the maintenance of ballast 
and ditches and ordinary track-walking, but not including policing the 
right of way and road-bed, special watchmen, removing snow and ice, 
care of structures, or extraordinary repairs—the TOTAL COST OF TRACK 
LABOR, as thus defined, properly and necessarily chargeable to the main- 
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tenance of steel-rail track, once reasonably well ballasted and in good 
general condition, is not far from $300 per mile of single-track main line 
per year, or say five men for every six miles. This amount is only to a 
very limited extent affected by the volume of traffic if the standard of 
maintenance is not increased. It does not now appear probable that it 
can ever be materially reduced to advantage, since it is necessary to have 
that number of men available for emergencies for prudential reasons; 
and work can and will be easily found for that number, after the track has 
been brought in the course of years to a condition of far greater excel- 
lence than the present average, by continuing the present rate of expen- 
diture, and not a few lines of the first rank will, by aiming at absolute 
perfection, permanently incur a still larger expense. 

123. About $50 per mile of the above total will ordinarily go for track- 
walking, which is about all the expense for track watchmen that will 
usually be incurred on roads running only three or four trains per day 
each way. For a traffic beyond that, the usual expense per annum is 
about $5 per mile for each daily train round trip (or say three fourths of 
a cent per train-mile), up to a total of about $150 to $200 per mile, beyond 
which this account very rarely runs. Snow and ice is another source of 
irregular expense for “maintenance of way.” It amounts to about $50 
per mile of main line, single track, per year, and about $100 per mile of 
double-track road in ordinarily unfavorable regions—running much high- 
er, of course, on short sections. Long shallow cuttings are the greatest 
sources of annoyances and expense in respect to snow and ice—a consid- 
eration often forgotten in fixing gradients. 

124. The total cost of maintenance of way for single-track railways of 
moderate traffic may be safely estimated as follows, for those items 
only, which are practically independent of volume of traffic : 

. $150 to $225 ) 
Io to. 40 
150 to 200 Per mile of main track, 


Cross-ties, e e e 
> + 59 tO 100 not including mileage of 


Do. for sides, . .. . 
Labor on track, ... 
Track-walking, . . . 
Snow and ice,. . .« -« 
Ballast, . . . 6 « -» 
Fences and miscellaneous, 


oto 50+ .,. 
50 to Pe r sidings. Common track 


25 to 50 | labor $1.25 per day. 


$435 to $765 
To which must be added for 
cattle-guards, open culverts, 
and crossings, about 25 to 50 


Total, . . . 2 « « © « $460 to $815 
Steel rails, say. . . . . . =. 20tO 100 
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To this estimate must be added certain allowances for maintenance of 
structures, for the maintenance of large yards and terminal facilities, and 
for extraordinary damages and repairs, and also for the wear of steel, and 
other expenses, according to traffic. The amount of necessary expendi- 
ture which can with any propriety be assumed to vary directly with the 
tonnage will be— 


Steel rails, 1 ct. per train-mile, or $20 per 1,000,000 gross tons 
(including all expenses for relay- 
ing, spike, etc., connected there- 


with). 
Track labor, etc., 1} cts. p.t.m.,25 “ “ “68 
Track watchmen, }% “ “ 1s. «“s cs 
Total, ce 3 oe “ $60 ‘6 66 ‘ 6 


This amount will vary almost exactly with the number of trains, inde- 
pendent of their weight and length. As will be seen from Table 41, 
the present rate of expenditure for rail renewals, in all parts of the 
United States, is much higher than the above, or about $200 per mile, 
but this can hardly continue to be permanently the case. 

125. Yet it must be admitted that there are some strange anomalies in 
the records of maintenance of way expenses which seem to indicate that 
such expenditures will continue to bear a nearly constant ratio to the train 
expenses proper, as they have in the past. For example, if Table 41 be 
examined, it will be seen that in every item of maintenance of way—even 
those which seem most nearly independent of the number of trains, like 
ties, bridges and buildings, repairs of road-bed and track—it is the cost 
per mile of road which varies, and that the cost per train-mile or the 
percentage of the total remains far more nearly constant. In fact, the 
cost of rails, which one might expect to be almost precisely so much Jer 
Lrain-mile, comes much the nearest of all to being uniform fer mile of 
road. Beginning with the section of heaviest trafiic,—the Middle States 
group, which includes Ohio, Indiana, and Michigan,—the cost of rail re- 
newals, in cents per train-mile, is 


3-50, 4.08, 5.03, 6.08, 6.72, 3.66, averaging 4.43; 
while that of road and track labor is 
9.2, I1.0, 11.0, 8.7, 16.5, 8.3, averaging 10.2. 


Individual roads may be compared almost at random with similar in- 
dications. The following two roads, not selected in any way except as 
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representing extremes of traffic, may serve as illustrations, the years 
given being fairly representative : 


Penn. Char., 

R. R. Col. & Aug. AY: U.S. 

1883. 1882. 1880. 
Trains per day each way (main line)..... 64.5 3.4 6.1 
Repairs road-bed and track (cts. per train- 

PAG cs vata rae te ware enacts eine . 9.81 cts. 12.36 cts. 10.2 cts. 
Total cost of train-mile........ Reacmews 86.0 “ 87.5 “ gt1.0 “ 
TABLE 41. 


_ MAINTENANCE OF Way DETAILS. 


Deduced from U. S. Census of 1880. See also preceding table. 


Cost Repairs ROAD-BED AND 
Trains | Total Cost TRACK. 
Groups OF STATES. each Way Per 
Per Day. |Train-Mile. 
P. C. Cents Per | Per Mile 
Expenses. |Train-Mile.| of Road. 




















‘ 

















New England ........-+-.: 7.4 $1.05 10.51 Ir.octs.| $574 
Middle....... error 9-3 0.902 10.13 9.2 °° hai 
Southern........ eee wee! 4.3 0.715 12.12 8.7“ 273 
Northwestern. ......eeeee0-) 4.5 0.88 12.45 I1.o ‘ 361 
Southwestern. .....ceeecrees | 3.0% 0.608 13.59 8.3 °° 480 
Far Western..........0255 «- | 3.22 1.21 13.63 | 16.5 ‘ 382 
Average U.S..........-- »--| 6.07 | $0.91 11.23 | 10.2 cts.| $450 





*Estimated. The report of one road in this small group contains an obvious and large 
error which vitiates the total. 


IreMs Baw. Middle, | South. |} N. W. | S. W. Wonk oe 

Repairs road-bed and 
track, “ps Cesicee. IO.51 | 10.13 | 12.12 | 12.45 | 13.59 | 13.63 | 11.23 
Per mile..........- $574 | $621 $273 | $361 $480 | $382 | $450 
Tie renewals, p.c...) 2.64 | 2.78 | 4.30] 3.07 | 4.21 3.48 | 3.04 
Per mile..... eee $144 | $168 $07 $88 | $148 $98 | $121 


Bridges, buildings, 
and fences, p.c..| 6.64] 4.44 5.80 |} 6.08 3.45 4.95 5.14 





Per mile. iscess es $363 | $268 | $131 | $176 | $121 | $139 | $207 
Rail renewals, p.c.../ 4.20 | 3.47 | 6.16] 5.03 | 3.66] 6.81] 4.40 
Petmilésssc0.504% $220 | $236 | $210] $166 | $213 | $158 | $196 
Total p. C wees 19.79 | 17.35 | 22.42 a 21.25 | 22.06 | 19.41 
Per mile.......... $1,081 |$1.051 | $501 $749 | $619 | $778 


Cost per train-mile...| $1.05 | $o. ae $0.715 - 88 $o.608) $1.21 | $o.91 
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TABLE 42, 


TRUNK-LINE MAINTENANCE EXPENSES IN CENTS PER TRAIN-MILE BY 
DECADES FOR 34 YEARS. 





Expenses Per TRAIN-MILE. Total PERCENTAGES. 
Miles Maintenance of— Ex- 

Rua, | ——————___________—__ peuses 

Thou- Tota er 


- al | Train- En- 
sands. | Way. gines, | Cars. ee Mile, | Track. | pines, | Cars. 


ES STE Set | aeenecen ees | gee | ame | Oe | ee | ee (| ee | eee | ee 





N.Y.C.& H.R. cts cts. | cts. | cts. | cts 
1860,......] 4,493 | 19.8 | 9.0] 8.9 | 17.9 | 95.2 | 20.8} 9.5] 9.4 
1870s. tow ad 11,430 | 39.8 | 9.8 | 15.4 | 25.2 |122.2 | 32.6 | 8.1 | 12.6 
1880,......|16,654 | 18.9 5.8 | 14.4 | 20.2 {107.5 | 17.6 5.4 | 13.4 
1884...000. 16,453 | 24.8 5.3 | 10.3 | 15.6 {108.6 | 22.8 | 4.8] 9.5 
Erie. 
1860......+] 3,475 | 24.1 9.0 | 11.7 | 20.7 | 94.6 | 25.5 9.§ | 12.4 
187032606000 9,326 | 39.6 | 14.1 | 12.0 | 26.1 |129.5 | 30.5 | 10.9] 9.2 
1880.6 6600 II,452 | 20.7 5.1 8.0 | 13.1 |108.5 | I9.0 4.7 7.4 
T8840 0% ssa 11,305 | 18.2 4.4 | 8.9 | 13.3 j106.8 | 17.0] 4.1 8.3 
Penna 
1860....... 3,633 | 21.4 | 7.7 | 8.2 | 15.9 | 99.3 | 21.5 7.8 8.3 
1870....... 10,185 | 30.1 | g.I | 11.7 | 20.8 {110.6 | 27.2 | 8.2 | 10.6 
T880....... 17,24% | 14.5 7.2 | 10.5 | 17.7 | 81.8 | 17.7 8.8 | 12.9 
TOS4svesee 21,491 | 15.8 7.0 | 11.4 | 18.4 | 81.8 | 19.3 8.6 | 13.9 
Balt. & Ohio.+ 
ESO0. guess 3.831 | 15.9] 6.8 | 8.7 | 15.5 | 51.8 | 30.7 | 13.1 | 16.7 
th eee 7.941 | 26.3) 6.9] 5.5 | 12.4 | 68.8 | 38.3 | Io.1 8.0 
1880....... 12,768 | 18 : 20.6 | 30.0 | 82.0 | 22. II.5 | 25.1 
Phil. & Read. eu wares : : : 
1860. 6.66. 1,853 | 11.2 8.6 | 8.9 | 17.5 | 78.6 | 16.5 | 10.9 | 11.3 
1870s s6 ws 5,100 | 22.6 8.6 ' 13.5 | 22.1 |/108.2 | 19.3 7.4 | I1.9 
1880....... 7,799 | 26.3 | 7.8 | 12.1 | 19.9 jII7.5 | 22.4 | 6.7 | 10.3 
1883.00.06 12,347 | I9.1 7.9 | 14.1 | 22.0 |117.2 | 16.3 | 6.8] 12.0 
| 
* Pennsylvania Division only. + Main stem and branches. 


In Table 42 is given a record of expenses for maintenance of way on 
five trunk lines for the past 34 years. In this table, it will be noted, an 
enormous expansion of train-mileage has occurred, ranging from four- to 
seven-fold, while yet the cost of maintaining track has, on the whole, 
decreased less rapidly than other maintenance expenses. There has 
been, on each of these lines, a considerable expansion of track-mileage 
as well as train-mileage, but this increase has been of branches only, not 
of main line, Therefore, while due allowance for the effect of this greater 

9 
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trackage would reduce, it will not seriously modify, the striking contrast 
in number of train-miles per year shown in the table, in spite of which 
maintenance of way has decreased, by comparison with other items, so 
little. 

In the following table (43) the experience of the Pennsylvania Railroad 
only is carried back ten years further—to the very beginning of its oper- 
ation, and every year’s experience is included, the years being averaged 
together by half-decades to eliminate accidental variations and shorten 
the table. In this table, but not in the preceding, fuel, stores, and en- 
gine-wages are included with repairs of engines and cars in the single 
item “ motive-power and cars:” 


TABLE 43. 


OPERATING STATISTICS OF THE PENNSYLVANIA RAILROAD (MAIN LINE AND 
BRANCHES) AVERAGED BY HALF-DECADES FROM THE BEGINNING OF ITS 
OPERATION. 




















Per Cent or ToTat Per Cent of 
Average Miles | Train Load EXPENDITURE. Maintenance 
YEARS un. E. only. Lf Way to 
AVERAGED. | : = 000, Tons. Motive-power | Maintenance | Motive-power 
and Cars. of Way. and Cars. 
1851-55... 1,416 101.6 42.3 13.4 31.7 
1856-60... 2,934 110.6 42.9 23.7 55.4 
1861-65... 5,530 146.24 48.1 22.8 47.5 
1866-70... 8.766 158.88 41.4 27.2 65.6 
1871-75... 14, 368 187.76 38.2 23.4 61.3 
1876-80... 16,182 251.32 39.4 18.4 44.3 
1881-84... 20, 808 298.45 41.7 20.0 48.0 





The remarkable showing in respect to the growth of average train-load from 100 tons 
in 1851-5 to 300 tons in 1881-4 is worthy of special note in this table. For average load in 
both directions see Table 33. 


The drop in the last two half-decades is the effect of the introduction 
of steel rails; but both in the iron-rail and steel-rail eras it will be seen 
that the tendency of cost of maintenance of way fer trazn-mile is to in- 
crease faster than the train expenses proper. The following table (44) 
brings this tendency out still more clearly : 
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TABLE 44, 


CoMPARATIVE COST OF MAINTENANCE OF WAY TO REPAIRS OF ENGINES ANL 
CARS ON EACH OF THE FIVE LINES IN TABLE 42, COST OF REPAIRS OF 
ENGINES AND CARS BEING $1.00. 




















N.¥.Cent.| Erie. | Penna. B.&O. | P.&R. | Average. 
1860...... I.1I 1.16 | 1.33 1.025 0.64 1.053 
TB IOs. 6 00% 1.58 1.51 | 1.45 2.12 1.02 1.536 
T3802. <.00% 0.945 1.58 | 0.82 0.615 1.32 1.056 
1884.ic00s 1.59 1.37 |! 0.86 Sa 0.87 1.172 
Average. 1.306 1.405 | 1.115 1.915 0.962 I.199 


The contrast in the proportionate cost of maintenance on the various roads is in part 
genuine, but in part no doubt results from considerable difference in what items are in- 
cluded in ‘‘ maintenance of way” or of cars or engines. Less pains were taken in this 
respect than to have the comparison of one year with another correct for each road sepa- 
rately. 


The last column of this table is the most instructive. With the ex- 
ception of 1870, which was an abnormal year, it will be seen that the 
tendency of maintenance of way to zzcrease in relative importance, in 
spite of an immense growth of traffic, seems marked and clear. 














TABLE 45, 
GROWTH OF ENGLISH TRAIN-MILEAGE AND COAL CONSUMPTION OF ENGINES 
PER MILE. 
Great G London, B. , 
Rastern. Western. & So. ‘Chaat. Midland. 
: oe 1873| 8,932 19,717 5,300 19.81 
Train miles tees 1000)... = 1883| 13,679 31,128 7,986 33 087 
Increase per cent.......... 52.0 58.0 50.8 67.1 
Enci : 1873] 10,819 22,778 6,208 | .....-- 
rages per cent.......... 57.8 60.3 55.2 Sines 
ot aa Ibs., per train- eae te 41.65 41.73 43.33 57-18 
a Brae Wiavetavens “eeu sitet 45.96 37.69 37.07 49.00 
ncrease per CONGsaedwx 10.35 — 9.8 — 16.9 — 14.3 
Coal burned, Ibs., per en- eas on 34.39 36.12 36.99 err 
gine-mile.......... woe ( 1883 36.81 32.17 30.74 enbieees 
Increase per cent.......... 7.05 |— 10.8 — 20.3 guess 





The mileage represented above is 5,221 miles, or only a trifle less than one third of 
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that in Great Britain, and is fairly representative of the whole. The change in engine- 
and train-load is given only for the Great Eastern, as follows: 





First-C.ass eons Een Great EasTrern 1873 1883 bid Sent 
Diameter of driving-wheels............cccececccees § ft. 3 in. 4 ft. ro in, 8.6% 
CYNNGETS seckscciepadees os Shosdeeoaws eee eleqasisiews 164§ x 24 17}4 X 24 12.4 
Total working weight, lbs......... siitnoeees sar sans 70,700 84,000 21.6 
Working pressure........ errr cecceccccecceee! 240 lbs, 140 lbs. Kee 

Coal Train: 
Consumption per mile...........4- sMebWnsieweva nase 43-75 lbs. 46.68 lbs, 6.78 
Speed, miles per hour.......... Meee ceewebies eek 17.4 20 15.0 
AVeTACe 10a 6coxi et eee ne ieeo ete ieseeesw cent 398 tons. 4384 tons. 10.2 
Consumption per mile with average load, 400 tons..| 43.97 Ibs. 42.58 lbs, D. 3.17 


* Increase per cent in ower, due to decrease of drivers. The o¢a/ increase in power of the 
engine, due both to decrease of drivers and increase of cylinders, then becomes 108.61 X1.124 = 
1.221, OF 22.1 per cent increase ; almost exactly equivalent to the increase of weight. 


The high average speed of English trains and the small power of a “first-class goods- 
engine” compared with usual American practice on lines of heavy traffic, are noticeable. 
The tendency of switching-mileage to increase comparatively is shown in this table to 
prevail quite as strongly in England as here. 

The above figures are deduced from 7he Engineer of Jan. 23, 1885, which paper, how- 
ever, makes some very erroneous deductions as to what they really show, pointed out in 


the Railroad Gazette of Sept. 11, 1885, by the writer. 


TRAIN EXPENSES. 
Fuel. 


126. The cost of fuel per gross ton on American railways ranges from 
a minimum of $1.20 to $1.50 on roads obtaining coal at mines on their 
own road, to a maximum of $4.00 to $5.00 at the least favored points, 
east of the Missouri River, and in some cases to $6.00 or more at points 
west of there. 

The consumption of fuel is as an average about 45 to 50 Ibs. per mile 
run for heavy passenger trains, running down sometimes as low as 25 or 
30 Ibs. per mile for light passenger trains. A passenger engine running 
light, without any train, burns nearly as much as this, or from 20 to 30 
lbs. per mile. A heavily loaded freight engine of the “American” eight- 
wheel type will burn almost 75 Ibs. per mile, a heavy “ Mogul” about 
go Ibs. per mile, and a “ Consolidation” engine from 100 to 120 lbs. The 
weights and power of these and ether engines will be found in Chapter 
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XI.; and from data given there, in connection with the above, it appears 
that the average consumption of fuel increases considerably less rapidly 
than the power of the engine, as might be expected. 


TABLE 46. 


MOTIVE-POWER EXPENSES PER TRAIN-MILE ON VARIOUS ENGLISH RAILWAYS. 





























Great Great Midland 

Motivg-powerR Expenses 1N Deratt, Raine. Scurien and we 

1869-76. 1875. ; 1875. ; 
‘ cts. cts. cts. 
Engine repairs—labor..........ee00. 3.76 2.82 3.42 
“ ‘s  —materials..... .... A 2.46 3.80 2.78 
Total engine repairs.......... Sa 6.22 6.64 6.18 
Wages, engine Crew ......cceaeeees ‘ 4.66 4.32 3.84 
Fuel.... . piensa wise sae s Sa. ete 4.34 6.61 6.50 
Water. <ic. tiene hex ears sash ira lO har Oh os O.42 0.50 0.32 
Oil and stores..... Rheceaweee cweck or 0.48 0.66 0.82 
Repairs shops, etc...... SS ilee se eca ta, ers O.12 Cua er 
as eeeteeeewee8e “@eoeeeseeseeeeeeeeeseeeeoeeesee oO.IO 0.32 ee @ @ 

Office and general..........ee000 0. 0.40 0.66 

Total motive-power.........se0. 16.74 19.76 17.90 


The above is from a paper in the 7ransactions of the Institution of Civil Engineers, 
the reference to which the writer has lost. 


. 127. Several newly invented types of compound locomotive engine, having 
separate high-pressure and low-pressure cylinders, are being extensively intro- 
duced in Europe with, it is said, very satisfactory results. If we may judge 
from what has already taken place in marine engines, it is probable that they 
will eventually come into general use, and they promise a considerable reduc- 
tion of fuel consumption, but there are several practical disadvantages with the 
type which have not yet been fully overcome—notably a difficulty in starting. 
The burden of evidence seems to be that the coal consumption is reduced at 
the rate of about 20 to 25 per cent. 

The consumption of fuel on English railways in general, however, is lower 
than prevails in the United States, although very much less so than commonly 
Supposed. It was reported by the late Howard Fry, in a paper before the 
Master Mechanics’ Association, at from 26 to 35 lbs. per mile run, for passenger 
service, and from 35 to 45 lbs. per mile run, for freight service ; but the follow- 
ing statistics, which have been compiled by the writer from later and more 
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definite statistics (Tables 45, 47,* 48, 49), show that the actual difference be- 
tween English and American practice is less extreme. 

It is unnecessary to enter in detail into the causes of the difference in 
English and American fuel consumption. The fact exists, and in part is easily 
explainable, by a difference in the average train-load; in part also, doubtless, to 
better road-bed and alignments, use of copper fire-boxes, and, more especially, 
greater skill and care in firing. The longer average trips of American engines, 
other things being equal, should reduce the average fuel consumption. The 
most important single cause is probably that fuel economy is subordinated in 
America to hauling heavier loads, as it ought to be, whereas in England heavy 
freight trains, or what would pass for such in America, are the exception. 


TABLE 48, 


PASSENGER-TRAIN COAL CONSUMPTION, PENNSYLVANIA RAILROAD. 


CoaL PER MIxe. 
Cars Per 
Train. 
Per Car. Total. 


1894: oiaw eee 


1875. 
1876.. 


49. 
45. 
46. 
1877 44. 
1878 


1879 


I881.. 
1882.. 


MLN wn Muri yg gg Ut 
BSN 
tf 

ON OnAxAP NUM HU 


mon phuoh 
WwoO fh Oo 





The last column is not given in the reports, but is obtained by multiplying together 
the two preceding columns. 

The increase of 18% per cent in the coal burned per car, notable in this table, is un- 
doubtedly the price paid for the very much greater average weight of passenger coaches, 
owing tothe increasing proportion of parlor-and sleeping-car mileage, and the much 
greater average speed. 

The Pennsylvania has been selected merely because its statistics are most conveniently 
accessible. It isin no respect pre-eminent either in increase of train-load or in low fuel 
consumption. The movement toward increase of train-load began on the Lake Shore 
& Michigan Southern, for example, several years before it began on the Pennsylvania. 
The Philadelphia & Reading runs about 58 Ibs. per passenger train-mile. 


* Table 47 was misplaced in making up this Part, hence was omitted from the volume, 
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TABLE 49, 


AVERAGE FREIGHT-TRAIN COAL CONSUMPTION, PENNSYLVANIA RAILROAD. 





Train-load Approx. Coa. Burnep Per Mik. 
rain-loa 

















’ Total W’t 
ae Per Car. of Train; | Per Ton Per Car- | Per Train- 
Tons. Freight. Mile. Mile. 
1874.. 21.1 (6.5) 327 (.646) 4.2 88.5 
1875.. 21.5 (6.7) ee (.627) 4.2 go.2 
1876.. 22;2 (6.9) ree (.609) 4.2 93.1 
1877.. 22.92 (7.1) re (.585) 4.15 95.0 
1878.. 25.06 (7.3) Sasa (.497) 3.63 gI.o 
1879.. 25.60 7.55 436 .490 3.70 116.7 
1880.. 25.77 8.18 evans -477 3.90 112.0 
1881.. 24.40 8.68 wae .492 4.27 109.3 
1882.. 24.55 g.O1 ore -494 4-45 104.3 
1883.. 23.97 10.28 eae -454 4.67 100.5 
4-55 99-2 


1884.. 25.66 10.58 566 -430 


The tons freight per car was obtained by dividing the coal consumption fer car given 
by that per fon; the approximate total weight by assuming the average car to have 
weighed 18,000 Ibs. (9.0 tons) in 1874, 19,000 lbs. (9.5 tons) in 1879, and 23,000 Ibs, (11.5 
tons) in 1884; the coal burned per train by multiplying the number of cars by the coal 
per car. The remaining figures are direct from the report. 

The figures in parentheses above are estimated, not being given in nor deducible from 
the reports ; but they are not far from the truth, a gradual increase of average car-load 
having, as is well known, been going on even in the years 1874-9, which has gone on 
much more rapidly since. One of the chief reasons why the average car-load has been so 
small, on all the American east and west trunk lines, has been the enormous dispropor- 
tion (more than 3 to 1) in east-bound to west-bound traffic. The increasing coal ship- 
ments westward, to a considerable extent in cars coming east with grain, has in recent 
years helped much to decrease this disproportion on some roads; so that the increasing 
average Car-load is not due solely to increased capacity of cars, although that is the chief 
cause, 


The proportion of switching is very heavy on English railways, the ratio of 
engine-miles to train-miles being almost uniformly as high as 125 to roo, and 
in some cases, as high as 1177 to I00. 

On German railways the average consumption is about 50 lbs. per revenue 
mile, costing about six cents. 





ores 


128. The cost of fuel per mile run can be calculated from the above 
data for any particular line. In absolute cost, it is by far the most 
variable element in the running expenses of railways, but its percentage 
to the other expenses is considerably less variable, owing to the fact that 
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the same causes which make fuel more expensive, also increase the other 
expenses to a considerable extent. The total average cost per mile for 
all trains, according to railway reports at the present time, varies from 
5 cents as a minimum (on the Pennsylvania Railroad), to about Io cents 
in Massachusetts and 12 cents on the Pacific railways. There are a few 
roads in the Rocky Mountain region on which the reported cost runs 
still higher than this—up to as much as 20 cents; and, on the other hand, 
there are a few specially favored roads on which the cost runs still lower— 
down to 4 or even 3 cents: but these latter phenomena are mostly due to 
exaggerating the actual train-mileage with fictitious allowances. 


TABLE 50, 


EFFECT OF LENGTH OF TRAIN ON COAL CONSUMPTION. 


[Comparative Coal Consumption with Light and Heavy Passenger Trains—Michigan Central 
‘ Railroad.] 
Licut TRAINS. 





Coat Consumption, Per MI ve. 


No. of Av. No. Per Cent Corrected 























Round Cars| | > sor | Av. Temp. | Correction | Lbs. Coal 
Trips. |Handled./ Min. Max. Av. for Temp. | Per Mile. 
3 5 58. 67. 62.3 21.4 — 4.3 59.62 
3 54 55-5 65.5 61. 19.7 — 5.15 57.86 
2 62.1 60.7 61.4 31.2° + 0.6 61.77 
I 64 arse 48. 40.8° + 5.4 50.60 
9 5.56 58.5 64.4 60.0 25.2° — 2.4 58.56 


a aN TC eee AN RL RET ONE 


Heavy TRAINS. 











2 74 74 6 84.0 | 79.3 22.9" | — 3-55 77-07 
I 8 ay rr 78.6 33.1° + 1.55 79.82 
7 84 71.8 87.0 | ° 79.4 29.5° — 0.25 79.20 
2 9 81.6 87.1 85.4 36.3° eee 88.10 
3 gt 73.6 79-3 77.3 44.2° 7.10 82.80 
I 114 éoe2 Stee 75.0 27.0° — 1.50 73.88 
16 8.78 75.4 84.4 79.3, 32.4° + 1.20 80.25 





NOTE.—The averages of maximum and minimum are mere arithmetical averages of 
the figures given. In the last column the total coal consumption was divided by the 
total mileage to get the average. 

All these trains made frequent stops; go in 115 miles, or about one every four miles. 
Speed not given ; probably over 30 miles per hour maximum between stations. 
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The correction for temperature is by a rule deduced by the writer from records cover- 
ing many millions of train-miles, that the effect of differences of temperature alone, 
length of train and all other conditions being equal, ts to increase or diminish coal con- 
sumption at the rate of ONE per cent for each TWO degrees Fahrenheit (and a small frac- 
tion more) @ifference of external temperature: a rule easily remembered and one which 
appears to apply fairly well to both passenger and freight service, and to be practically 
invariable whenever the effect of all other causes for variation can be eliminated. 

Since the effect of increasing the average length of train from 5.56 to 8.78 cars, or 3.22 
cars, is shown above to increase coal consumption from 58.56 to 80.25 lbs. per mile run, 


ie Ibs. 
cars. 





or 21.69 lbs., or at the rate of = ae = 6.736 lbs. per mile per car, we have, 


Lbs. coal 
per mile. 


For the long train, burning, . . 2. . 2. 6 6 © © «© «© «© + 80.25 
Consumption due to cars, 8.78 X 6.736 = . . « «© «© « «© «© 59.14 





Leaving as due to the engine alone, without cars,. . . . . 24.11 


For the short train, burning,. . . . . Ss ig, te a we ae 25S S5O 
Coal consumption due to cars, 5.56 Bae. Be Sh ee aS ee AS 





Leaving as due to engine alone, without cars, as above, . . 21.11 


This result agrees closely with what direct experiment has shown to be the consump- 
tion of heavy passenger engines running light. Mr. Reuben Wells some years ago made 
a test of a light passenger engine, 14 x 22 cylinders, running 108 miles with six stops at 
22 miles per hour, and losing about one sixth of its time only in stops, with a consump- 
tion of only 18% lbs. per mile, and this test was in warm weather. Allowing for the dif- 
ferences of weather, size, and number of stops, the correspondence is close, and other 
tests, which need not be referred to in detail, have shown from 20 to 30 lbs. Mr. Wil- 
liam Stroudley, Mechanical Superintendent of the London, Brighton & South Coast Rail- 
way, alleges in a paper before the Institution of Civil Engineers (1885), that a heavy pas- 
senger engine was run light between London and Dover with a consumption of ov/y 7 /és. 
per mile. As the distance is only a little over 50 miles, however, and the quantity stated 
would amount to only a few inches over the bottom of the fire-box of 20 square feet, or 
barely as much as the same record shows was habitually used to get up steam, there is 
probably some error in this estimate. 





The best existing direct evidence on the effect of length of train on coal con- 
sumption is given in Table 50. There is considerable difficulty in obtaining 
records of this kind, in which a series of trains of widely varying lengths are 
run with all other conditions approximately identical. The correctness of the 
result reached in Table 50 may be tested by grouping the various single records 
differently—a test which should never be omitted in computations of this kind, 
since it will often be found that, when grouped in one way, the records will 
appear to lead to one conclusion, while if grouped in another way they will 
indicate something quite different. 

Tested in this way, the correctness of the preceding conclusions is confirmed. 
If, instead of averaging the single tests together in only ¢wo classes, of ‘‘light” 


138 CHAP. V.—OPERATING EXPENSES~FUEL. 


and ‘‘ heavy” trains, we divide the 25 tests as tabulated above into four equal 
groups of six tests each, as nearly as may be, and see how well the rule deter- 
mined beneath the table (ibs. coal per mile = 21.1 -++ 6.74 X No. of cars) checks 
with the actual coal consumption, we find a close correspondence, as follows: 























No. of CarS PER TRAIN. Pounps Coat PER Mite. 
Round Trips 
Averaged. Range. Averages. Actual.* Computed. Difference. 
6 5 to 6 5.25 58.74 56.5 — 2.24 
6 6 to 8 6.92 68.02 67.7 — 0.32 
7 8 to 9g §.50 79.40 78.4 — 1.00 
6 84 to 114 9.67 83.08 86.3 + 3.22 











* Actual consumption after correcting for difference of temperature, 

The correspondence of the results under this entirely different grouping is 
surprisingly close, indicating that the whole series of tests do clearly conform 
to one general law, but also indicating that the addition to the fuel consump- 
tion is not precisely uniform per car, but decreases as the train is longer, as is 
but natural. 

Having determined a law for experiments on a small scale, we may check it 
by records on a large scale, which latter do not otherwise afford the means of 
determining the law. The Pennsylvania Railroad, alone among American rail- 
ways, publishes a table showing the coal consumption per car-mile and per 
train-mile, and the number of cars per train for every month in the year. As 
an average of the four years 1881-84, the average passenger train and passenger 
car coal consumption on each of its three grand divisions was: 


Pounps or CoaL— 




















Cars Per 
Train. Per Car- Per Train- 
Mile. ile. 
Pennsylvania RR. Div.............. 5.03 10.47 52.7 
U. RR.N. J. Div........... es eeenes 4.70 12.60 59.2 
Phila. & Erie Div........ Sata wee siasaus 4.20 12.10 50.8 


Computing what ought to be the coal consumption per mile according to the 
rule of Table 50, and comparing it with what is, we have the following: 


Computep Coat Consumption. | Acryat. | Error IN Formuta, 
r—, 





























Pounds per Train-Mile. Pounds 
rae aes iti ek ae ee per 
agin: ae Total. Mite | Pounds. | Per Cent. 
Penna. RR. Div......} 21.1 33-9 55.0 Pea oe +2.3| + 4.4 
U. RR. N. J. Div.....) 21.1 31.7 52.8 59.2 — 6.4; — 10.8 
Phila. & Erie Div...../ 21.1 28.3 49-4 50.8 | — 1.4 | — 2.8 
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The correspondence here is close, if we remember that the Pennsylvania 
Division, while making fewer stops than the Michigan Central train, whose 
record was used in table, has a large proportion of heavy sleeping-cars, while 
the New Jersey Division not only has a large proportion of parlor- and sleeping- 
cars on through trains, but makes an enormous number of stops on way trains, 
both into New Jersey and into Philadelphia. 





129. The conclusion is, therefore, not unfair, that something like 6} 
to 6% lbs. of coal per mile is added to the consumption for each passenger 
car of 20 tons or more moved at way-train speed, and for each sleeping- 
car of 30 tons or more moved in through trains making few stops, and 
that the locomotive alone is to be charged with rather more coal than 
that due to three cars. 


This leads tothe conclusion that dead weight to the amount of 30 tons added 
to a train of, say, five cars, will certainly not increase coal consumption as much 
as to add another car, both because it does not increase air resistance, and be- 
cause the added load decreases somewhat the rolling resistance per ton. If we 
assume it to add 5 lbs. per mile to the coal consumption, we are certainly not 
underestimating it proportionally. Adding 6 tons per car, therefore, to the 
average weight of a train of five passenger cars means no more than an in- 
crease from 55 to 60 lbs. per train-mile. If we assume this 5 lbs. of coal to be 
worth one cent (at the rate of $4 per ton of 2000 lbs. for coal), if an extra pas- 
senger at 3 cents per mile be attracted to the train every third trip he will pay 
for the loss of fuel due to adding 6 tons to the weight of every passenger car— 
which goes a little way toward explaining the tendency to increase weight for 
the sake of luxury, which seems so reckless. This appears to neglect the effect 
of the extra weight on grade resistance, and so in a sense it does. as well as 
many other effects, but not so much as it appears to, since the effect of gradients 
is included in the records which we have used. 

The use of wood for fuel is rapidly passing out of date in all parts of the 
United States. About 14 cords of good hard wood (a cord being 4 X 4 X 8 feet, 
or 128 cubic feet, and weighing from 3200 to 3600 lbs. when well seasoned) is usu- 
ally taken as equal to one long ton of coal. Inferior woods will average from 
two down to even three cords of wood equal to one ton of good coal, but some 
of the poorer Western coals will evaporate only half or two thirds as much as 
good bituminous or anthracite. 


REPAIRS OF ENGINES. 


130. The fall in the cost of this item, of late years, has been very rapid, 
but it is probably now at about its minimum, unless and until some new 
process of manufacturing steel and iron shall materially reduce the cost 
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of the raw material, especially in shapes. For this purpose solid steel 
castings in lieu of forgings seem to be already on the verge of coming 
into general use. | 

The table (51) on pp. 140 and 141 shows the cost of engine repairs per 
engine-mile on the Pennsylvania Railroad for a long series of years, and 
sufficiently illustrates the general tendency of the cost of this item; the 
table showing however, it must be remembered, nothing more than the 
cost of labor and materials directly applied to repairs and renewals proper, 
without including any allowances or charges for repairs, and renewals of 
tools, shops, machinery, and other items, for which see Table 57 and 
others. The figures given are in all cases for what is now known as the 
Pennsylvania Railroad Division, excluding the later acquisitions of the 
Philadelphia & Erie Railroad, and United Railroads of New Jersey. 

131. From the above table it appears that the cost per mile on the 
Penasylvania Railroad, at the present time, is from 5 to 6 cents for engine 
repairs proper, and this may be considered the minimum under the most 
favorable circumstances, on roads having a heavy traffic and convenient 
to the great iron and coal centres. Many roads—perhaps most roads— 
show a lower average than this; but such a result, when it continues for 
more than two or three years, is very apt to be one of the before-men- 
tioned miracles of bookkeeping, based upon running an unusually large 
mileage in the general office. 

132. The Massachusetts roads average about 54 cents—a surprisingly 
low average for that region of the country, but doubtless very nearly 
correct. It may be explained largely by the greater proportion of pas- 
senger trains (more than one half the whole, as against about one fourth 
in the remainder of the country), and also by the fact that a very exces- 
sive proportion of the freight traffic, as compared with the rest of the 
country, is mere way business with light loads. A densely settled region 
will of necessity reduce the average train-load heavily in this way. 

133, Under unfavorable conditions, the estimate of engine repairs must 
be considerably increased from these figures, but by how much, as a 
maximum, is extremely difficult to determine. The Union Pacific Rail- 
road reports repairs of engines at about 7 to 8 cents per train-mile, which 
is among the highest reported costs at the present time; and yet, except 
for the one disadvantage of locality, it is under exceptionally favorable 
conditions for a low cost in this item, its engines not being heavy and 
its grades very light, its divisions very long, and its traffiic—quite light for 
a trunk line—almost entirely long haul, and moved at a slow speed. 
From 5 to 8 cents may be considered as about the present average, for 
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all classes of engines, on roads with sufficient traffic to have proper facili- 
ties for economy in shop work. Wagesdo not vary widely in any part of 
the United States, and no causes exist for very wide fluctuations in this 
item. 


TABLE 52, 


CosT OF LOCOMOTIVE REPAIRS IN DETAIL. 


Performance and Cost of Three Passenger Engines for Five Years, New York Central & 
Hudson River Railroad (Hudson River Div.). 


-\| ENGINE AND 
EnGing ONLy. TENDER. | TENDER, Per- 


a ee ee  CUnte 
Mat. | Lab. |Total | Mat. | Lab. |Total |! Mat. | Lab. |Total | #8€® 





























_ | cts. | cts. | cts cts. | cts. | cts cts. | cts. | cts % 
Machinery (and 34 machin- 
ist labor)... .... .....6. <204l 24651: 3699) oeea- Paces Tawi -214| .465| .679] 33.9 
Drivers and tires (and 4 
machinist labor)......... .063} .155| .218 | .... .or8} .o18]; .063) .173} +.236] 11.8 
Trucks (and _ blacksmith 
laDOn)< cca wee snes -114] 082 -196! -1§0} .020} .170/| .264| 102] .366) 18.3 
Boilers and flues........... -261| .224 485) .O21} .017} .038|! .282] .241} .523! 26.1 
| 
Wood-work and fittings...| .o14| .056} .070!| .008/* .ors5} .023/{ .o22] .o71| .093] 4.7 
Painting oo shencse rene sabes .024| .049| .073'| .or2} orc] .031/| .036| .068] .104] 5.2 
Totals, cents, per mile ..| .690] 1.031] 1.721/} .191|  .08y9| .280||  .881/ 1.120] 2.001] 100.0 
Percentages........... -| 34-5] 51.5} 86.0!) 9.5] 4-5| 34.0]] 44.0} 56.0] 100.0] 100.0 
| 


Average mileage per engine for the five years included, . : . 416,162 
ii) te 6 


“6 year, ‘ . e e e ° 83,232 
6 Tt) 6s 66 roonth, 5 ‘ . ‘. . 6,936 
«6 6s “6 “© dayinservice,. . . . 278 


“f per cent of time idle for repairs or otherwise, . ~  « 397.3% 


” *“* for all engines of Pennsylvania Railroad from 
the beginning of its history (see Table 51),__.. ; ‘ » 17.9% 


Lhe above table represents the very lowest cost at which locomotives can be operated 
in actual service : 

First, Because the engines were entirely new at the beginning of the record, and 
although the record covers something over half the average mileage-life of a locomotive 
(which may be taken as 600,000 to 800,000 miles), yet the latter half of its mileage-life 
(including cost of renewal) would average three to four times as high as the first half ; 

Secondly, and equally important, Because of the very heavy mileage duty, which is at 
least three times the average of American passenger engines, and four to six times the 
average of European engines. This heavily reduces the expenses arising from frequent 
cooling-off of the engine. Compare the following Table 5} 
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TABLE 53, 


ENGINE REpAIRS PER MILE RUN, IN DETAIL, 1868-1873. 


Including doth Repairs and Renewals, Gt. So. & W. Ry. of Ireland (1866-75). 


ENGINE AND P 
TENDER. er- 


SSeS ETRE OSS, cent- 
H | 


Mat. | Lab. Total | Mat. | Lab. [Total | 28°* 


Encine ON ty. | TENDER. | 
| 








Mat. | Lab. Total 






































cts. | cts. | cts. {| cts. | cts. | cts. || cts. | cts. | cts. % 
Machinery ............... .694| 1.008, 1.702 re a eee .694| 1.008} 1.702] 26.2 
Drivers and tires (and (11.3) 
FAMES) wo 65:265 6050 1.092] .418. r.510|| .436] .207) .643 1 1.528| .625) 2.153/4 29.9 
TE PUCKS iso h eeiceeetis-neees | (18.6) 
Boilers and flues......... 1.090] .588! 1.678]| .o70/ .060/ .130] 1.160] .648] 1.808] 28.1 
Wood-work and fittings..| .272)  .152) .424]| .026) .052} .078| .298/ .204| .502 80 
Painting ......cceseeceeees 118] .130/ .248/! .0g0] 1065; .105 | .158! 195! 1353 52 





en ee eee Ce ee 


Totals, cents per mile] 3.266} 2.296; 5.s62|| .572| .384! .956 | 3.838] 3.388] 6.518) 100.0 
1 





a ee 
Percentages.......... 50.2 =| 85.2] 8.8 5.0! 14.7'| 560.01 41.0] 100.0 


Tender repairs were given only in aggregate, and distributed as nearly as might be to 
the several items in same ratio as above table. 

This same table is given in the following Table 55, rearranged so as to give repairs 
and renewals separately. 


134. Repairs of course vary materially with the class of engine, and it 
would be quite impossible to give exact statistical evidence on this point 
which could be regarded as satisfactory. It may be estimated, however, 
with a very considerable degree of certainty, as follows: 

About one eighth of the cost of engine repairs is for repairs of tender, 
which is of course substantially the same for any class of engine. The 
remaining cost is almost equally divided between material and labor, as 
will appear from Tables 52-53-55-56. The cost of the labor is but very 
slightly affected by the weight of the engine and its various parts, al- 
though it is so affected to some extent. The cost of material will be 
nearly in accordance with the weight, but not fully so, many of the more 
expensive parts being substantially the same on all engines. If, therefore, 
we say that half the total cost of engine repairs (including the tender) 
varies with the weight, and half is independent thereof, it will probably 
be very nearly exact, for engines engaged in the same service, and 
equally well adapted mechanically for that service. There is no evi- 
dence whatever that the heavier class of engines suffer materially in wear 
and tear from their difference in proportion and design. 
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TABLE 54. 


DETAILS AS TO Cost oF LOCOMOTIVE REPAIRS. 


Cost Per Train-Mile of Labor and Material. 




















: ak poet 
ncrease ost Re- 
EncuisH RaILways, percent) rapor Mate- Total Her cont pairs for 
Average, 1868-75. in No. of ‘ rial, : Labor, |22 Preced- 
Engines. * | ing yrs., 
1849-69. 
% cts. cts. cts. 
London & Northwestern....... 32.2 3.04 3.10 6.14 49.6 6.90 
Midland iiccagxcis ooecesnas eee es 73-6 2.65 3.10 5-75 46.0 7.33 
Great Northern............ ... 8.1 3-12 3-29 6.41 48.7 5.87 
Great Western........ ........ 42.2 3.86 3.58 6.44 60.1 6.73 
Lancashire & Yorkshire ... ... 47-2 3-05 3.34 6.39 47.6 5.36 
Gt. Southern & W. of Ireland..| 15.0 3.08 3-82 6.90 44.6 eis 
AVOLAZE. cc cccccseiceccccecs 36.4 3.13 3.21 6.34 49-3 6.40 
FRENCH. 
Paris & Orieans, 1875........... ee 1.70 2.32 4.02 42.4 
Paris, Lyons & Med., 1865-74... nies 2.00 2.83 4.83 4r.6 
{ 
Labor. 
PrussIAN RAILways, 1874. R'd H’se.| General. 
State Railways...............6. 0.58 1.70 .38 0.0 
State Control Railways........ 1.33 1.98 4-47 55-5 
Private Railways.............. 0.80 0.97 2.80 65.4 
AMERICAN RalrLways, 
Phila & R’g (3869-75), repairs only eee : 2.94 6.84 as 
o (1876-80), : 1.93 4.31 55. 
‘ 1869-75), renewals only.. ... 1.22 2.03 (40. 
i “* (1876-80),  “ (approx.). 0.90 1.5 (40. 
a 2 total rep’ rs and ren'ls( roa 45): 4.16 8.87 (53. 
- : (’76-80). 2.83 6.81 (58.4) 





For further notes as to ratio of cost of labor to material, see Index. 

None of these figures include shop and general charges, maintenance of machinery, 
clerks, draughtsmen, policing shops, etc., which run about 50 per cent or over of labor, 
account on nearly all railways. 

These statistics are supposed to be all fer frain-mile. The ratio of engine-miles to 
train-miles on English railways is about as 125 to 1oo—sometimes even 177 to 100. The 
same holds substantially true of American railways, reported statistics being generally 
computed per exgime-mile. A deduction of 15 to 20 percent from the total cost of engine 
repairs per train-mile will give the cost excluding switching-engines, which cost much less 
per mile for repairs than others, on most roads. 

Io 
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TABLE 55, 


ENGINE REPAIRS AND RENEWALS IN Detait—Grt. So. & W. RAILWAY OF 
IRELAND (1866-75). 


Cents Per Train-Mile. 


















































Labor. MATERIALS, 
Grana | Per: 
ITEMs. gen i we loos Sere meres poe Total, | cent- 
¢- e- ¢- e- "| ages, 
newals.| pairs. Total. newals.| pairs. Total. 
ewes meee | J eee | cee | | ements | cremate 
cts. cts. cts. cts. cts. cts. 

Boiler oss svcsiseecieens .134 } (.302) 436 656 290 .946 1.382 | az.2 
Smoke-box, etc.... .... .xt2 | (.04) .152 092 .052 144 296 4.5 
Wheels, frame, etc..... -118 | (.30) 418 574 .§18 | 1.092 1.510 | 23.2 
Machinery.............. .258 | (.75) 1.008 190 504 .694 1.7o2 | 26.1 
Mountings.............- .0§2 | (.10) .152 154 118 272 424 6.5 
Painting... cies cscs .030 | (.r0) -130 .o58 .060 118 .248 3.8 
Total Engine......... -704 | 1.592 | 2.296 1.724 | 1.542 | 3.266 5.562 | 85.3 
Tenders.... .......+26 .098 286 384 292 .280 572 .956 | 14.7 
TROtal esccte sivas eeewe .802 | 1.878 | 2.680 2.016 | 1.822 | 3.838 6.518 | 100.0 

Percentages ..... aes 12.2 28.8 41.0 31.0 28.0 59-0 100.0 





Credzts for old material (amounting, on repairs, to .264 cent; on renewals, to .192 
cent—total, .456 cent) are to be deducted from this table for net cost, probably about 
in the proportion of two thirds for old brass in boiler and one third for other parts. 

Proportion of renewals to repairs about normal, for general practice. 

The labor on repairs is an approximate distribution where given in brackets, otherwise 
the distribution is exact. 

Round-house repatrs constitute over thirty per cent of the labor on repairs proper, or 
.616 cent per mile. 


Under these assumptions we are led to the conclusion that engines of 
the Consolidation type will cost about 25 per cent more per mile run than 
the eight-wheel “ American” engines, or say 6$ cents under the most 
favorable circumstances for repairs and renewals proper. Heavy Mogul 
or ten-wheel engines, similarly, will cost about one tenth to one eighth 
more. This estimate is entirely consistent with the as yet fragmentary 
and imperfect records of experience, but the latter do not exist in suffi- 


cient abundance to say that in themselves alone they prove anything. 
See foot of page 148. 
NOTE TO TABLE 57.—The American statistics (and not the English) show the cost 
per revenue train-mile of a// engines, including switching. 
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TABLE 86, 
ENGINE REPAIRS AND RENEWALS, PARIS & ORLEANS RAILWAY OF FRANCE 
(1865-75). 
{ 
LABOR. MATERIALS. ToTAL. 
Grand 
Total. 


Re- Re- Re- Re- Re- Re- 
newals.| pairs. |newals.| pairs. |newals.| pairs. 





eS | EE | EEG | EES | ee EE | ene | VERE 


Engines...-..sccceeeseoeee| +130) .842) .342/ 1.238] .472/ 2.080) 2.552 
Tenders. ...sccccccocesceces| -O40}) .370! .106] .540) .146] .gIo| 1.056 














Total repairs proper.......{ .170) 1.212} .448| 1.778] .618) 2.990} 3.60 





Tools and machinery........ .074 .094 . 168 .168 
Clerks and general.......... .248 Sea .248 .248 
Total all repair expenses... 1.704 2.320 4.024 4.024 


The proportion of renewals to repairs in this table, and in less degree the cost of re 
pairs only, is stated to be unduly low, as appears certain from the figures, 


TABLE 57, 


ToTAL Cost, BY ITEMS, OF MOTIVE-POWER. 
Cents Per Train-Mile. 





AMERICAN. ENGLISH. 
Av. of 


ee Se 
Penna. | L.S.&| Mass, |Census. Gt. So.| Midl. 
R.R. |M.S.Ry| RRs. | 788. | Si, RY “ew. | Gt. W 


1879-83.)1872-81./} 1878-81, 1875. 1875. 


































































































Engine Wages ..ccicccceeccees 5.450 5.787 |....... 7.0 4.66 4-32 3.84 
Fuel. aa ae ee Rae Ass pees {8.85 10.94 8.4 4-34 | 6.6 6.50 
Repairs proper..... | 5.910 5.015 | 5.02 { Marae a 338 
Maint. } Mt. shops .......... JOT: | aschiwes ea Sowenic 0.22 0.32 steceeee 
Loes. ** toolsand mach’y| .435 | ... ...J..e.eee. 5-6 
Clean’g and polic’g! 1.715 i aa Ore 0.40 | 0.66 0.20 
Watchmien......... S035: Sawhe tan seey eet 
Ol vase eats eases 2 
@ | Tatiow ee. 355 | f 22 
ores... AS occ Viveceees -12 1.11 1.0 0.48 | 0.66 0.82 
| other stores....... oes t ~~ : 
oc. fixtures........ 6958 | seteeie 
Water Expenses... . wha ad .602 6 ‘ -42 | 0.50 0.32 
Supply | Maintenance. 22. gee Mie oO aa oe alg ee 
TV ARCS oe dds Guwiucawal! ene Ne eens be ausvede lata bese lundeiocescer aleewies ees (opvaaen 
Gen'..} Statione Heike Se ee 
; Incidentals.......... GIS | ccceccclacsccvec| ones cees[s cocenncsaslenescoerpeccestes 





Le a SE enereaiee MNRAS 
Totad Motive-power.......... SI.O28 | s4s.cceu}acvee sas 22.6 16.74 | 19.76 } 37-90 


Semen rece en I 
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TABLE 58, 


Cost or MoTIVE-POWER AND CARS ON TWENTY ENGLISH RAILWAYS, 










































































20 Largest 4 Largest 
Corporations. | Corporations. 
No. of locomotives........ce000 sees II,005 6,118 
No. of carriages. ........000. Sesweies 33,203 14,902 
No. of wagons.........eeeceee weeee 335,158 171,431 
Av. mileage per year per engine. .... 17,064 16,520 
Cost of working. ...... ccc cece cece. 12.46 cts. 12.94 cts. 
‘* engine repairs........ ree 6.17 ‘ 6.90 ‘ 
Total motive-power......00. ceeces 18.63 cts. 19.84 cts. 
Cost of carriage repairs......... wee 2.58 cts. 2.28 cts. 
‘‘ wagon OD” Baoan ditos Sees 3.88 ‘ 3.98 °S 
Total cost locs. and cars........ --| 25.09 cts. | 26.10 cts. 
Cost per engine.. ee ena. --| $1,086 $1,148 
bis Carriage se noes rr 133 160 
e Lacan aneeee ee 23.41 20.80 


wagon.. 


eee ai Ae ee rn re Rg mene 


English carriages and wagons may be considered, without important 
half the weight, capacity, and cost of American rolling-stock. See Index. 


Mass, 
1878-8. 


error, to have 


In answer to inquiry as to experience and practice with Consolidation en- 
gines on the Pennsylvania Railroad, the writer was informed as follows by 


Mr. T. N. Ely, Supt. of Motive-Power: 


**x. Consolidation locomotives are not much harder on curves than other 


locomotives, we think. 


‘‘2, The comparative cost of repairs per hundred miles between a Class I 
locomotive (Consolidation type) and a Class D (ten-wheel) pocomorive:s is about 


as follows: 
‘*Class I, es RT oS es. We eee 4.87 
’ **Class D, aie leh. Wer es cee tsa Tee Se. es ESO 
Difference, ie xe 4: [O37 


or nearly eight per cent against the Class 1. is 
This percentage of difference, although founded on much expe 
it would seem, somewhat underrate the normal difference. 


rience, must, 


Passenger engines, as a general rule, cost about twenty per cent less 


jor repairs than freight engines, or about four cents per mil 
most favorable conditions. 


e under the 
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TABLE 59-60, 
MINOR DETAILS AS TO LOCOMOTIVE REPAIRS. 


foe 








Daas dani Gt. S. Cents Per Train-MIe.| Defazl items, Gt. S.|\Cents Per Train-MILe. 
Ry., Ireland. ie eee ae & W. Ry., Ireland. 












































(Condensed in Ta- | (Condensed in pre- ; 
ble 55.) Rep’rs.} Ren’ls.| Total. || ceding table.) Rep'rs.| Ren’ls.| Total. 
Copper plates ...... .O52 .162 .214 ALOU OIEMET eae es kes .118 -154 .272 
- eee veces ee os 034 ao —_———_—______— ei | mati Pete 
i tubes....... Pes ed ous Clothing, painting, 
ee and brick 128 |) | ELC ee eee eee .060 .058 .118 
Boiler sundries......| .o28 | { -260 416 | ese 
| Total Engine..... 1.542 1 724 | 3.266 
{ oiler... + 656 | . Deg, ea ee IE eg 
POUAL euer se 7 946 TL CREEK 5 eaaes. exae .280 .2Q92 .572 
ke-box and plat- ohana epee) aera eee eee 
as tas ue ; eee | .os2 .092 144 ‘Engine and tender..| 1.822 1.870 | 3.838 
Wheelsicnciuccksnxs een dtee| .«10R -164 | Less credtis.... ...| «264 - 192 -456 
ARIES co ewi aac en aas 114 .128 2428 ee 
Series I) 383 | 282 | 8 il Labor acct., as distributed in detail to gen- 
Sundries............ .068 -O92 .160 | eral items in Table 55: 
Total Ruaning Gr|  .518 -574 1.092 2 
SSS ee | Se ae Labor, r’d-h’se rep ‘r.| .616 t 
Cylinders .......... .048 .058 .to2 j| ‘shop -976 “704 (| 92808 
Axle-boxes ......... .078 |} = jendee = 286 098 384 
Axle-brasses........ 052 Sra nee [eed eee [een CEE 
Big-end brasses..... -O10 Total Petal Labor ste eaeduats 1.878 .802 | 2.680 
Pistons, etc ......... .034 | 
Glands and bushes..| .o42 
Slide-valve castings, °132 759° 
DI ASS vite cece ees .034 : ‘ 
Eccentric liners..... .O54 Proportion of round-house repairs, Phila. 
White metal.... .... 080 & Erie R.R.. ab h eer 
Machinery sundries.| .070 | J rie ., about the same, viz.: 26 per cent 
PR ae ay ee ee OF AO. 
Total Machinery,.| .504 . 190 -694 | See also Table 136. 
( 
TABLE 61. 


Cost oF MAINTENANCE OF TIRES IN DETAIL, GT. S. & W. Ry. 
Cents Per Train-Mile. 


























ENGINES. 
Darts. Gt so ge Pete ge ge ee Se eee es Tenders. Total, 
Pass. Freight. All. 
1860-64... 33 57 ~42 ~24 .66 
1865-69... 44 -46 ~45 15 .60 
1870-74... 22 -44 .30 23 53 
Average.. 33 -49 -39 21 .60 
LS entrants easeseerapeewuesimens ee ~_ NN SOS Es a a See 
Mileage of Tires, 4’ 6” 6’ 6” 
Iron, 52,300 114,500 


Steel, 105,700 196,600 
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TABLE 64, 


Cost oF A PENNSYLVANIA RAILROAD ‘‘Ciass I” (CONSOLIDATION) ENGINE. 


Material. 
Boiler as tece dak wes $1,877 
Machinery 935 
Running gear.......... 1,456 
PYamesiccsistiws spaelee's aes 200 
Fittings 652 
Painting 


Total engine 
Tender 


TS ene cemeepe | | EE Gene SE 


Tot. engineandtender.| $6,012 $3,968 $9.980 


Phila. & Reading, 1881, average of 18 engines..|| $10,370 





See also Table 134. 


TABLE 65, 


RATIO oF Cost OF MATERIALS TO TOTAL CosT FOR BOTH NEW ENGINES 
AND REPAIRS. 














On New Enaines (or RENEWALS). On Repairs ONLy (¢x RENEWALS). 
Chicago, B. & Q. RR., Class A....... 64.6% || New York Cent. & H.R. RR....... 44.0% 
Pennsylvania “*  C... ...| 66.7 |} Philadelphia & Reading..... ........ 43-3 

‘ . a OD teas 60.3 || Av. of U.S., repairs only...cceccee as Abt., 44 
English (R. Price Williams) .......... 78.1 “ ‘repairs and renewals..\ ‘“* 50 
Gt. So. & W. of Ireland............... 72.9 || Gt. So. & W. of Ireland............... 45-3 

= “  renewals...... 69.5 ig ‘“* av. repairs and renewals.| 55.8 


Paris & Orleans.......ccccceccccsvoes 71.8 || Paris& Orl., “ *  * “ 58.0 


e 
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135. The apparent cost of repairs has been kept down on all our rail- 
ways for the time being by the constant additions of new stock, thus 
greatly reducing the percentage of renewals and heavy repairs. Table 51 
will show to what a very important effect this cause must have contrib- 
uted to reduce the apparent average, especially during the rapid growth 
of traffic of the last ten years, 

136. The distribution of the cost of repairs to the various parts of the 
locomotive concerns us quite as much as its total amount. Information 
on this head is somewhat difficult to procure, as, so far as the writer 
knows, no American railways publish such statistics in a complete form, 
and few take much trouble to collect the information. Tables 53 to 67, 
however, give the cost of new “American” engines in detail, and also 
very full statistics of the cost of engine repairs and renewals on English 
railways, which latter are undoubtedly substantially accurate, and (with 
proper allowances) of general application to all railways. 

137. From these data we may conclude that, with no very great fluc- 
tuations, the total cost chargeable to repairs of engines, including renew- 
als, may be distributed about as follows: 


The boiler and its attachments require about . . . . . . 20 percent 
The running gear and frame (of which the frame consumes 
very little, say 2 percent), . ...... . . . .20percent 
The machinery proper, . . . oat bh, Bima Oe a a OC 
The mountings, fittings, and sdatiag: Bf Bo “be ho nee oe ED. 
The smoke-box and attachments, . ......... 5 =* 
Totalofengine, . . . . . . +... =. . . 87 percent 
The running gear oftender, . . 2... .......9Q * 


Tank and body of tender, . . . 2. « «© «© «+ «s+ ++. 4 “ 


Total, . . 2. +» © © © «© © © «© © « « « » 100 per cent 


138. Maintenance of shops, tools and machinery, and other miscella- 
neous motive-power expenses do not usually appear, as before stated, in 
statements of the cost of repairs or of running engines, although they con- 
stitute a legitimate addition thereto. On the Pennsylvania (Table 57) 
these items, including stationery, incidentals, and watchmen, but not in- 
cluding the item of “laborers,’—the latter doubtless largely for cleaning 
engines,—amount to twenty-five per cent of the cost of engine repairs, or 
about 1} cents per train-mile, and the item of “ laborers’’ to as much more. 
This is higher than is usual, or perhaps it would be more proper to say 
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that it is based upon a closer apportionment than is usual, many lines 
having items of a general character for laborers, clerks, etc., to which all 
such are charged for the whole road, without separately apportioning 
them to motive-power and other departments. 

139. Maintenance of tools, shops, machinery, and other miscellaneous 
and indirect motive-power expenses, average as nearly as may be I to 14 
cents per train-mile on the larger and more important roads, ranging 
considerably higher on smaller roads, if all the expenses are apportioned 
with equal care. 

This is an expense which is affected but slightly by very considerable 
variations in engine-mileage, and hence ought to be kept separate from 
engine repairs proper, but rarely is. It is an important element in the 
total cost of motive- power. 

140. Oil, waste, and small engine supplies cost on an average about 
One cent per mile, but often run as low as half a cent, or even less, on the 


TABLE 66. 


PERCENTAGES OF THE COST OF LABOR AND OF MATERIAL, AND OF THE 
VARIOUS PARTS OF NEW LOCOMOTIVES. 


(Shop and general expenses not included, amounting to about 50 per cent of Labor 
Account.) 





C., B. & Q. RR. || Penna. RR., “C."l] Penna. RR., 1." 


(Cass H). ’ ’ : 
aeeasii Trams. icege S'd Freight. St’d Passenger. St’d Freight. 

















62, etc.) Se ee ge a es ee 

Lab'r|Mat'l [Total || Lab’r |Mat’l |Total ise Mat’l |Total 
Boiler and braces..............-. 9.8 | 25.3 | 35.2 7-4 | 20.6 | 28.0 || (12.0)} 18.8 | 29.8 
Machinery....-......... iN eeeaees 10.6 | 7.3 | 17-7 9-9 | 10.4 | 20.3 |/(12.0)| 9.4 | 21.4 
Running-gear. ...........sceseee 3-3 | 10.7 | 14.0 2.1 | 13.9 | 16.0 || (4.0)| 14.6 | 18.6 
Frame and bed-casting...... ecoes{ 2.2 | 2.2 | §.2 2.2] 2.1] 4.3 || (2.2)} 2.0] 4.2 
Fittings and pump, cab, etc...... 5-3 | r0o.r | 1544 || 5.5 | 7-4] 2.9 || (5-0) 6.5 | 11.5 
Painting........ 0.0. eee A vcted Ostet 0.9] 0.5 | 2641] 0.9] 0.6] 1.5 || (1.0)} 0.5 | 1.5 
Total engine...,.....cesseeeese 32.0 | 55.8 | 87.8 || 28.0 | 55.0 | 83.0 |] (35.2)| 52.8 | 87.0 
TMROQNGEE eluceres Loeawadesente wis 3.5] 8.7 |] 12.2 4-6 | 12.4 | 17.0 || (4.6)| 8.4 | 13.0 
Total engine and tender.... .} 35.5 | 64.5 {100.0 || 32.6 | 67.4 |100.0 || 39.8) 60.2 {100.0 

Reported cost labor and mat’ls. $5,803 $7,954 $9,980 








Cylinders and weight (long t’ns) 17X24 17X24—33.8 tons. || 230X24—40.9 tons. 
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TABLE 67, 


PERCENTAGES OF Cost OF VARIOUS PARTS FOR VARIOUS FOREIGN Locomo- 
TIVES. 


(For American, see preceding table. See also Table 131.) 








































































































Paris & ORLEANS Gr. So. & W. 
(France). (Ireland). 
ITEMS. St’d Freight. ITEMS, St’d Freight. 
' Lab’r|Mat’l Total | Lab‘r/Mat’! |Total 
Botler, smoke-box, chim- os 
ney, stayS.......+.---| 8.3 | 35.2 | 43-5 |Boiler..........08 eee wees 5.6 | 27.6 2 
Ash-pan, foot-plate, cab, = 
sand-box ............. 2.3 | 2.9] 5.2 | Smoke-box, etc........... 3-9] 4-3} 8.2 
Wheels, bearings, frames, 
SPriINGS.........-..006- 5.7 | 18.2 | 23.9 |Wheels, frame, etc........ 3:3 | 27-5 | 30.8 
Machinery, pumps, _ re- 
verse-gear ....... ...] 10.1 | 10,6 | 20.7. |Machinery............. .. 9.5 | 8.7 | 18.2 
Cocks, sufety-valves.......| 0.9 | 2.2 | 3.1 |Mountings................ 1.7] 4.61 6.3 
Painting, brass sheathing.| 1.0 | 2.6 | 3.6 |Painting..............0.- Ir] 2.2 | 3.3 
Total, both engine and 
tender........ ..... 28.3 |] 71.7 |100.0 Total engine and tender! 25.1 | 74.9 |100.0 
Reported cost, labor and 
materials............ So650> Wintec tage aereer ee. $0,424 
Cylinders and weight 
(long tons)....... .. (17X24)—29.5 tons |]....... errr iba, ewan: 17X24—30.0 tons. 
Approx. increase per ne IcD he LOOMS cect scared. yahan cals evened w+ ++ 10.0% 
cent in cost, due to..| f wr't-i, WH'S 11.6% |... cece cece eee e teeter e ed econ teen eeenes 12.8% 
Gr. So. & W. GreAT WesTEeRN Raitway (England). 
(Ireland). —_—_---—-— 
IrEMs. Heavy Passenger. || Heavy Passenger. St'd Freight. 
Lab’r| Mat’! | Total |} Lab’r| Mat’l |Total ||Lab’r|Mat’l /Total 
DBOUCL |. Avi hwieaeeiud dee te vedes 5.0 | 23.3 | 28.3 3.8 | 25.0 | 28.8 4-1 | 24.6 | 28.7 
Wheels, frame, etc............ oes | 4.5 | 28.5 | 33.0 5.6 | 19.4 | 25.0 5.7 | 16.0 | 21.7 
MACHINGFY.25c. aceeweneecss eee ds 10.4 | 7-4} 17.8 49] 3-4] 8.3 49] 3-2} 8.1 
Smoke-box..... .....----ees seers §.t | 3.8] 8.9 
MOuntingS........-ceceeeseeees -| r.9 | 6.01 7.9 9.4 | 11.0 | 20.4 9.6 ' 12.4 | 22.0 
PANN. nick eign cs ctvaueiaesr sie 1.6] 2.5] 4.1 
Total engine........--cseeeees veseslecesceleceeced| 23-7 | 58-8 | 82.5 || 24.3 | 56 2 | 80.5 
TONGEP vss dicnetens thie: Mae wade bien eeteaed ans 5.8 | 11.7 | 17.5 6.5 | 13.0 | 19. 
Total engine and tender..... «| 28.5 | 71.5 {100.0 || 29.5 | 70.5 |100.0 | 30.8 | 69.2 |100.0 
Reported cost, labor and mat'ls $9,072 $7,432 $6,709 








Cylinders and weight (long t’ns) (17 X22)—30. 3 tons.|| 17X2q—31 tons. |; 17X24—30.5 tons. 





Apprpx. increase per cent in acs b'r 8.o0%/]...... ie ane acer ON vind sass aes . 5.0% 
cost, due to.......... ...... wr't-i, Wh’'s 13.3%)|.....-.00- 20 ee FOCOR| | osoicis asian sions aed 10.0% 


The distribution to items is not precisely identical in these tables, as will be apparent 
from the percentages. Multiplying any percentage by the total cost gives the absolute 
expenditure for the item. 
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larger roads, especially where there is an independent account kept with 
each engine. : 

141. Water-supply costs about half a cent per train-mile as an average, 
sometimes running below that on roads of very heavy traffic, but oftener 
running nearer to one cent per mile. On all but roads of very consider- 
able traffic one cent is the safer estimate. The quantity used is very con- 
siderable. About six or six and a half pounds of water, as an average, is 
evaporated per pound of coal, and a freight engine burning a hundred 
pounds of coal per mile will use some eighty gallons of water, or require 
the refilling of a 2400-gallon tank within thirty miles at the utmost, as an 
average. Practically the consumption of water, as of coal, is irregular, 
and a full tank may in cases be used up within fifteen miles; requiring, 
for practical convenience, tanks every ten miles, which is the average on 
roads of thin or average traffic. On lines of heavy traffic, tanks are 
placed at average intervals of hardly more than five or six miles. Table 
57 gives considerable data as to these minor items. 

142. Switching engines constitute an enormous proportion of the total 
number in service on most roads, the average of the whole State of New 
York being twenty-eight per cent of the whole number in service, or 
nearly forty switching engines for every hundred in through service earn- 
ing money. Their “mileage” is fixed by an allowance (usually six miles 
per hour, but sometimes eight), so as to bring their expenses per “ mile” 
in some reasonable or desired ratio to that of through engines. The 
great expense of this service does not tend to decrease, but rather to in- 
crease, with growth of traffic, and is with reason felt to be largely due to 
removable, and hence discreditable, defects of administration. The 
burden is somewhat relieved at the larger terminals by fixed terminal 
charges allotted out of the through rates before dividing it (at New York 
four to five cents per hundred pounds out of through rates of twenty to 
thirty cents, or even less). It is a charge but little affected by any of the 
details of alignment, so that we need not discuss it in detail, but in cer- 
tain computations it is an element which needs to be remembered—nota- 
bly in computations of the value of reducing grades on old roads, whereby 
this portion of the motive-power expenses is not seriously reduced. 


The diagram given in Fig. 4 illustrates very fairly the past tendency of 
locomotive expenses. Alone of all the items,,wages, it will be seen, have 
remained practically uniform. There was a slight tendency to decrease during 
the hard times of 1877-79, but they recovered later, and remain at the end sub- 
stantially what they were in the beginning. 

The cost of fuel declined sharply after 1872, but since 1876 has been nearly 
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uniform. Twa possible causes for this are indicated on the diagram, both of 
which probably had their effect. One was the increase in miles operated, which 
probably gave better access to coal-mines, but another and probably very 
important contributing cause was the increase in miles run per engine per year, 
which likewise began simultaneously, and ceased to advance sharply after the 
cost of fuel ceased to decrease. 

The course of cost of repairs is very instructive. It will be seen that the 
decrease has been enormous, and it is, doubtless, in great part due to natural 
and permanent causes, such as the decrease in cost of materials and better shop 
facilities. But it needs but a brief glance at the line showing ‘‘ Number of 
engines on road,” in connection with the cost of repairs, to detect another 
explanation, of vast importance in its effect on operating expenses, which is 
too little remembered in studying maintenance charges, viz., the enormous and 
continuous infusion of ‘‘new blood” into the locomotive stock, giving at all 
times a very large number of new locomotives in the stock ix addition to the 
proportion naturally required to replace old engines worn out. As new engines 
cost comparatively little for repairs, it is inevitable that this abnormal propor- 
tion of new engines should greatly affect the average cost of repairs, and it is 
very clear thatit did so. The very small expense for repairs in 1875-9 was not 
wholly due to economies enforced by hard times, although no doubt largely so, 
but in great part to the fact that there was a greater proportion of new engines 
in service than at any time before or since. Afterwards the inevitable increase 
came about, in spite of heavy falls in the cost of much of the material used, due 
to improved processes of manufacture and cheaper transportation, and should 
the continual additions of new stock cease, it is very certain that the increase 
must go still further. It is to be remembered also that these nominal ‘‘ repairs” 
do not include many incidentals for maintenance of shops, etc., which are 
really a part of the cost of repairs, but not ordinarily included in it. A chief 
reason for the heavy decline since 1866 is undoubtedly the continued improve- 
ment in the character of the road-bed and in the quality of the workmanship and 
material used. 

The increase in the average miles run per engine shows an unusually favor- 
able record, and one not likely to be much further improved on, since an average 
of nearly a hundred miles per day for every day in the year and for all engines 
nearly reaches the possible limit. It implies that single engines have more 
than doubled this. The decrease in miles run and simultaneous increase in cost 
of repairs per mile run in 1882 can hardly be an entirely accidental coinci- 
dence. 

Table 68 shows the average miles run per year and the average cost per 
year of ‘‘locomotive power” (repairs, stores, wages, and fuel) on ten repre- 
sentative English and American lines. The latter by no means represent the 
best American practice, as will be evident from Fig. 4, but are those lines (for 
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the most part) which are operated under the most fairly comparable conditions 
with the English lines. Could the ton-miles and passenger-miles per year per 
engine be compared, the contrast in work done per engine would be astounding 
(over three to one), but the English railway statistics, alone of those of civilized 
countries, do not give these facts. In part the difference in work done is 
explicable by difference of conditions, but by no means wholly so. 

Table 69 gives the work done per year per engine and the number of 
engines in all countries, from which it appears that, far as American practice 
is ahead of English, the latter surpasses that of all other countries. 


TABLE 68, 


ANNUAL AVERAGE EXPENDITURE PER LOCOMOTIVE FOR LOCOMOTIVE POWER 
ON TEN LEADING LINES IN THE UNITED KINGDOM AND IN THE UNITED 
STATES, WITH THE AVERAGE ANNUAL NUMBER OF TRAIN-MILES RUN PER 
ENGINE. 


{Abstracted and recomputed from “ Railway Problems,” by J. S. Jeans, Secretary British Iron 
and Steel Association.] 

















EncuisH Locomortivges. AMERICAN LOCOMOTIVES. 
Per Locomorive. Per Locomorive, 
Average Average 
Roap. ‘AGnaal Average Roap. Annual | Average 
Expendi- Miles. Expendi- ae 
ture. ture, ase 
Great Northern.. ....... $3,320 21,518 || Boston & Albany....... $7,240 20,000 
North-Eastern........... 3540 16,240 Boston & Lowell........ 8,600 25,000 
Midland........ ia Sea eins 3,040 19,600 Boston & Maine. ....... 6,640 21,000 
London & North-Western 2,455 15,422 Boston & Providence ... 6,840 18,000 
Great Western........... 3,000 19,313 Old Colony. ..... ...... 6,440 20,000 
Great Eastern .......... 3,720 21,456 || N. Y., New Haven & H.! 8,610 31,000 
Caledonian...........00.. 2,980 x8,rox {| N. Y., Lake Erie & W’n.| = 4,260 14,000 
North British... ........ 2,610 19,959 || N. ¥.Cent.& HudsonR.| 7,720 25,000 
London & South-Western 4,370 22,323 Pennsylvania—Pa. Div.. 5,880 26,000 
Lond., Bright. & So. C’st} 3.610 19.844 || Baltimore & Ohio....... 2,700 27,000 
Average..... ivicksees $3,080 179539 Average ............| $5,590 23,928 





Average earnings per year per locomotive, . . 4 feelin” 2 344860 


Average rate per ton-mile, 7 5 9 8 + *) Bnglish, . . 2toa4cts 


Average rate per passenger-mile, . ..... 4 Darlll Lobent ie ney 


All the above is for 1883, except the rates, which are for 1885. The earnings and 
rates given are for the national aggregates, and not merely for the ten roads above. 


160 CHAP. V.—OPERATING EXPENSES—REPAIRS OF CARS. 


TABLE 69, 


ToTaL NuMBER OF LOCOMOTIVES IN DIFFERENT COUNTRIES, NUMBER OF 
TRAIN-MILES WHICH THEY HAVE ACCOMPLISHED, AND THE AVERAGE MILES 
Per Day AND PER YEAR PER LOCOMOTIVE. 


[Abstracted from ‘‘ Railway Problems,’’ by J. S. Jeans, Secretary British Iron and Steel Asso- 
ciation, with some modifications. ] 


| 
| Average Average 
Number Train- M iles Miles 


of : 
Miles. Per Loco- Per Loco- 
Locomo- I = 1,000. 


tives. 


CounrTRIES. 
motive 
Per Day. 


motive 
| Per Annum. 


United States.. 
United Kingdom.. 
Germany.. : 


Austria 


Belgium.......... 


Italy 


Luxembourg...... 
Norway.......... 
Netherlands 
Roumania.... 
Russia....... 


23,823 
14,827 
II,330 
3,671 
1,790 
8,088 
1,630 
34 

III 
519 
2II 
5,844 
98 

595 
1,730 


538,011 
272,803 


134.489 | 
47,144 | 


23,870 
135,860 
24,642 
433 
1,557 
11.435 


2,207 | 


61,940 
1,177 
7,674 


22.583 
18,395 
11,870 
12,842 
13,335 
16,798 
15,118 
12,735 
I.4,027 
22,033 
10,460 
10.599 
12,010 
12,897 
19,606 


62 


33.919 | 





The above statistics are for 1883 for the United States and Great Britain, and for 1882 
for the other countries. Some American roads (see Fig. 4) run up to an average for large 
numbers of engines of 100 miles per day. 


REPAIRS OF CARS can be estimated with most correctness per 
car-mile, and not per train-mile. They may be roughly placed, with a 
very fair degree of correctness, at 4 cent per freight car-mile and 14 
cents per passenger car-mile, on the larger roads. On small roads 4 cent 
per car-mile for freight-car repairs is more nearly correct. Figures indi- 
cating much less than this require allowances. This, however, as in the 
case of engine repairs, includes only labor and material directly applied 
to the cars themselves, and there is a considerable amount of incidental 
expenditure, which is really a part of the actual cost of maintaining the 
cars, but which is yet, for very proper reasons, already stated, not gen- 
erally included in the reported cost of car repairs. 

Such general and incidental expenses amount to from 10 to 25 per 
cent of the total cost of car repairs proper. 
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TABLE 70, 


AVERAGE CosT OF CAR REPAIRS ON WESTERN & ATLANTIC RAILROAD FOR 
DIFFERENT KINDS OF CARS. 


Cost Per Car Per Year. 


















































Passenger. | Local Box. Stock. Sean Line. 
Running gear....... $64.80 $6.78 $7.46 $6.76 $19.09 
Interior fittings...... OS2AG stent f “gewdoe. cll <pewaren.. SL) Yeravceee 
Miscellan’s material.. 41.75 12.10 8.50 6.50 13.49 
Total material.....| $130.00 $18.88 $15.96 $13.26 $32.58 
LADOE wastes aces eees 1II.50 Il.12 9-35 4.48 10.62 
TOA ieee cates $241.50 $30.00 $25.31 $17.74 $43.20 
Miles per car........ 36,480 7,780 5,601 5,420 10,043 
No. of cars in use.... 138 194 40 489 648 


Cost Per Car-Mile. 























cts. cts. cts. cts. cts. 
Running gear...... ea .178 .087 .133 .125 -191 
Interior fittings...... 1068 |) wie Ul cameo vp Gade ees aig daalend 
Miscellan’s material. . ~1I4 ~155 .152 .120 .135 
Total material..... -356 . 243 .285 .245 . 326 
Labor wssece ves eer . 306 -143 .167 .083 .106 
LOLA) cawscaesice ts .662 . 386 ~452 .328 -432 


The above includes, whether by chance or otherwise, no charges whatever for seats or 
upholstery of passenger cars. Otherwise it includes all work done in the car department 
for maintenance of cars, both repairs and renewals. The cost per passenger car is very 
low. 


Tables 70, 71, 72, 73 were computed from data given in a very careful paper 
on car mileage and repairs by E. C. Spalding, Car Accountant W. & A.R.R., 
and afford about the most trustworthy data on the details of car repairs which is 
extant. Such information is very difficult to obtain, and even this affords no 
means of distributing expenses to different parts of the car body. Making a 
proper allowance for labor, it will be seen that son.ewhat over 4o per cent of 
car repairs arises from running-gear maintenance, and nearly 75 per cent from 
truck repairs. By far the larger part of the remainder is for draw-gear re- 
pairs. Other repairs of body are a very small expense. 

These statistics give the true average cost of car repairs for a stock which 

TI 
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is being neither increased nor decreased. They are almost the only records of 
the kind which have been published. 

One very notable fact in Table 70 is that, contrary to what might be 
expected, the cars which make the largest mileage per year cost the most per 
mile for maintenance. The chief reason for this is, probably, that they are 
Maintained up to a higher standard; but as the cars in local service are (1) sub- 
jected to more banging and more frequent use of brakes, and (2) make a smaller 
mileage per year, so that the rotting and other effects of time and age are 
divided up among a smaller number of miles, we should expect to see a some- 
, what higher cost per mile run for such cars. On the contrary, itis smaller, both 
for running gear only and for the aggregate of all items. 

Table 74 gives the cost of car repairs on the Lake Shore & Michigan Southern 
Railway for repairs proper and renewals separately. In former years the cost 
of Lake Shore car repairs was much higher than that shown; $50 per year is 
perhaps a fair permanent average at present prices. The reason why no dis- 
tinction is even attempted between renewals and repairs in either locomotive or 
car maintenance is clear from the note to the table. 


TABLE 71. 


Cost oF FREIGHT-CAR REPAIRS PER MILE Run By ITEMS FOR CARS OF 
VARIOUS AGES—-WESTERN & ATLANTIC RAILROAD. 














Box Cars. | Coat Cars, 
ITEMS. ’ rae 
avge 1to5 | 6to 10 {11 to 16 ge ds 1tos5 | 6to xo |rz to 16 
Cars, | Years. | years. | years. || Goo, | years. | years. | years. 
Axles........ ei cmipenes. 035 .022 .042 .0§t || .031 .0r6 045 034 
Brasses........ Sipeeeetel OL .081 .1I2 1123 | .073 .042 .099 .083 
Wheels..........ccecee0- 073 .052 .077 110 |! .063 .032 .ogr .O71 
Running gear......... «209 6155 231 284 | 167 .0gO 235 .188 
Cast-iron........seeceeee| .030 .020 .030 .050 .032 .O21 .O31 043 
Wrought-iron........... -054 .036 .066 .074 .070 .028 .100 .086 
Lumber........... cecvee| 082 .O17 .073 090 .065 .©07 .116 .o81 
SPHINRSs wkdivs aseececee 021 .022 .020 .022 O11 OIL .006 O14 
BOS isi csnessseveececss| <O9e .O17 | .022 .033 .016 016 .018 .016 
Palnboies 564 tewseds veces] 609 .002 .016 -OIL err sca weas eee 
LADOP oink 28 sacciss ete .135 .O75 -154 .227 141 .046 -220 «170 
Nails, chains, and metal- 
lic sundries. .......... .O12 .007 .018 .013 ,004 002 .005 .006 
544 351 -630 804 506 . 221 731 -604 


a eS | |S + eS | ane ee | | GAA | es | SRE 


Av, miles run per year..| 9,238 | 11.767 8,904 | 6,996 4,970 5541 45336 5,091 











Av. total cost per year..| $50.35 | $39.82 | $56.10 | $56.26 || $25.24 | $x2.25 | $31.67 | $30.72 
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TABLE 72, 


Cost oF NEw Box Car IN DETAIL, 1883. 


[Deduced from data given in a paper by E. C. Spalding, Car Accountant, Western & Atlantic 























Railroad. ] 
MATERIAL. LaBoR, Total. Per Cent. 

Lumber.... .. .3,987 ft.| $79.74 
Wrought-iron. ..704 lbs. 35.20 
Cast-iron... .... 606 °° | 18.18 20 days carpenter.; $45.00 $183.33 36.1 
Nails, etc.......0.ecc0s 5.21 
Draw-springs. ..46 lbs. Bald NV ioee. Bea caswice: Seas e see teseuece 4.14 0.8 
Tit. FOO! eerste ie S20 12.60 {4 daystinner....... 4.00 16.60 3-3 
Painting.............06- 3-28 |1}@ Gays painter..... 3.00 6.28 1.2 

Total body........... OrSS.38°  colnusen caress cea sen $52.00 $210. 35 41.4 

P. c. of total cost..... Shoe. Movegyabe estxcse seus 10.2 41.4 

TRUCK. 

Wheels........ 4,200 Ibs. 
Axles Three aoe - 1,400 66 $160.00 eeesee@ @eseeeeanereaeee @®-@eseeeeeore $x60.00 3i-5 
Brasses... ... 64 * £4508: Vaiswas gh ceredubnediera ats tiaeewes 14.08 2.8 
Springs....... 184 ‘ 36.50. | sowcsdewencsxs sis aac Late eakeamues s 16.56 3-3 
Lumber.......... 487 ft 9-74 
Wrought-iron.1,000 lbs. 50.00 Carpenter ...... $5.65 104.57 20.7 
Cast-iron...... 1,306 “ 39.18 
Painting..... ........6. -79 |Painter....... sess. 50 1.29 “a 

Total truck.... ...... 9200555" Tine casteten eneclnes $6.15 $296.50 58.6 

Eee eee sate ee 
Total car............- 448 290= Ves edesencticakiad sees $58.15 $506 85 100.0 
PEF CONG. Zoi cawedss S88" As iewwia ed eeitads ees II.5 100.00 


The weight of metal ina standard New York Central 40,000-lb. box-car is given as 


follows : 

Wrought-iron in car body ....... 2,552 Ibs. 
Cast-iron in “ ehbtels 797“ 
Steel in Re ae tog * 
Malleableironin “ ........ 1344 ‘° 


Wr’t-iron in trucks, includ’g axles, 3,144 


Cast-iron in trucks, includ’gwheels, 5,366 Ibs. 


Malleable iron in trucks......... 
Journal-bearings...............+5 
Wheels, each.... 20.622. ceeeese 
Axles (M. C. B. Standard)........ 


48 “ 


THE TOTAL COST PER TRAIN-MILE of passenger-car repairs and freight- 
Car repairs is very nearly the same in the aggregate, as may be seen from 
Tables 75-80, although the proportion of the constituent elements differs 


considerably. (See par. 150.) 
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TABLE 73, 


AVERAGE Cost IN DETAIL OF KEEPING IN REPAIR TRUCKS AND BODIES 
SEPARATELY. OF Box CARs. 


Age of cars three years. Built at cost of $515.00 each. (Compare Table 87.) 


a’ KUCKDS, DULY, 














Original Cost, $315. Original Cost, $200. 
Cost Per | Per Cent Cost Per | Per Cent 
IreMs. Vear. of Total. IreMs, Year. of Total. 
7 | eee rere $3.04 6.3 | Gaboris cs inp saesecax $5.45 11.3 
Brasses .........0... 12.44 25.8  ‘|Cast-irom......csseee- 1.33 2.6 
Wheels........ er 6.06 12.6 '|Wrought-iron........ 1.40 2.9 
WBOMSi ios-cowe a cwd-enes X.11 2.3 
R i ome peeeos . . ‘| 
nooner $21.54 ane coe eer ee 1.70 3-5 
SPrings...cesseccoess $4.97 10.3 Springs... ..... Ss artee 1.26 2.6 
Labor ....... cesses 2.72 5.6  |Chains, nails, nuts, 
Cast-iron....... ee 2.66 5.5 || paint, screws, sol- 
Wrought-iron...... as 2.10 4:4 G6r, tis ssacacis 1.19 2.6 
BOS pisawde .nie.aeen 67 
Lumber... ... 0... II 
Nuts............ are 02 Bet 
Painlsginieeeseeyeves 02 | 
Total sccsci cessed $34.81 Te ee | eon oe ee eee $13.44 27.8 
Total cost per car...... ais pace Wiehe Sa Sia wane a Balaton ae hs aie ou ee as $48.25 100.0 


The expenditures for wheels are extremely low in all the Western & Atlantic records. 
Many roads show as high as 4o per cent of car repairs expended in wheels alone, 


144. The established mileage rate for interchange of traffic is } cent 
per car-mile, this rate having been attained by a gradual drop from 
3 cents to 2 cents, to 14 cent, to I cent, and at last to the present rate, 
# cent, and including (or being intended to include) a certain profit on 
the use of the cars sufficient to take away all inducement for keeping 
foreign cars in home service, if not to place a certain penalty on such 
use. It is probable that, as an average of several years, the price stated 
is sufficient to do this, especially as in addition to this sum the road 
using foreign cars is required to make good, at its own expense, any 
deterioration which parts of the car other than the wheels and axl7s may 
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suffer while on its lines. Nevertheless, whenever business is brisk and 
cars are scarce, which may be one half to two thirds of the time, the price 
fixed is not sufficient to cause cars to be sent home, and earnest efforts 
are now making to bring about a change. 

145. This effort is more particularly directed to the fixing of some per-diem 
rate, to cure the great present evil, that when cars are kept on hand, on a side- 
track, instead of being sent home, sometimes for weeks, the offending road loses 
nothing, since it pays nothing for the car except when it is in motion. The 
most favored plan is a change to a mixed per-diem and mileage rate, approxi- 
mating to 25 cents per day-+ 4 cent per mile. If the car were kept faithfully in 
service, there would probably be no dispute that # cent per car-mile is sufficient 
to cover (I) maintenance and renewal charges, (2) interest on the value of the 
car, and (3) a fair business and punitory profit in addition. 


TABLE 74, 


Cost OF FREIGHT-CAR REPAIRS PER CAR PER YEAR, ON LAKE SHORE & 
MICHIGAN SOUTHERN RAILWAY, FOR SIX YEARS. 


ease mileage of cars per ven about 500 miles.) 


ee enna et ee ae aerate come 








Cost Car Per YEAR. No. oF Cars 


—_—e 












































| 
YEAR. New cars built! : i Built new 
Repairs only. for acct. Total repairs | Total inuse.| for 
“ repairs.” and ren’ls. | renewals. 
ai ices nsStelaaep Ss 
I8B80......e00+--+] $47.80 $4.00 $51.80 | 12,107 107 
1883 cass iB diab xs 43.46 2.74 46.20 14,663 66 
TOS 2h ic cad owes 38.90 1.59 40.49 |! 16.796 58 
TOSS catewntauese 30.64 5.56 36.20 | 16.649 197 
POG 604 vaweaae es 21.24 3.17 24.41 | 16,355 108 
TB S6 62a. Gai Macues 35.30 1.05 36.35 | 16,629 38 
Total, Siig $217.34 $18.11 S235 (AS liete hua ees 574 
Ay. per year.. 36.22 3.02 39.24 15,520 95.7 





For the ten years 1870-70 preceding this table, the Lake Shore built in all 2,233 cars 
entirely new on renewal account, making the total number rebuilt entirely new in sixteen 
years, 2,807. The stock of cars, beginning with 6,077 in 1870, was increased to 10,185 in 
1874, and then remained practically stationary until the middle of 1879, when the increase 
began to the figures above. Except that a large majority of cars are rebuilt piecemeal, 
and maintain a kind of continuous existence, at least 10,000 cars should have been rebuilt 
during this period instead of 2,807. It is probable that most of the latter were broken 
up entirely, chiefly because they had become of too antiquated design to be serviceable. 
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146. The repairs which the road using foreign cars has to pay for in addi- 
tion to paying # cent per mile are not of great importance, and are determined 
in this wise: At every junction point there is an inspector, usually a joint in- 
spector, who admits cars on to the road only when ‘‘in good running order,” as 
determined by minute specifications revised yearly by the Master Car-Builders’ 
Association. Once on the road it must be passed off as fulfilling all the same 
specified conditions, or be sent to the shop for repairs. Failures of the wheels or 
axles are assumed to be (in default of evidence to the contrary) from the nor- 
mal wear paid for by the $ cent per mile. Other failures, broken draw-timber 
castings, sills, doors, roofs, trucks, etc., are assumed to result from bad usage, 
and are made good in addition to the mileage payments. In this way a road 
may often have to pay for repairs due to gradual deterioration, for which it is 
not at fault; but the average is about fair: and since no general repairs are 
made, but the car is simply patched up so as to barely pass inspection, it does 
not amount to a very heavy addition to the established mileage rate. 

147. The apparent cost of car repairs, to an even greater extent than 
the cost of enginé repairs, has been and will continue to be far smaller 
than it really is because of the constant additions of new stock, made 
necessary by the rapid growth of trafic. As the repairs on new Cars are 
small for many years, if the stock of cars be doubling every four or five 
years, as has been the case in the United States for the past twenty years, 
the apparent cost of repairs cannot but be greatly affected. Table 74 
shows how great an effect this cause may have, in many cases. Any 
figures seeming to be much below those here given will be apt to be 
largely affected by this cause, or by the one above alluded to—omission 
of general and incidental shop expenses. 

148. We are less concerned, however, as in the case of engine repairs, 
with the total cost of car repairs than with its origin and subdivisions; 
as in that way only can we properly determine what effect differences of 
grade and line, or other specific causes, will have upon the cost of this 
item. Few railways keep, and none publish, any detailed record of the 
cost of the various items which make up the cnormous aggregate of 
“repairs of cars,” that being the only one which appears in the reports, 
or, as a rule, on the books, It is therefore difficult to determine pre- 
cisely the ratio of the various items to each other. Nevertheless, from 
the information, given in Tables 70 to. 73 and other data (compare 
especially Table 87) we may conclude that the actual cost of repairs and 
renewals of freight cars is divided very nearly as follows: 
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Wheels, . 4 8 «Ge & 4 wo ale S 4 ee go°per cent, 
Axles, brasses, and axle-boxes,. . . . . «+ - 30 “ 
Springs, . . . <a ee Se a hy AS ee 1, I <TC “ 
Truck frame and fittings, ie er 


OA. ox 24-5. Se a ee 


Brakes, soe: ok. ae cA sks. oe he Sa i de cs Ss 35 a 
Draw-bars, 6 e ° ° e e e e ° e ° e e ° I Oo ” 
Sills and arachments: oO th lk, ee. He we we eS ss 
Car body, painting,etc, . . 2... 2. 6 2. ee 5 “ 

Total, e e e e e e e e e e 2 : e 100 7 


149. Passenger-car repairs are, for wheels, axles, and brasses, but 
slightly more than for a freight car per mile. Exact information as to 
the comparative mileage of passenger and freight wheels is difficult to 
obtain, owing to the fact that as soon as wheels show any noticeable de- 
fect, which yet does not make them unsafe, they are withdrawn from pas- 
senger service and put under freight cars, often making a large mileage 
before being finally scrapped. The general tendency of the available 
evidence is that there is but little difference, and that difference in favor 
of passenger cars, the effect of the higher speed being counterbalanced 
by Jess injurious brakes and better springs. The extra cost of repairs and 
renewals of passenger cars is mainly in its decorations, better painting, 
and interior fittings; and bearing in mind that passenger cars are not 
exposed to anything like the rough service, blows, and shocks which 
come upon freight cars, we may say, without any error of moment, that 
the average cost per passenger car-mile is about as follows: 


Frt. Car. Pass. Car, 


Cts. Per Mile. 

Running gear, draw-bars, etc., . 2. 6 « © © - 03 0.5 
Sills, frames, etc., . . go uh ee, er Od: ey Ye exe - HOE 0.2 
Painting and varnishing'c car body, . 2. 6 « « + «em 0.2 
Interior fittings and upholstery, . . « 6 6 © 6 0.5 
TOtals. ci se. ee Sy SS 45s. OS: Re ee ES a es TOA 1.4 


150. In other words, the cost of maintaining a passenger car for those 
items or parts of items which are affected by differences of distance, cur- 
vature, and gradients is not so much greater than for freight cars, but 
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that it is noticeably smaller per passenger train-mile, but the TOTAL cost 
of repairs per train-mile is about the same. (See note foot of page 163.) 

151. The average mileage of freight cars per year, taking the whole 
equipment of a road together, ranges from 11,000 to 15,000 miles, some- 
times even higher, but very frequently considerably less. On short roads 
with heavy local business it is often smaller than this, averaging 10,000 
miles per year, or even less. The tendency in recent years has been to 
decrease. The mileage made by different cars, however, varies enor- 
mously : “line” cars, so called, belonging to the independent or semi- 
independent organizations, which now conduct a very large proportion 
of the through-freight business passing over several lines, make the 
greatest mileage, as is but natural; both because they are exclusively 
used in long-trip through-business and because they are most sharply 
looked after. The general average of all classes of cars (see also Table 
70) is about as follows: 


Miles Per Day. Miles Per Year. 
Coal and flat cars, . .. . . I5to 20 5,000 to 7,500 
BOX Cats). a cel 4h a wo ee, 2HLO: GO 9,000 tO 15,000 
“Line” cars, . . .. =. . . 7OtO 100 25,000 to 35,000 
Average, . . 2. »« « « 35tO 45 12,000 to 16,500 


The average mileage of passenger cars ranges from 40,000 to 60,000 
miles per year, these being about the two extremes. Through coaches, 
sleeping-cars, etc., run much higher than this—up to, in some cases, 
150,000 miles, averaging about 100,000, 

152. TRAIN WAGES, the sole remaining considerable item affected by 
line and grades, are less difficult than the preceding to state with correct- 
ness. The following are a close approximation to the rates which now 
prevail in this country for average runs of a hundred miles. In 1870-74 
they were naturally higher than this, say 25 per cent, and higher yet in 
the preceding decade. In 1875-78 they were about to per cent lower. 
They vary considerably in different parts of the country, but less than 
any other item of train expenses : 


Freight. Passenger. 
Engineman,. . . . . $3.50 to $3.75 $3.50 to $4.00 
Firemen, . . . . . . 1.75 to 2.00 1.75 to 2.00 
Conductor, . . . . . 2.75 to 3.00 3.75 to 5.00 
Brakeman (each, $1.75), 3.50 to 5.25 3.50 to 3.50 
Baggage-men, hes a es 2.00 tO 3.00 














$11.50 to $14.00 $14.50 to $16.50 
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153. The system by which train wages are fixed varies materially. It 
is sometimes strictly by the month or day, especially in passenger ser- 
vice—a certain run being called a day’s work, independent of the time 
actually employed. These runs may vary anywhere from 75 to I1o or 
120 miles; but if it constitutes de facto a day’s work, it is rated a day, 
independent both of time and distance run. 

This system was formerly universal, and is still very common for pas- 
senger service; but with increase of traffic, and especially with the con- 
solidation of lines into great systems, with runs of widely varying length, 
the practice is coming more and more into vogue of paying strictly ac- 
cording to mileage, in the manner specified in par. 191. The chances 
are that the tendency to pay in close accordance with mileage will be- 
come stronger and stronger with the great organizations, especially in 
freight service, while the former plan will always prevail with the smaller 
independent lines, and even on many of the larger lines for passenger 
service. 

154. A compromise plan, intermediate between these two extremes, 
is at present more usual than any other. The runs over various divisions 
are graduated as 1 day, 1} day, 145, day, sometimes, though rarely, } day, 
etc., etc., so as to have a close correspondence with the real distance, but 
not to be in exact ratio thereto; other circumstances, such as number of 
stops, etc., being often taken into account. This appears to be not only 
fairer than an exact milcage basis, but more acceptable toemployés. The 
present svstem of handling traffic, by which the freight crews not only 
know no distinction of night or day or week-day and Sunday, but do not 
even recognize the dav of twentv-four hours, tends to facilitate this basis 
of payment; the crews being “on” or “off” at intervals determined by 
the pressure of traffic, and not at all by the number of hours in the day 
or days in the week. In passenger service, or wherever the freight ser- 
vice is tolerably regular in its character, the deference paid to an exact 
mileage basis is much less marked. (See also par. 191.) 

155. The tendency is strong to increase the length both of locomotive 
runs and of divisions. Locomotive runs were formerly from 80 to Ioo 
miles. At present they range by preference from 120 to 150 miles, the 
gradients being often, of course, a controlling condition. The prevailing 
tendency is well illustrated by the locomotive divisions on the Canada 
Pacific, of which there are 19 on the 2445 miles between Montreal and 
the Pacific, an average run per locomotive of 1283 miles. The shortest 
and longest runs are: (See page 178.) 
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6 (112, 113, 114, 116, and two of 118 miles) under 120 miles. 

4 (120, 121, 125, and 126 miles) between 120 and 130 miles. 

6 (130, 131, 133, 133, 134, 134 miles) between 130 and 140 miles. 
I (145 miles) between 140 and 150 miles. 

2 (150, 152 miles) over 150 miles. 


Thus the minimum is 112 and the maximum 152 miles. This practice 
tends strongly to economy. 

156. GENERAL AND STATION EXPENSES are but slightly affected by 
any probable variations in the line and grades, so that it is unnecessary 
to consider them in detail, although, for many questions connected with 
the operations of railways, such analysis is highly important. They 
amount altogether to about thirty per cent of the total operating ex- 
penses, ranging from twenty to forty per cent in extreme Cases. 

157, In Tables 75, 76, 77, 78 are given various details as to expendi- 
tures for the railways of the entire United States and the several interior 
groups thereof, for the four great trunk lines, for four minor trunk lines, 
and for the six leading Chicago lines. These details are all computed 
from the census statistics of 1880, which were the first which gave an 
available source for obtaining these statistics,on an approximately sim- 


TABLE 79, 


OPERATING EXPENSES OF Britiso RAILWAYS, 1884-85. 


Cents per | Per Cent. 
Train-mile. 


Maintenance of way........--+-.----| 11.32 
Locomotive power 

Rolling stock..........+. nee eaacee 6.05 
Traffic expenses 

General charges 


& noe 
MU sO O00 


foaaea HOM ODS Lp 


Rates and taxes 
Government duty........ 
Compensation: 

Personal injuries..... 

Damage to goods 
Legal and parliamentary EAPSRSES 
Miscellaneous 


MOO 


Totals....... Sian linen ee Ma ahiae tories cae 





No material change in the percentages of these various expenses has taken place since 
1870, but the cost per train-mile has fallen from an average of 77 cents to 62.6, 
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TABLE 80, 


APPROXIMATE ESTIMATE OF THE DETAILS OF OPERATING EXPENSES FOR AN 
AVERAGE AMERICAN ROAD. 


[Liable to considerable variations in individual instances, especially when the traffic is 
very great or very small, but to much less extensive variations than might be imagined, 
even in extreme cases. The average total cost per revenue train-mile is still not very 
much below $1.00, and by taking it at that even figure the following become either 
percentages or cents per train-mile)s WHICH WE SHALL HEREAFTER ASSUME THEM 
TO BE.] , 


[From 1888, inclusive, the Fuel.........7.6 p. c 
reports of the Interstate Wat ca 
Commerce Commission give Road ater. ....+.0.4 
percentages of the main base Oil and 
items of operating ae ENGINES, Sabah waste.....0.8 ‘ 
for all single railways. 18.0 p. c. 14.4 p.c. Repairs— en- 


gines......5.6 ‘§ 


Switching engines.........3.6p.¢. 


TRAIN EXPENSES. Switching engine wages....1.6 ‘' 
47.0 p.c. TRAIN 
WAGES AND Train . , 
SUPPLIES. wages and eae Ladies i 
BELO Dees oe Car supplies.o.5 ‘‘ 
Cars Repairs and renewals.. ...10.0 p. c. 
io-0 Bue Mileage (a practical equiv- 
ie alent for repairs)....... 2.0 ‘ 
TRACK 
BETWEEN Renewals of rails..........2.0p.c. 
STATIONS. Adjusting track...........6.0 ‘ 
8.0 p.c. 
MAINTENANCE OF WAY. ROAD-BED. Renewing ties........ .1e 3.0 D.C 
23-0 p. Cc. 7.0 p.c. Earthwork, .ballasting, etc..4.0 ‘ 
Vigne ane Switches, frogs, and sid- 
Ce RUCTURES INDS <caes.s coca Walewearl2 5 5 De Cs 
3 ‘ Bridges and masonry......3.5 “ 
OO p.c. 66 


Station and other buildings.2.0 





TOTAL ‘‘ LINE” OR TRANSPORTATION EXPENSES..... ccceececeeeee+70,0 P 
STATION, TERMINAL, AND GENERAL EXPENSES AND TAXES..........30.0 ‘“ 





TOTAL OPERATING EXPENSES......-0cccceccccercecccecseceses+100.0 Pp. C. 


See Table 81 for similar estimate from former edition. 
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ilar basis of distribution of expenses. Many minor errors plainly oc- 
curred in making over the accounts according to the census form; but 
the result is more likely to afford a uniform basis of comparison than 
any individual attempts to do the same thing with later statistics. 

In Table 78 are likewise repeated the final results of a large table, 
which the writer computed for his former edition, from the accounts of 
seventeen different roads, each averaged for from three to ten years. It 
will be seen that the correspondence between these various statistics is 
singularly close—quite enough so to afford a pretty accurate basis for 
estimating the expenses of any road. In Table 79 are given some corre- 
sponding statistics for English railways. 


158. Summarizing the ground gone over, we may estimate 
the operating expenses of a railway in the North Central States, 
laid throughout with steel, and of good average character, about 
as in Table 80, on the previous page. With less accuracy this 
table will apply to railways in any part of the United States, the 
principal cause of variation being volume of traffic. 

This estimate, however, is merely an average, as should al- 
ways be remembered, to be corrected in each individual case ac- 
cording to local circumstances. It has been endeavored in this 
chapter to furnish a guide for such corrections, as far as possible, 
but nothing will fully take the place of intelligent examination 


TABLE 81. 


CLASSIFICATION OF OPERATING EXPENSES ADOPTED IN THE FORMER EDITION 
OF THIS TREATISE. 





; WUC) cicucarewestssdeate tues io p.c. 
Engines ......... .. 21 p.c. 4 Oil, waste, etc................ ri 
TRAIN EXpEnsgESs. PRODAINS 25) 40s oawtoas Gunes: 9 
43 P.c. CAFS istsdciscasesas 10 Repairs. inspection; a 10 
: ‘“ ngineman and firemen.. ... 6 
Train wages........ ms ' Conductor and brakemen.... 6 
13 { Renewal of rails............. 7 
: Adjusting track, etc.......... 6 
«  § Renewal of ties ............. 


7 


MAINTENANCE OF Way. : 
b nuad-bed ........ : ) Earthwork, ballast, etc... ... 


27 p.c. : ae 4 
Switches, frogs, and sidings.. 3 

Yards and structures 7 “ Bridges and bridge masonry. 2.5 

Station and other buildings... 1.5 
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of the facts on neighboring roads. This table gives merely a 
rude average for use in the remainder of this volume for com- 
puting examples. 


TABLE 82, 


PERCENTAGE OF TOTAL REVENUE-MILEAGE (ASSUMED AS I00.) OF REVENUE- 
PASSENGER TRAINS, REVENUE FREIGHT TRAINS, ‘‘ SWITCHING TRAINS,” AND 
‘‘OTHER” (MOSTLY WORK) TRAINS IN THE UNITED STATES AND EACH 
GROUP OF STATES. 


{Computed from the Statistics of the Census of 1880. For Census Groups see Table 75.] 























iii REVENUE TRAIN-MILE- OTHER MILEAGE. 
iles : 
Chose ne See Oper: AGE, (Per Cent of Rev. Miles.) 
aiee Pas- [io Switch- 
senger. Freig’t.| Total. ing. Other. | Total. 
New England...........-.....- 5,887 51.8 48.2 100.0 12.6 3.5 16.1 
Middle, Ind., and Mich......... 28,693 35-6 64.4 100.0 16.5 4-5 2r.0 
SOUtIhERN: 2x sc%s ccpeneed obese: 14,243 34.3 65.7 100.0 7.2 5.6 12.8 
Ill., Ia., Wis., Mo., Minn....... 25,038 31.2 68.8 100.0 16.1 5.9 22.0 
Liaiy Arkes nde. Ti castes terevdes 877 16.9 83.1 100.0 4.4 1.9 6.3 
Far West and Pacific........... 13,044 34.8 65.2 100.0 10.8 9.0 19.8 
United States................ 87,782 35-5 64.5 100.0 14.4 5.1 19.5 


It is quite certain from the statistics that the actual proportion of switching mileage 
is larger than the above, both because fully one third of the roads do not report switching 
at all, and because many include switching with train-mileage. The per cent of switching 
to revenue-mileaye of a few single roads runs as follows : 


EASTERN, iPer Cent. MIDDLE. Per Cent. 


Boston & Alban Allegheny Valley 
Boston & Lowel : Atl. & Gt, Western 
Cent. Vermont : Balt. & Ohio 


NU 


é ; Cl., Col., C. & Indianapolis 
Fitchburg : Ci. & Pittsburg 
Maine Central : Col., Ch. & Ind. Central.... 
Nashua & Lowell ; Del., Lack. & Western .... 
Old Colon : : N. Y., L. Erie & W 
Prov. & : N. Y. Central & H. 


a uw Sb 
Wh Hw UI Yo 


KAAOKIIU HON 


w 





The two roads given in italics above are among those which show an extraordinarily 
low cost per train-mile. The main cause therefor is clearly indicated in the above figures. 
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In Table 80 one fifth of the total cost of motive-power has been 
allotted to switching-engines. In most cases there is a larger 
proportion than this, independent of the switching done by reg- 
ular trains i” transitu, as is partly indicated by the following 
Table 82. 

In Table 81 is given the table corresponding to Table 80, 
which was used in the former edition of this treatise as the as- 
sumed average distribution of expenses for computing examples. 


PART Il. 


THE MINOR DETAILS OF ALIGNMENT. 


‘*Despise not small things, for therefrom comes sorrow and disap- 
pointment. Yet remember that they are small, and fix your aims and 
your thoughts chiefly on the great ends of life."—-HORACE MANN, 


PART II. 
THE MINOR DETAILS OF ALIGNMENT. 


CHAPTER VI. 


THE NATURE AND RELATIVE IMPORTANCE OF THE MINOR DETAILS 
OF ALIGNMENT. 


159. THE three details of alignment which are properly to be 
classed as minor details are the following: 

1, DIsTANCE, or length of line. 

2. CURVATURE, not sharp or so ill-placed as to limit the length 
or necessary speed of trains, but only to increase the expense of 
running trains. 

3. RIsE AND FALt, or elevations overcome by the engine on 
gradients not exceeding in resistance the maximum of the road, 
and hence not limiting the length of the train. 

160. These are termed, collectively, the mINoR details, for the 
reason that their influence is comparatively trifling upon the 
future of the property in comparison with two other details of 
overwhelming importance, viz.: 

1. THE AMOUNT OF TRAFFIC which the line has been or may be 
adapted to secure (often very largely and even ruinously affected 
by the location, for reasons discussed in Chapter IIL, the fol- 
lowing Chapter VII, and Chapter XXI.), and 

2. THE RULING GRADIENTS or other causes, whatever they may 
be, which limit the weight and length of trains, and so play the 
chief part in fixing the cost of handling the traffic. These causes 
are considered in Part III. of this volume, under the general 
head of “ Limiting Gradients and Curvature.” 

To characterize three such details as distance, curvature, and 
rise and fall as minor details, either separately or collectively, 
does some violence to popular impressions, which exist even 
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among engineers. It will therefore be well that we should first 
see, by a ‘“bird’s-eye view” of the subject, free from all detail, 
why the designation is a proper one, nevertheless. 

161. The ideal line for a railway between any two points is 
popularly felt to be a right line between the two termini. This 
may even be found stated as an axiom in some engineering works, 
and in a strictly engineering sense it is true. If it were true in 
every sense, it should follow that, in proportion as a line deviates 
therefrom, it is bad; and since the three details classified as 
‘minor’ include every possible deviation therefrom in either of 
the three dimensions of space,—curvature representing lateral 
deviations; rise and fall, vertical deviations; and distance, lon- 
gitudinal deviations,—the three together, far from being MINOR 
details, seem naturally to represent or include all the conditions 
which make a line good or bad. This view is so far plausible, 
that it is asserted or implied to be the true one, not only in com- 
mon talk, but in technical discussions or writings. ‘A short, 
Straight line was obtained, with few curves or high elevations,” 
will pass very generally as a description of what must be an ex- 
cellent line. 

Yet, as a matter of fact, this view is wholly erroneous—so 
gravely erroneous that the excellence or badness of the line in 
all the minor details put together, within wide limits, has com- 
paratively a very slight influence on its valjue as an investment 
or on its usefulness to the public. 

162. We shall see why this is true of each detail separately, as 
we come to consider each in detail. To see why it is true of all 
three put together, let us take the case of two railways be- 
tween the same points—one a little shorter, a little less crooked, 
and with a little less up and down in its gradients; but suppose 
them both to have cost the same money, to have the same tribu- 
tary population, to be able to haul the same trains with the same 
engines, and to make the same time between termini, These 
conditions obtain in many instances, and may conceivably in all. 
Nay, we might even extend our parallel, and assume that there 
are considerable differences in one or the other of the minor 
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details between the two lines, but always on the condition that 
they still remain minor details as already defined, in that they 
do not affect the sources of traffic nor the amount of traffic which 
can be handled by one train. 

163. Which of these two lines is the best property? It isa 
matter of the merest chance—a mere question of management, 
or of business shrewdness in effecting connections. The differ- 
ence in the minor details will beyond doubt be of large absolute 
importance, but will have so trivial an effect comparatively that 
it will hardly enter into the question at all. 

164, This results simply from the broad general fact that those 
details affect only the cost per trip of running tratns, and that but 
slightly, while they do not reduce, nor in any manner affect 
(within wide limits), either the work done or the revenue earned 
by each train. It is now abundantly established by experience 
that the effect of those details on the direct cost per trip or per 
mile of running trains is an exceedingly small percentage of the 
aggregate, within the widest limits of deviation which exist in 
practice. As for distance: the additional cost of running a few 
more miles is but a small portion of the average cost, and is 
always counterbalanced by the receipts of some additional 
revenue—often enough to make the advantage greater than the 
disadvantage, and always enough to greatly reduce the disad- 
vantage. As for curvature, and rise and fall: it is now estab- 
lished beyond all question that no considerable difference in the 
aggregate expenses per train-mile on different railways, or on 
different divisions of the same railway, can be detected, which is 
clearly due to differences in the amount of curvature, or rise and 
fall, even when very marked differences in those details exist. 
Tables 75 to 80, as well as Table 83, afford cumulative evidence 
of this fact, which has been commented on at intervals from the 
very beginning of railroad history. One of the earliest records 
of the fact is the following statement of the eminent English 
engineer Mr. Charles B. Vignoles, formerly President of the In- 
stitution of Civil Engineers, as quoted with approval in Demp- 
sey’s “ Practical Railway Engineer” (p. 11). 
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165. “Mr. Vignoles stated in a paper before the British Association 
for the Advancement of Science that he had analyzed railway expenses 
of working, and the average expenses of a train-mile, as deduced trom 
several years’ experience and observation on various railways operating 
under different circumstances and with greatly different gradients. The 
result was that on passenger and light traffic lines the total cost of a train- 


TABLE 83 


AVERAGE Cost PER TRAIN-MILE OF RUNNING ENGINES ON THE SEVERAL 
DIVISIONS (DIFFERING WIDELY IN THE AMOUNT OF CURVATURE AND Risk 
AND FALL) OF THE PENNSYLVANIA AND PHILADELPHIA & Er1E RAILROADS. 


Averaged on the Pennsylvania Railroad for a period of four years (1859-66-70-73), an. 
on the Philadelphia & Erie for three years (1866-70-73). 


[Reproduced from first edition of this Treatise. ] 
PENNSYLVANIA RAILROAD. 


AVERAGE OF PASSENGER 




















PASSENGER ENGINES. FREIGHT ENGINES. AND FREIGHT. 
Divissons. ac omens tl a | 
e- e- | e- 
pairs. Fuel. |Stores| Total pairs. Fuel. |/Stores Total pairs. Fuel. plots Total 
eee | commereene | ee | owes | eee | | eee erecta eeied ee Ena REPRISES aro tenr RIES 
Eastern...... 6.32| 6.08] 1.03! 13.43/| 6.53] 7.78] 1.26) 15.56)| 6.42] 6.93) 1.35] 14.50 
Middle.......] 10.08] 6.33] 1-03} 17.441] 7.67) 7.67] 1.10) 16.44]! 8.87] 7.00! 1.07] 16.94 
Av. Eastern’ | | &2=J| VT T [ [ Gaet ond ee Cane 
and Middle] 8.20} 6.20] 1.03] 15.43{| 7.10! 7.72| 1.18! 16.00 | 7.65 6.96| x.x1| 15.72 
Western ..... 7.97| 6.38] 2.17] 15.52]} 10.54; 8.79} 1.61] 20.94]| 9.25) 7.59} 1-39] 18.23 
Mountain and 
Tyrone ... 3.91| 6.70 -73| 11.341] 9.29! 7.38 -93 17.60] | 6.60) 7.04 -83| 14.47 





Av. Western, 
Mountain 
and Tyrone} 5.94) 6.54 -95| 13-43]} 9.91] 8.09] 1.27] 19.27 





reece | cee | eremrenemememeay | etme nee A omemnanmnansmnmnell anmemmmmaneneeendl Reemmemeanmmacmmenntl Haraneneemeaeamoand 


Av. of entire | 








road....... 7.07} 6.37 -99] 14.43]| 8.50] 7.91] 1.22] 17.63]/] 7.78) 7.14] 1.22] 16.03 
PHILADELPHIA & ERIE RAILROAD. 
AVERAGE OF ALL 
ENGINES. 
Divisions. |- 0 On the Philadelphia & Erie the expenses of en- 


ye Fuel.|Stores|Total | gines are not kept separate for the different classes. 








ee 





The difference in the cost of repairs from that on the 


Eastern..... 10.64) 9-91) 1.19) 21-74] Pennsylvania Railroad is due, as the writer learns, 
Middle...... IZ.I | 9-77} 1-191 22-06) 4, the very different character and condition of en- 
Western .... | 10.49] 9-92] 1.15} 21.56 vies 











Average .. | 10.74, 9-87] 2.18) 21.79 


CH. VI.—RELATIVE IMPORTANCE OF MINOR DETAILS. 189 





mile averaged 35. per mile—2s. 6d. being the least, and 3s. 4d. the great- 
est; and that this average seemed to hold good zrrespective of grades and 
curves [in italics as quoted]. It was not found practicable to distinguish 
the additional expense, if any; but as three fourths of railway expenses 
were quite independent of these causes, such additions must be small.” 
166, The essential truth of this statement has been growing 
better and better established with time to the present day, and 
we shall readily find evidence that it even understates the facts 
when we come to consider the effect of these details in the 
separate items of.railway expenditure. From this it does not 
follow that these details have no important effect on expenses. 
They do have an important effect, which increases by a large 
percentage certain single items of expenses, and is readily traced 
therein. But they always add only a trifling percentage to the 
aggregate expenses, even when very marked differences exist. 
167, And, moreover, the important further fact must be 
remembered that, as respects any one line, there can be at most, 
as we began by assuming (par. 162), only a“‘little” difference in 





Fic. 5. 


the minor details, for the vastest expenditure cannot effect much 
more. No possible expenditure can eliminate curvature alto- 
gether and give a continuous right line 4B, Fig. 5, of any con- 





Fic. 6. 


siderable length, in place of the curved line shown, nor make 
much more reduction in it than is indicated by the dotted line in 
¥. 5; nor can we make more than a small difference in distance 
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eee 





ordinarily, nor have we more than the choice between the grade- 

lines 4 and ¢, Fig. 6 saving a mere fraction of the rise and fall. 

The grade-line 2, taking out all the rise and fall between 4 and 
4, is rarely a financial or physical possibility. 

168. For these reasons, assuming what cannot always be 
assumed, that the engineer has first done well in putting his line 
upon the ground so as to avoid unnecessary distance, curvature, 
and rise and fall (i.e, that which might have been eliminated 
without expense), to eliminate altogether even “ little” differences 
in the minor details will ordinarily involve an immense expense. 
But grant them all to have been eliminated, without expense, 
from the least favored of the two lines which we began by assum- 
ing (par. 162), and let us see with somewhat more detail to what 
extent it will be benefited thereby. (For a more exact estimate 
see Chap. X.) 

It will not reduce the interest charge, even if it do not (as it 
ordinarily must) increase it, and that takes, say, one third of the 
receipts. As respects the remaining two thirds of the receipts, 
which includes what are ordinarily termed “ operating expenses:” 
It will not reduce the number of trains, for the length of trains 
is not affected by them. Consequently, 

It will not reduce train wages and supplies, which are (Table 
80) some 17 per cent of the expenses ; 

It will not reduce station-agent’s wages, nor station labor, 
nor the salaries of the general officers and clerks, nor taxes, nor 
terminal expenses, and these constitute some 30 per cent of the 
expenses ; 

It will somewhat affect repairs of engines and cars, fuel, oil 
and water, and maintenance of way, aggregating some 53 per 
cent of the operating expenses; but 

169. It will not affect that portion of the cost of fuel and 
engine and car repairs which is due to yard and station work, 
stopping and starting, wear of paint and rotting of wood, natural 
running wear over the rest of the possible line, injury to boilers 
from cooling off, care and maintenance of shops (except in an 
indirect and trivial way), etc., etc. These causes together in- 
clude an immense proportion of the total of these items. 
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We have seen (par. 142) that something like 28 per cent of 
the locomotives of New York State are used for yard work only, 
besides which a large proportion of the wear and tear and waste 
of power of engines in regular service comes from yard work 
and stopping and starting. Precisely how much, we will not 
now consider; but it will be plain in a general way that only a 
minute percentage of even the cost of engine and car repairs can 
be saved by improvements of line which do not reduce the num- 
ber of trains required. 

Then as to maintenance of way: All that degeneration which 
comes from the elements, from the decay of ties, from the growth 
of weeds; expenses for maintaining frogs, switches, sidings, 
yards, stations, bridges, culverts, crossings, signals, track-walkers 
(for the most part), track-watchmen, hand-cars, fences, etc., are 
virtually unaffected, or nearly so, by any modifications of line 
(except distance) which are within the power of the engineer to 
effect, as is likewise that portion of the wear of rails, ties, and 
surfacing which would exist on the best possible line, and which 
is on any long line (for none are everywhere unfavorable) by far 
the larger part of it. 

170, There remains, therefore, only a very small fraction of 
about half the operating expenses, or a very small fraction of 
one third of the revenue, which varies directly with the minor 
details of alignment, whereas a full half (1n round figures) of the 
Operating expenses or a full third of the revenue varies directly 
with the number of trains. The smaller loss is still enough to 
justify and require the utmost care of the engineer to avoid it, 
but it is not enough to make it, ordinarily, anything but the 
worst of bad judgment to sacrifice the securing of good limiting 
gradients, or the reaching of more traffic points, to get “a short, 
Straight, and level line,” which may or may not mean a good line, 
for we shall see (Part III.) that, although a tolerably “level” line 
passing over low summits ordinarily means one with low ruling 
sta yet that the two have no very exact relation to each 
Other. 


171. We may further enforce the very important moral of the 
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comparative unimportance of the minor details of alignment by 
what is really a close parallel from ordinary business life : 

Let us assume the case of a large wholesale house which 
sends out its “drummers” to all parts of the country to obtain 
business. Every time it sends one out it has a reasonable cer- 
tainty of selling something and a possibility of selling a good 
deal. Such a house may be compared toa railway corporation, 
which sends out its trains to secure a certain minimum but 
varying maximum of traffic. 

Now in the conduct of such a business there are three 
ends: 

1. To sell all the goods possible. 

2. To dispense with all the miles of travel possible. 

3. To reduce the cost of travel per mile. 

Soin planning a railway there are these three ends, precisely 
analogous to the former in their nature, and as nearly as may be 
in degree : 

1. To sell all the transportation possible. 

2. To dispense with all the train-miles possible. 

3. To reduce the cost of running trains per mile, 

172. Of all the three ends sought in the drumming business, 
the least important—the MINOR DETAIL of the drumming busi- 
ness—is to reduce the direct cost of travelling; the expenditures 
for railway and sleeping-car fares and to hotels. Not that 
they are unimportant, for the firm which was reckless about 
them might readily be ruined ; but they are a MINOR DETAIL, of 
small effect upon the ultimate result, whether they be large or 
small, if the business as a whole be well planned and well con- 
ducted; and the firm which should concentrate its attention 
upon them, giving its thought to selecting routes where the 
travelling expenses per day or per mile were small, to the neglect 
of the more important question of securing more business or 
reducing the amount of travel required, whether its cost per mile 
or per day were large or small, would be justly deemed on the 
road to ruin. 

No doubt many have been so ruined, for the petty end which 
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the dullest mind cannot fail to perceive and comprehend may 
fii, from that fact, an unduly large arc in the mental horizon of 
many. 

173, And so not only some but many railways may be, as 
they have been, ruined as productive properties by the undue 
importance given by engineers to the minor details of align- 
ment: those details which do not add at all to the traffic of the 
line, and which do not reduce at all the number of trains needed 
to handle it, but which simply effect a “picayune ’’ saving in the 
cost per mile run; a saving which is often so slight as to be 
imperceptible, which still more often adds to the interest charge 
more than it saves, and not infrequently, as we shall see, results 
in a negative saving, or absolute loss from the larger expendi- 
ture. 

As a matter of fact, the first and most important end in the 
conduct of the drumming business is ¢o get all the business possible : 
everything else—both the drummer's time and his expendi- 
tures—is subordinate to that, because if the end is not secured 
the means must necessarily be bad. So with a railway corpora- 
tion: the first and most important end, when there is any great 
difference between routes, is to put the line where there will most 
business come to it. 

174, And, finally, the second most important end in the drum- 
ming business is to obtain the most business with the least 
possible aggregate of travel, because avoidable travelling is 
expensive, not only from its direct cost, but from its waste of 
the drummer’s time and possible earnings in more productive 
localities. If in any possible way one drummer can be made to 
do the work of two, or two drummers the work of three, the 

conomy is so great that any probable or possible difference in 
the drummer’s expenses PER MILE will hardly affect the question 
atall. So witha railway corporation: the second most important 
end is to do their business with the least number of trains per 
mike, because making one train do what two did before saves all 
the expense of the extra train, whereas cutting out some curva- 
ture or distance will only save a part of it—and a very small 

13 
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part. Until all has been done which can be done, therefore, to 
reduce the number of trains required, it is hardly worth while to 
give a thought to reducing the expenses per train-mile. After- 
wards it becomes proper and important to reduce the latter also. 
to the extent that is permissible without encroaching on the two 
more important ends; to get the business to carry and to make 
a few trains carry it. 

175, The student can do no more profitable thing to qualify 
himself for the correct conduct of location than to ponder over 
the parallel thus drawn until it is clearly perceived to be essen- 
tially true, not only in substance but in degree; until he clearly 
perceives that the three ends of getting business, of saving need- 
less travel, and of reducing the direct mileage expenditures 
should occupy about an equal proportion of the attention of an 
engineer building a railway and a drummer building up trade. 
Each is important. No one of them can be safely neglected ; 
but each in the order given is far more important than the other. 

Why this is so in railway business appears more in detail in 
the three following chapters, 


CHAPTER VII. 
DISTANCE. 


176. THE effect of a variation in the length of a railway on the 
value of the property we have seen (Chap. III.) to be peculiar in 
this—that, alone among all the details of alignment, it has a 
direct and material effect, not only on expenses, but on the reve- 
nue or receipts, which tends very materially to reduce its finan- 
cial disadvantage. As a contrary view, leading to a feeling that 
any longer distance between termini is an unmitigated mis- 
fortune, and a great one, is common even with engineers and 
practical railroad men, and as this view is as mistaken as it is 
common, and leads to much mistaken action, it will be well, be- 
fore proving affirmatively that this view is an error, to point out 
the nature and source of the error (which is easily enough seen), 
since the presumption is strong that any view which is widely 
held is a true one. 

177. Its origin lies in a series of plausible mon-seguiturs, which 
are, in a few words, these—no one of them being true: 

1. Rates are (usually and whenever possible) fixed at so much 
per mile, Jecause (fallacy 1) it costs so much per mile to transport 
the passenger or freight. Ten per cent more or less distance 
means ten per cent more or less fare, and “ necessarily” (fallacy 
2) ten per cent more or less expense. 

2. But on our particular railway the service rendered is just 
as valuable, if transportation be furnished from the point desired 
fo the point desired, whether the intermediate distance be go 
miles or roo miles, and hence (by a long but unconscious jump 
over a vast hiatus in the reasoning) we shall “ of course” (fallacy 
3) receive the same money for it. Therefore, necessarily, 
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3. All extra distance adds greatly to the cost of the service 
(fallacy 1 and 2); adds nothing to the value of the service (true 
enough with certain limitations); hence adds nothing to revenue 
(fallacy 3), and hence is among the greatest of disadvantages: 
QO. E. D. 

The truth is, not one single item of railway expenditure, large 
or small, not even fuel or wear of wheels, varies in direct ratio 
with distance, or in anything like direct ratio, and more than 
half of them are very slightly if at all affected thereby. On the 
other hand, a very large proportion—on some railways almost the 
whole—of the receipts does vary directly with the distance. 

178, The reason why rates are so generally based more or less 
directly on distance hauled, and on nothing else except necessity, 
is not in the least that it is a primary factor in the cost of the 
service, but simply this: The sale of transportation, like the 
sale of any other commodity, is governed by the one universal 
business law of selling whatever is salable as dearly as possible 
(or at least as dearly as is prudent and wise), regardless of the 
cost of production. The selling price of no marketable com- 
modity, whether transportation or houses or cotton cloth, is fixed 
by the cost of production, except that if it will not bring a pro- 
fit on its cost it is no longer produced; and for railways any 
such attempt would be particularly senseless, for the reason that, 
as we have elsewhere seen (par. 40, 181), the cost of any par- 
ticular sale of transportation may be considered as varying any- 
where from zero upwards; depending, to a far greater extent 
than in any other commercial transaction, simply upon the 
amount that can be sold. 

179. Thus it has happened that the distance transported has 
been made the basis for tariffs (when they have any basis what- 
ever other than the amount which it is possible to collect), as 
measuring in a rude way, not the cost of the service, but the 
consumer’s idea ofits value. In point of fact, the distance trans- 
ported is but one of many circumstances—and certainly not 
the most important—which fix the cost of transportation. 
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Grades, curvature, cost of construction, terminal expenses, vol- 
ume of traffic, whether the cars return full or empty—all these 
have very much more to do with the cost of service than the 
mere distance transported, but they are entirely neglected in fix- 
ing schedules of rates, simply because the consumer is not con- 
scious of receiving any value when he is transported over curva- 
ture or grades, but is conscious of receiving value when he is 
transported over distance. For this very humble reason only, 
and not because there is any natural equity in it, the railway 
taxes him for the oneservice and not for the other, so that it may 
even, to a certain extent and under certain circumstances, and so 
long as those circumstances continue, be a positive advantage to 
a line to have a few miles of extra distance, especially when ad- 
ditional way traffic is thereby secured. 

180, The mere possibility of such effect makes it invariably 
necessary, in considering the effect of distance, to consider its 
effect on revenue as well as on expenses, even if the former be 
considered only to be disregarded. To disregard it is often the 
only proper course, for this reason if no other: As a question 
purely of public policy—that is to say, if the interests of the 
corporation were in all respects strictly identical with the in- 
terests of the community as a whole—the effect of distance 
upon operating expenses would be the only one which there 
would be need to consider, and its effect on revenue should not 
be considered at all. For since the real service rendered and 
paid for is the transportation of persons or property from one 
terminus to another, the precise length of track between the two 
should have no more effect upon the price paid than the precise 
amount of curvature or rise and fall, and much less than the rates 
of ruling grades. All should be considered or none should be. 
And even in the case of railways constructed by private en- 
terprise for pecuniary profit, although the fact that, both by law 
and by fixed custom, there is a certain credit side to the disad- 
vantages of a circuitous route and not to other disadvantages 
is entitled to a certain legitimate weight, yet the nature of this 
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credit side greatly affects the expediency of relying on it; for 
it is obtained, not by rendering more valuable service, nor by 
decreasing the cost of the service, but by the corporation avail- 
ing itself of an arbitrary custom to transfer a portion of the 
burden arising from one element of an unfavorable line (and 
not of others) from its own shoulders to the public at large, or 
to its connecting companies. 

Moreover, this is a variable power, which does not always exist 
at all. We will therefore, for the present, postpone all discussion 
of that side of the question, and neglect it wholly, until we have 
determined the effect of distance upon operating expenses. 


181, As illustrating the vastly greater effect of other causes than distance on 
the cost of transportation: 

Wm. von Nordling, one of the most eminent of Austrian engineers, in a 
study on the cost of railway transportation, apropos of a proposition for con- 
structing large canals to connect the Danube with the Oder and the Elbe, 
submits some interesting calculations, in which he avoids the mistake so 
commonly made in such calculations (and oftener in Europe than elsewhere) 
of calculating the average cost per mile of transportation on the railroad, and 
assuming that to be the measure of the cost of transporting any greater or less 
amount of traffic any greater or less distance. 

After calculating that the average cost per ton per mile on the Theiss Rail- 
way of Austria, in 1875, was 0.98 cent, exclusive of loading and unloading, he 
finds that additional freight under ordinary conditions would have cost 0.457 
cent; with cars full one way and returning empty, 0.392 cent; and full both 
ways, 0.286 cent per ton per mile; while back load for cars that otherwise would 
return empty would have added only 0.180 cent per ton per mile to the expenses. 


THE EFFECT OF DISTANCE ON OPERATING EXPENSES, 


182, The cost of operating additional distance not only is 
not the same per mile as the average cost, but is not even a con- 
stant quantity per unit of additional length; that is to say, is 
by no means the same per mile when the addition to be consid- 
ered is one mile as when it is twenty. With the small changes 
of distance which most frequently occur, the number of yearly 
trips of rolling-stock, the number of buildings and sidings, and 


CHAP. VII—DISTANCE—EFFECT ON EXPENSES, 199 


ne 





—ees 


the considerable class of expenditures which vary therewith, re- 
main practically constant, as well as (very frequently) train 
wages, and are not perceptibly affected until the change of 
length amounts to a considerable percentage. How much such 
RELATIVELY SMALL CHANGES OF LENGTH affect expenses we shall 
first consider. 


183, MAINTENANCE OF WAy.—The entire cost of maintenance of 
way proper (excluding yards and structures) may, without any serious 
exaggeration, be considered as varying with changes of distance as great 
as 2 or 3 miles; but it is not true, even of such items as track labor and 
track watchmen, that they are appreciably affected by variations of a few 
hundred feet, or even, sometimes, of as much as half a mile in distance. 
This results from the fact that the cost of track labor is, and will be still 
more in the future, fixed by other causes than the precise amount of labor 
to be performed. It is essential for safety that there should be a gang of 
men, large enough to handle a hand-car and put in a rail, every 5 or 6 
miles; and to this end, in practice, the road is divided up into an even 
number of sections of about that length, and a minimum number of men 
assigned to each, whose duty during a large portion of the year is simply 
watchfulness and “tinkering.” It is only during a few months in the 
spring and summer that the amount of labor put upon the track varies 
strictly with the distance. 3 

It is safer, however, to consider that all track and road-bed expenses 
(15 cts. or per cent—Table 80) will vary directly with distances large 
enough to be measured by miles or quarter-miles, as they will certainly 
do when the distances become as great as of 2 or 3 miles; but for dis- 
tances of a few feet or stations there 1s no reasonable possibility that 
other items than rail wear, tie renewals, ballast, and fencing will increase 
In direct ratio. 

184. FUEL.—A very considerable percentage of the consumption of 
fuel is a constant wastage independent of the exact distance run. The 
cost of kindling fires alone averages 8 or 1o per cent of the total, as 
shown in Table 84. A fire-box full of coal 1s wasted every time the fire 
is drawn, which was formerly about every 100 miles run, but is now, on 
an average of a whole road, nearer to every 1000 miles, owing to the in- 
troduction of the practice of banking fires, especially with the long-trip 
System. This practice saves no fuel, however, but rather wastes some, 
its advantage being wholly in saving of time and of injury to the loco- 
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TABLE 84, 


SHOWING THE RELATIVE Cost OF Woop FOR KINDLING ON THE PHILADEL- 
PHIA & READING RAILROAD FOR A SERIES OF YEARS. 





PERCENTAGE OF THE CosT OF 





KINDLING-woop To Re- Prices oF Fue. 
MAINING Cost oF FuEL. Average Consumption of 
Yeax. eee Bere Wood for Kindling. 
Passenger] Freight {| Coal Wood Coal 


Trains, Trains. | Trains.| per Cord. | per Ton. 
1867.....] 14.2 10. 5-1 | $5 79 | $3 15 {Passenger trains, .13c’d. 
1869..... 8.8 6.4 3.6 5 50 3 So Freight id 215 6 
9873.....] 9.7 6.2 4.1 | § 94 3 25 |Coal oe 322. 





























EERE Qonees | mole te een 


Average.| 10.9 7-5 4-3 | $5 74 | $3 40 





The above does not include the cost of any coal used in kindling, The consumption 
of wood seems very small; Mr. Trautwine (‘‘ Engineers’ Pocket Book,” p. 810) gives % 
cord as the uverage consumption. 

When this road was using wood fuel entirely, passenger trains used 2.7 cords per 100 
miles, or about 24% cords per daily run of 93 miles. Allowing 4 cord for getting up 
steam would amount to exactly 10 per cent. 

MR. WILLIAM STROUDLEY, Loc. Supt. London, Brighton & South Coast Railway, 
in a paper before the Institution of Civil Engineers (1885) shows that the number of 
pounds of coal burned to raise 100 lbs. of steam from water at 70° F. was about 450 Ibs., 
equivalent to from 3 to 4 Ibs. ‘of coal per train-mile when kindling fires once a week, or 
every 650 to 8co miles run. This amounts to almost exactly 10 per cent of the total 
quantity of coal burned per mile. He gives also tables showing that his passenger engines 
spend nearly half the time that they are nominally in service either in switching or standing 
still (mostly the latter), and only half the time running. 


motive from expansion and contraction. This terminal wastage alone 
will average, therefore, some 400 or 500 pounds per 1oo miles, sufficient 
to run a locomotive § to 10 miles, or § to 10 per cent of the total con- 
sumption. Whether the fires are drawn or not, a fire-box full of coal at 
least, and usually more, is wasted at the end of every trip. 

185, The consumption due to stopping and starting and to standing 
idle in yards and on side tracks 1salso a heavy item, and may be considered 
as nearly independent of distance in the case of two nearly equal lines 
operated with the same number of stops and sidings between the same 
termini. The direct amount of loss of power in stopping a train run- 
ning at 15 miles an hour issufficient to lift it vertically nearly 8 feet, as will 
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be seen in Table 118, and at 30 miles an hour four times that height, or 
nearly 32 feet. The rolling resistance of a loaded freight or passenger 
train in motion on a level being, as will be seen hereafter, equivalent to 
that of a grade of less than 16 feet per mile, we have, from stopping and 
starting only, a waste of power sufficient to run the train one half mile 
in the one case and two miles in the other, causing a loss for an average 
number of stops for stations and crossings of something very close to 1o 
per cent of the total consumption. In such extreme cases as the Manhat- 
tan (elevated) Railway of New York, where there are stations about every 
three cighths of a mile, very nearly three quarters of the total consump- 
tion of fuel has been shown to be due to this cause. As to the wastage 
while standing idle, experiments made by Mr. Reuben Wells show that 
an engine with jacketing in perfect order, standing idle all day long ina 
yard, wholly protected from wind and using no steam in the cylinders, 
requires from 25 to 32 lbs. of coal per hour to keep up steam in the 
boiler, or nearly enough to run it a mile in service. For the short stops 
in actual service at least twice this amount per hour is probably wasted, 
including what is blown out of the safety valve, owing to all parts of the 
engine being hot, and a surprisingly great amount of time is spent on an 
average freight trip, and even passenger trips, in simply standing still. 
It will average over 4 hours per day, if not more, in freight service on 
single-track roads, not including the time lost at the beginning and end 
of the trip; and on the very fastest express runs experience has shown 
that fully one fourth of the time between termini is lost by stops. This 
amounts to a further waste of 3 to 6 per cent. 

186. From all these causes together it is a very moderate estimate that 
about one third of the total cost of fuel is not affected by a slight change 
more or less in the length of the line. The average consumption of fuel 
per train-mile in both directions is not so greatly affected by grade that 
we need consider the question of whether the additional distance is on a 
grade or on a level. Going up grade the consumption is greatly in- 
creased, but there is no consumption of steam at all in going down 
grade, so that the average is only slightly increased. 

187, REPAIRS OF ENGINES AND CARS.—It is exceedingly common, 
and for certain purposes proper enough, to assume these expenses to 
vary directly with distance, but for our present purpose this is very erro- 
neous. The wear and tear of rolling-stock, it is plain, arises from several 
distinct causes, of which the regular running wear when in motion is 
only one. These causes are: 
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1. Deterioration from time and age: Varying with time. 

2. Stopping and starting: Varying with number of stops. 

3. Terminal service, getting up steam and drawing fires, switching, 
making up trains, etc.: Varying with the number of trips, independent of 
their length. 

4. Effect of curvature and heavy grades: Varying with the character 
of the alignment. And, finally, we come to 

5. Effect of regular running between stations on a tangent: Varying 
with distance (the additional effect of any curvature on a given distance 
being a separate matter). 

ALL of these causes contribute to increase the cost of maintaining roll- 
ing-stock, and as the whole cannot be greater than the sum of all its 
parts, the effect of any one of them alone must be much less than the 
total cost unless the effect of the other four is insignificant. Each item 
will be seen to vary with a different cause and only with that, and only 
one of these causes is the exact length of track. 

188. The mere statement of these facts at once makes probable that 
rolling-stock repairs cannot vary very directly with distance alone when 
the other causes of deterioration remain the same, although precisely 
how much each cause contributes to the total will probably always re- 
main an indeterminate problem, Nothing but the most exhaustive ex- 
periments could settle it accurately. Hence we find that when men’s 
attention is specially fixed upon the disadvantages of some one of these 
causes they are very apt, with entire good faith, to exaggerate the effect 
of that one cause, simply from momentary forgetfulness of how many other 
causes are also co-operating to make up the aggregate. If the effect of 
distance is under discussion, the whole cost of rolling-stock repairs will be 
charged off as so much per mile run, as if no other cause but mileage had 
any effect; but, on the other hand, if the disadvantages of some grade 
crossing are in question, we shall have the wear and tear resulting from 
that cause spoken of as something fabulous. And so about the injurious 
effect of some particularly crowded yard or objectionable curvature, 
But starting from the premise that the total effect of all these causes 
cannot be more than Ioo per cent, we have in Table 85 a subdivision of 
this total, item by item, between the above five causes. As this has been 
done with great care to get the best attainable authority for each (which 
it would occupy too much space to give in detail), the margin for possible 
error is not great enough to be of moment, although no absolute exact- 
ness can be claimed for it. 
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TABLE 85, 


DISTRIBUTION OF THE Cosr OF ENGINE REPAIRS TO ITS VARIOUS CONTRIB. 
UTING CAUSES. 


DISTRIBUTION. 


Total | Effect of . Stopping ,Terminal :'Curvature| Distance 


ITEM. Cost off Time, . and [| Getting and on 
Item. Age, , Starting Up Steam,} Grades. | Tangent 
and | at Way | Making | (Approx. | between 


Exposure,' Stations. |\UpTrains.| Average.)} Stations. 



































p.c. | p.c. p. c. p. c. p. ¢c. p. c 











BOUCT Hid ixe ee eiaswcesoe | ZOCO! es arsine’ 2. ie 4. 7 
Running cear..36 6.0606 s | 20:0: | sn ac ees 4. a. 7% 7. 
Machinery........-++.+..| 30.0 Ts 73 3 5. I4. 
Mountings........0+ eeefeeeee- dese sGlelanle t oealeatoe Juliane eaves eee es 
Lagging and painting....} 12.0 4. a eceearesa 2, aS Shy wae 6. 
Smoke box, etc.........] 5.0 I. sp ateteiaecars I. eres 3. 
Tender: 
Running gear.......0054| IO.0 J.sseeees 2. I. 3. 4. 
Body and tank..........] 3.0 I. tase auice eis Va. evans ine I, 
TV Otal v sas scien esgies ee [ 100-0 7. | 15. | 17. Ig. 42. 
TABLE 86, 


DISTRIBUTION OF THE COST OF FREIGHT-CAR REPAIRS TO ITS VARIOUS CON- 
TRIBUTING CAUSES. 








DisTRIBUTION. 

Total Effect of Distance 

Cc otal | Time and Terminal : only 
ITem, ost Of) Age, in- | Stopping | Making |Curvature] between 
Item. |gependent| and up and Stations 

of Work | Starting. | Trains, | Grades. on 
and etc. Straight 
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WHEElS cunatestingaaseeeul] BOs | socde ces 5. 2. 13. Io. 
Axles, brasses, and boxes| 30. |........ 5. 2. es 18. 
PFINGS is vaueaoveceaaw) “YOu \ewscwess 2. os r, 6. 
Truck frame and fittings. 5. 2. ie 1 ens I. 
Brakes: eis. ca dca deeeu By ieGcesie we 2 I. 2. Saiaar traces 
Draw-bars.........ee006| IO. [eee cece 4. 4. oe iawcoses 
Sills and attachments.... 5. I. 2. 2: ee re eee 
Car body, painting, etc.. 5. 3. 0.5 0.5 Sears I. 
Totals caw Soxsseicdesl 160. 6.0 21.5 13.5 23.0 36.0 


I 
LN ec Ee eT I 


The proportionate cost of wheels, axles, and brasses above is perhaps large, and that 
of brakes and draw-bars small, but it is in accordance with the best attainable information, 
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189. In Table 85 each of the smaller items is as small as it can rea- 
sonably be made. Consequently not more than 42 per cent of the cost 
of the engine repairs appears to vary with the minor changes of length. 
The distribution to curvature and grades will be spoken of hereafter. It 
will, of course, vary greatly on different roads. Table 86 is a similar dis- 
tribution of the cost of freight-car repairs based in part upon Tables 71 
to 75, and in part on Table 87. 

190. It will be seen that a considerably larger proportion of car re- 
pairs than of engine repairs is independent of distance, as is but natural. 
The cost of passenger-car repairs may be-considered as not greatly differ- 
ent per train from that of freight trairs, but the maintenance of the seats, 
furniture, and inside and outside ornamentation make up much more 
than half the cost of passenger-car repairs, so that the cost per train of 
all kinds of running wear is much less considerable. 


TABLE 87, 


EsTIMATED Cost New, SCRAP VALUE, AND RATE OF DEPRECIATION OF 
FREIGHT CARS OF VARIOUS KINDS. 


{Deduced from data published in the Mational Car-Builder of April, 1880.] 















































Box Cars. 

Labor. } Material.| Total. pat Beprectd: iter Deore 
Years. : 

Wheels......]... sete eae sseee-| $90.00 | $35.00 | $55. 4 $13.75 
AXIES. cree eefe rece oes|esececes] 45.00 | 15.00 | 30. 8 3.75 
BrasséS 2% ii lceeeeswsl iaeeseal. 10:00 4.00 6. 3 2.00 
Pram cs.n cs saeeser |) baeeees 94.94 | 25.00] 70. 35 2.90 
Truck osccces $227.82 | $12.12 | 239.94 | 79.00 | 161. 7.5 $21.50 
Brakes....... 7533 2.16 9-49 2.00 7.50 6 1.25 
Draw-bars....| 26.08 2.95 29.03 6.00 | 23. 6 3.83 
Frame....... 52.85 6.79 59.64 10.00 | 50. 15 3.33 
Roof.......--| 25.49 3.34 | 28.83 4.00 | 25. 8 3.12 
FIOOF. ésc0 0% 10.76 I.12 11.88 1.00 II. Io I.IO 
Sides........ 36.78 7.58 44.31 2.00 42. 20 2.10 
Painting...... 5.25 2.16 Gy ae ae merce ar 7.50 7 1.07 
Trimmings...| 13.29 6.23 19.52 3.00 | 16. 20 .80 
Trusses...... 5.89 1.13 6.02 3.00 3 20 15 
Total, boxc.| 410.54 | 45.58 | 456.12 | 110.00 | 346. Q.1 $38 . 25 














Stock cars....| 388.72 | 42.68 | 431.40 (over.) 


Lad 
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TABLE 87.—Continued. 
Flat and Coal Cars. 



































Total Cost | Scrap Total Average | Annual 
New. Value. | Depreciat’n. a Depreciat’n., 
ears. 
Truck (as sae --| $239.94 $79. SiGts. . Aeeaceaes $21.50 
Brakes.. ere rear a 9.49 2. 7.50 6 1.25 
Draw- bars.... eleven seean 29.03 6. 23. 6 3.83 
Pramenissiaseenss sigass 45.00 10. 35. 15 2.33 
FlOOT a6: ks oie asawetes 12.00 Ee II. 10 I.10 
Sides. ...... ere eee 8.00 se ver 20 0.35 
Fittings...... ee Te 5.00 I. 4. 20 0.20 
TrusseS...cseces Euvieas | 6.00 3. 3 20 O.15 
Paling cS uiewses gus ne en 6.00% |line sae 6. 7 0.88 
—— eS ee ee 
DOG ciavet des eues .-| $360.46 | $103. $257.50 $31.59 


Per Centr OF ToTAL DEPRECIATION. 


Flat Cars. | Box Cars. Average. 


Wheels......... 3.5 36.0 40. 
Axles and brasses..... 18.2 15.0 16.6 
Truck frame ; 6.3 5.2 5.7 


6 56. 62. 


8.0 6.2 2 
4.0 3-3 3 
12.1 10.0 Il 
7-4 8.7 8 
8.5 1.8 5 


3 
6 
.O 
: oO 
21. I 


I00.0 100.0 


I5. 





With this table compare Table 73. The principal discrepancy between the two is that 
the cost of wheels is much less, and of brasses much more, in the latter. On the whole, 
this table is at least equally trustworthy. 

The rule of the Master Car-Builders’ Association is that 6 per cent per year, or say $30, 
shall be allowed for depreciation in value of freight cars, down to a minimum of 4o per 
cent of their original cost. 


191. TRAIN WaAGES.—The tendency, as already stated (par. 152), is 
more and more to fix all train wages directly by the mile, especially on 
the larger lines made up of several divisions and with heavy traffic, 
where the total number of trips a crew can run per month is, in fact, 
proportioned almost exactly to the length of the run. Some arbitrary 
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limit is fixed, varying from 2600 to 3500 miles, as a month’s work. 
Dividing this by the length of each division gives the number of trips 
to constitute a month’s work, the fraction being disregarded in favor of 
the employé. Ona division 100 miles long 26 trips is a month's work ; 
on a division go or 105 miles long 28.89 and 24.76 trips would be exactly 
a month’s work, but the fraction would be dropped in favor of the em- 
ployé, and 28 and 24 trips, respectively, called a month’s work.* 

-192, Many of the smaller lines still pay no attention to the exact 
mileage run, and others (including probably over half the mileage of the 
United States) adopt the compromise plan already described (par. 1 $4) i 
but under any circumstances it will be seen that it is extremely unlikely 
that slight changes of length of a few hundred feet will affect train 
wages in any manner or under any circumstances whatever. The circum- 
stances, and the probable standard of train wages, must be considered 
in each case, and in the summary below train wages are both included 
and excluded. 

193. STATION AND GENERAL EXPENSES AND TAXES.—Taxes are 
nominally assumed at so much per mile, and no doubt really vary with 
mileage to some extent, in fact as well asin form. As they are in the 
long-run, however, based on value and not on cost, it can hardly be 
proper to consider them as varying with distance to any important extent, 
and unless a longer line between two given points increases the value of 
the property, they should not increase with distance at all. Station, 
terminal, and general expenses are of course entirely unaffected by any 
small changes of length, unless the volume of business or number of 
stations and side tracks is also increased. 


194. Summing up the effect of distance on the various items 
of operating expenses, as in Table 88, we obtain as a final result, 
that fractional changes of distance increase or decrease expenses 
by only 25 to 4o per cent of the average cost of operating an 
equal distance, according as train wages are affected or un- 
affected. The limit of possible variation or error in this, as in 
all other such estimates, is no doubt a considerable percentage, 
but this is unavoidable. Exactitude enough to make ug certain 
of having avoided grave error and hopeful of having avoided all 
error, is the utmost that is possible, 


ne re aerial 
* Passenger trainmen often make much more than this, frequently running 
6000 or more miles as a month’s work. 
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TABLE 88. 


ESTIMATED APPROXIMATE EFFECT ON OPERATING EXPENSES OF MINOR 
CIIANGES OF DISTANCES, MEASURED BY FEET OR STATIONS, AND NOT BY 


MILES. 
[Cost of train-mile assumed at $1.00.] 























Total Cost | proportion of Same mantine 
IreM. Tably 80. Increasing with One 

Cts. or p. c. Distance. positional 

rain-Mile. 
Fuels cwavwsccna% Puetntste sesso ees 7.6 67 per cent, 5.1 

W Atle cue «ine oS 60s Maes Wea be wis 0.4 unaffected. pee aa 
Oil and waste... ...ccsccosceserscces 0.8 50 per cent. 0.4 
Engine TEpalrS ino ode ssid 4 Siceawneewas 5.6 40 7 222 

Switching-engines......scccesevecees 5.2 unaffected. deiiarieietels Grand 

Train wages........ ls. vee ieeiw acecdeie 14.9 nn ree paeera 

Train supplies...... er ee Ce 0.5 a evgreiinwe 
Car répairs::aiw'ca ss wire a eee re 10.0 35 per cent, 3.5 
CAmINlenGG isu saitentoannsewne es 2.0 100 “< 2.0 
Rail rene walsic< s246405.0000 05:6 eit 2.0 So * 1.6 
Adjusting track... 00 6505645540 teres. 6.0 50 3.0 
Wie TENEW AIS 4-«e-6i5 aaaaca was eakerws 3.0 100 ? 3.0 
Earthwork and ballast..........e.08. 4.0 100 " 4.0 

Yards and structures..........00.00. 8.0 unaffected. Was Gow Gretel os 

Station, terminal, general, and taxes.. 30.0 a er ere 
_ Total......... ee eee re 100.0 24 8 per cent. 24.8 
If train wages vary exactly with distance...........eseee cece eeeess 39.7 





ee ne me ee en eee cir eet ann, soa 


For more considerable changes of distance see Table 89. 
In the first edition of this treatise the cost of small additions to distance was estimated 
as follows : 








Total Cost of | Proportion of Same {| Cost of Runn’g 

















Item at $1 Per Increasing with One Additional 
Train-Mile. Distance. Mile, 
UCL Gokusen clus Wain tetebe aa weee Io cts. 5 yer Ct. cts. 
Oil, waste, and water............ ««. 2 * be are / < 
Repairs of engines and cars.......... 1g * o. 14 ‘S 
Train wages. . 2 * } unaffected by small t 
e @e8 e208 @eeeseoeseonesorese changes. @eervronveeaeneene 
Maintenance of WAY: sdb sie diawersees a7 ‘* { all rhea ibe and t 20 Cts. 
Station and general expenses..... ares 3o “ unaffected, | see esse eeeeee 
DOtal vies cedan ake ewuevestees eopueeawe $1.00 42 per ct. 42 cts. 


The difference between this and the above estimate is partly owing to changes in 
Operating conditions and partly to more correct estimate of the actual effect of slight ad- 
ditions of distance. At the time the first edition of this work was published an estimate 
that the cost of operating additional distance was only about 42 per cent of the average 
cost was something of a novelty, yet it really was an over-estimate. 
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COMPARATIVE VALUE OF GREAT AND SMALL REDUCTIONS OF 
DISTANCE. 


195. When the saving or loss of distance is more considerable 
than we have been considering, or at some point varying from 2 
to 10 er 15 miles, according to the practice and conditions of the 
road, a considerably larger proportion of expenses will vary with 
distance. The train wages and number of track sections will 
almost certainly do so. The cost of stopping and starting, 
maintenance of yards and sidings, and track labor generally will 
also be increased. This increase will be in detail about as com- 
puted in Table 89. 


TABLE 89, | 


EsTIMATED APPROXIMATE EFFECT OF GREAT AND SMALL DIFFERENCES OP 
DISTANCE. 


The smaller percentage is as in Table 51, for small differences of distance, and the 
table gives the estimated increased effect on each item of a greater difference of distance, 


(Cost of train-mile assumed at $1.00.] 





























$ 

Increase for Greater 7 ce 
ITEM. Total Cost | Differences of Distance of Mile 

by Table 80. Per ith varying with for Greater 

istance— Differences 

Cts. or p.c. of Distance. 
Puél ices sieherbie Saco aneeere 7.6 |from 67 p.c. to 85 p.c. 6.5 
Walters: ccidegeees Aer rrrere” 0.4 = OS 4 igo. 0.2 
Oil and waste.......ssee0.. 0.8 Se Ou ME “EO. 0.4 
Engine repairs. .......0000- 5.6 cf. Or RE. Ce et 3.2 

Switching-engines.......... 5.2 i ° ER omnes © Re ere ee of 
Train wageS........ee00. sere 14.9 [O18 “<8 760% -«* 14.9 
Train supplies.............. 0.5 oS) 30s 8. BE AG: 0.2 
Car Tepalrsiciwienveadieae Sets 10.0 oS aR SPS ES eG. “St 5.0 
Car mileage? ys aateey nwes 2.0 ‘too *f ‘* too *f 2.0 
Rail renewals.......... case 2.0 ‘ 80 ‘f *§ Yoo $f 2.0 
Adjusting track............ 6.0 ‘50 *f £§ Yoo * 6.0 
Tie renewals......... eee o's 3.0 *“ roo ‘f ‘f too ‘ 3.0 
Earthwork and ballast...... 4.0 TOO) 8°. TOG: 40 
Yards and structures...... ms 8.0 gS ES BO RS 4.0 

Station, terminal, general, 

and taxes..... alee aaa ee 30.0 Oe QR SAR ES Th: OR asta euoetls oi 
Ota escort suetnenet gat 100.0 ifrom 24.8 p.c. to 51.4 p.c. 51.4 
If train wages are not affected, we have............00- Seeisicseeay 9005 
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196. From the aggregates at the foot of Tables 88 and 8g, 
we find that the total cost per train-mile for great and small 
changes of length compare about as follows : 


COST PER TRAIN-MILE. ‘< 


Minor Changes. Greater Changes. 
(Measured in Feet.) (Measured in Miles.) 


If train wages are affected, . 39.7 cts. or per cent. 51.4 cts. or per cent 
If train wages are not affected, 24.8 cts. or per cent. 36.5 cts. or per cent. 


Multiply these sums by 365 x2, and dividing the product by 
5280 in the first column only, we obtain the following: 


YEARLY COST PER DAILY TRAIN (ROUND TRIP) OF GREAT AND SMALL 
CHANGES OF LENGTH. 


Minor Changes. Greater Changes. 
Per Foot. Per Mile. Per Mile. 
Train wages affected, . . . 5.49 Cts. $290 $375 
Train wages not affected, . . 3.43 cts. $181 266.50 


These sums, divided by the assumed or actual rate per cent 
which must be paid for capital, .05, .06, .08, .10, etc., will give the 
justifiable expenditure to save one foot or one mile of distance, as 
respects its effect on expenses only. Thus at 10 per cent cost of 


capital we may spen = $3750 per mile to save considerable 


d Pe 

.10 
additions to distance. 

These exact figures are of course hypothetical, to illustrate 
the general law, and need to be made up anew for any particular 
case—at least to the extent of correcting the assumed cost per 
train-mile, which averages 80 to go cts. rather than $1.00. 

197. FoR VERY LARGE AND CONSIDERABLE DIFFERENCES OF 
DISTANCE, amounting to 20 to 30 miles in 100, the value of sav- 
ing distance may properly be still further increased, even up to 
the figures at which all saving of distance without distinction is 
sometimes estimated. The conditions are then very greatly 
modified. The number of yearly trips of rolling-stock is then 
affected, and their number must be correspondingly increased or 
diminished, whereas smaller changes have no such effect. Gen- 

14 
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eral expenses even will then be perceptibly affected, and almost 
every item of expenditure except the cost of making up trains 
and getting up steam will be very largely increased by the extra 
distance. The total cost of all train and maintenance of way 
expeyses amounts in our assumed average (Table 80) to 70 cents 
or per cent; but as all experience seems to indicate that even 
direct train expenses cannot be reduced in practice, and will not 
increase in direct ratio to distance, even if the difference of dis- 
tance were as much as 50 per cent (although it may appear that 
they should in theory), it is probable that 80 or 90 per cent of 
the above-mentioned total of way and train expenses, or say 
56 cents per train-mile, is the maximum effect of the most con- 
siderable changes of distance. Or to put the whole thing into 
even figures: the average cost of a train-mile being taken for. 
even figures at $1.00 (it is now usually less)— 


The minimum effect of extra distance, measured 


in feet, is per train-mile . .. . - . 25 percent or ¢ 
The minimum effect of distance, eaaived in 

miles, not affecting train wages,is ... . 365“ “ or 4 
The maximum effect of the most considerable 

change of distance is . ......o.. 56t063% “ or § 


198. Between the extremes above given, the true valuation 
may be almost anywhere under different circumstances, There 
are even certain conceivable cases, which have sometimes 
occurred in practice, where the assumed maximum is not ade- 
quate, as for instance, in comparing two routes for a transconti- 
nental line differing by 100 to 800 miles. The number of operat- 
ing divisions will then vary, and with it a very large proportion 
of the general and station expenses, so that the extra distance 
may cost (or may not) go or even roo per cent of the average 
cost; but such extreme cases are too exceptional for discussion. 

199. The effect per year upon operating expenses of any given 
distance having been thus determined, the capital sum for which 
this yearly cost represents the interest will plainly be the sum 
which (neglecting all effect on revenue) we are justified in ex- 
pending to cut out that distance. Thus, if distance be found, as 
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above, to cost 3:43 cents per daily train per foot, during one 
year, a road running ro trains per day each way, and paying 8 
per cent for capital, can afford: to spend, to save one foot of dis- 
tance, $4. 29 dess the value of the counterbalancing considerations 
which we have yettoconsider. Tothis we may add, if we please, 
$2.00 per foot, more or less as the case may be, as the cost of 
superstructure, right of way, and fencing; or we may include 
that sum with the other items of construction. This value hav- 
ing been determined, the difference in cost of construction to 
sub-grade then enters in, to determine whether or not the given 
improvement will cost more than it is worth. 


200. Errors have beer committed, resulting in a great exaggeration of the 
value of saving distance, by assuming that the whole average cost .of con. 
structing a mile of line complete is to be added to the operating advantage of 
saving a mile of line to determine its total value. But the value of distance, 
like the value of everything else, is independent of its cost: Whether the per- 
manent works beneath the track be costly or cheap, the value of cutting out 
that part of the length of the road will be the same, for the same road with the 
same traffic. We therefore first estimate the value of the saving, and then 
estimate both alternate lines to see whether or not the value exceeds the cost. 


All the preceding | has been on, the supposition that distance, 
hike other advantages of alignment, is a pure source of expense 
and has no effect upon receipts—an entirely false supposition. 
We proceed’ now to consider the other side of the question. 


lan THE EFFECT. OF DISTANCE ON RECEIPTS. 


201., All railway traffic is in common parlance roughly divided 
into “through” and “local,” but what.is through and what is 
local is a matter of varying definition. The literal interpretation 
of the word “ through” freight would be freight passing over 
the entire distance between termini, whether exchanged with 
Other lines or not, and this definition is often followed in classi- 
fying. Another basis for subdividing traffic into through and 
local is that adopted in the Massachusetts Railroad Reports ; 
viz., to call all traffic “local ’’ which is contined to the home road, 
and simply passes from one station of the road to another, 
whether those stations are the termini or not; and all traffic 


212 CHAP. VIl.—DISTANCE—EFFECT ON RECEIPTS. 


“through” which is (under this definition) not local, but passes 
over parts of two or more lines, although the total haul may be 
only a fev miles between small non-competitive stations ; where- 
as ‘‘local” traffic may be hauled the entire length of the road at 
competitive rates, and be for all practical purposes what is ordi- 
narily understood as “ through” business. 

202, Neither basis of division, therefore, is a particularly 
happy one for accomplishing the end sought, and the reason 
why neither can be is easy to see. The difficulty is that each of 
them is an attempt to include under only two classifications five 
distinct classes of traffic, each one governed by different laws as 
respects rates and other business considerations. These classes 
are: | 

1 1, Non-competitive local. 
se 2. Non-competive exchange. 
B 12 Competitive local. 
" (4. Competitive exchange. 
C 1 5. Partially competitive (i.e., competitive only with the 
; disadvantage of a local haul in addition). 


More in detail, the nature of these sub-classifications are as 


follows: | 
1. Local or home traffic proper, having no 


A. Non-ComPETITIVE. . Choice of route and confined to 
(The whole of it being what one line, 
is ordinarily referred to *° Lxchange trafic, or (by Massachusetts 
by the term ‘local ” traf- classification) “through” traffic, 
fic.) having no choice of route, but 


passing from one line to another, 
"3. Local or home traffic, confined to one 
line, but having a choice of an- 


B. CompETITIvE. other route (a class of traffic once 
(The whole of it being what small, but rapidly increasing with 
is ordinarily referred to the multiplication of railways). 
‘by the term ‘“‘through 4. Exchange or “through” trafic praber, 
traffic.”) passing between the more impor- 


tant railway centres, and with a 
choice of two or more routes. 
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Trafic (usually exchange or 
“through”) between non-competitive 
local points and important railway 
centres having a choice of route 
only at disadvantage, by paying 
a local rate in addition to the 
“through.” This class does not 
exist, practically, for passenger 
service. 


C. PARTIALLY 
COMPETITIVE, 


203. Out of all these five classes there is only one—viz., 
‘Class B, 3; traffic confined to the home road and therefore 
purely local, but having a choice of route by some other line 
and therefore competitive—on which a longer haul has no effect 
whatever to increase receipts, but is a pure disadvantage. This 
class is also, on most roads, the smallest class of all, and on very 
many it is entirely non-existent. On others, however, as for-in- 
stance on a new line between New York and Philadelphia, it 
would be the bulk of the traffic. It is rapidly increasing in im- 
portance, moreover, from the prevalent tendency to consolidate 
lines into great systems, and even when this consolidation is not 
formal and complete, there is often such community of interest 
from common ownership as to amount to very nearly the same 
thing. 

Receipts from all the other classes are affected materially by 
the distance; but in different ways, which we proceed to con- 
Sider: 

204. A. NoN-CoMPETITIVE (Class 1 and 2). Traffic between 
non-competitive way points, whether these points are on the 
same or different roads. . 

There is no real need for making a distinction between these 
two classes in respect to rates, the “through” being made 
simply by the addition of the two local rates, and divided in the 
‘same proportion. 

This class of traffic, which is what is popularly meant by 
“way” traffic, is an immense factor in the freight revenue of any 
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railway, varying ordinarily from 50 to 75 per cent of it; and 
rarely falling below 50 per cent, except on lines of heavy through 
traffic running through sparsely settled districts. The old 
Canada Southern (now Michigan Central) is a peculiar and very 
exceptional example of a line of the latter character, its local 
ton-mileage having averaged, before its consolidation, below 8 
per cent of the total. Even in this extreme case, however, its 
revenue from local freight appears to have been from 25 to 30 
per cent of the total. The Cleveland, Columbus, Cincinnati & 
Indianapolis Railway, which carries perhaps as small a propor- 
tion of non-competitive freight as any other line for which precise: 
statistics are available, and which is certainly exceeded in that 
respect by very few, derives, as an average of 9 years (1873-81), 
36 per cent of its tonnage, 23 per cent of its ton-mileage, and 
about 38 per cent of its freight receipts from ‘local freight,” 
which in this case includes, practically, non-competitive of all 
classes. In its passenger traffic this line enjoys an even larger 
proportion of non-competitive traffic, being at much less disad- 
vantage in that respect, and in fact representing as nearly as 
may be the average condition of the whole American railway 
system. This is the more fortunate as it is one of the very few 
lines which give statistics of the passenger or any other traffic 
in such form that it can be accurately separated into at least four 
of the five classes of traffic which actually exist, as above speci- 
fied. The following Table 90 gives the percentage of each of 
these classes (omitting fractions and distributing a trifling sum 
for miscellaneous receipts) for the average for the 9 years 1873— 
1881. The table may be accepted as giving, in a rough way, 
about the general average of the whole American railway system 
for passenger service. 

205. Table g1 gives some corresponding details for the 
freight traffic of the same road, which can hardly be accepted as 
so representative, and in Table g2 (asalso in various other tables ; 
—see Index) are given data as to average train loads. The 
variations in such matters are limited only by the number of 
roads, and are often very great. 
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There is a certain portion of even non-competitive traffic, 
it must always be remembered, on which rates are governed 
solely by what it will bear, without any reference to distance, 
and on many roads a very large proportion, as where there is 
much suburban traffic; yet in the main the rates are nominally 
fixed by the mile on all this traffic, and on a certain large pro- 
portion they are by law or fixed custom actually so fixed. 

Before considering what weight should be given to these 
facts in estimating the value of distance (for which see par. 227) 
we will consider the conditions which exist with the three re- 
maining classes of traffic. 

206. COMPETITIVE TRAFFIC, whether confined to one line or not; 
(classes 3, 4,and 5, above). The total through rates on all com- 
petitive traffic are, in nearly all cases, arbitrarily fixed, with 
little regard to the mileage. For this reason it may appear, and 
may be too readily taken for granted by engineers not familiar 


TABLE 90, 


COMPARATIVE MAGNITUDE OF THE SEPARATE CLASSES OF THROUGH AND 
LocAL COMPETITIVE AND NON-COMPETITIVE PASSENGER TRAFFIC ON THE 
CLEVELAND, COLUMBUS, CINCINNATI & INDIANAPOLIS RAILWAY. 

Average of 9 years, 1873-1881. 


[This table may be accepted, in a rude way, as not far from the general average of the whole 
American Railway System.] 





|Per Cent of| Per Cent| Per Cent 
Cass or TRAFFIC AS SUBDIVIDED ON PAGE 212. No. of Pas-| of Pass. |Contributed 
sengers. | Mileage. |to Revenue. 





1. Local home road........... 74 48 
A. Non-Competitive...... 2. Local or exchange between 88 52 61 
local points in different 
FOAdS Sochfceanie Seusees 14 73 
3. Local traffic between com- 
B. Competitive....... ah Pettive seemin! (only par 
tially in this case)........ 4 13 
4. Competitive through....... 8 bra 48 j 26 {39 


C. Partially Competitive. (Non-existent in pass. service.) 


100 p.c. | roo p.c. | roo p.c. 
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TABLE 91, 


FLUCTUATIONS AND DISTRIBUTION OF THE DIFFERENT CLASSES OF FREIGHT 
TRAFFIC; CLEVELAND, COLUMBUS, CINCINNATI & INDIANAPOLIS RAILWAY. 


Local Freight. 


et nee ne It 














East-Bounpb. West-Bounp. | TOTAL 
a 
YEAR. Ton- | Ton- 
po: Miles. cab none: Miles. eas | Tons. | Ton- Rev 
1,000. = $1,000. '] 1,000, : eae 1.000, |! Miies 
1,000,000, 1,000,000. 
A | ROL NEES RRC AIEEE ae Ta ATR | TERR: eeniemmie | 5 errr mera mm trtne nem _ | 
1873... 419 50.0 | 908.9 211 20.8 434-8) 630 | 70.8 | 1344. 








1875... 401 43.3 686.7 | 253 2559 465 O}) 654 | 71.0 | 1152 

1880...| 564 74.6 749-8 || 311 33.6 | 451.6) 874 |108.2 | 1201 

1885. 451 43.3 469.7 | 355 41.0 406 3] 806 | 84.3 876 
Through Freight. 

1873...) 870 | 166.5 |1895. 181 37.1 496.8 1050 |203.5 | 2392. 

1875...| 747 | 145.5 |1093. 209 | 46.8 402.8 | 957 |1g2.3 | 1495. 


1880...| 1189 | 232.0 {1539. | 378 80.3 558.0 | 1567 (312.2 | 2127. 
1885...| 1140 | 226.9 997. 569 | 117.4 598.6; 1708 ea 1596. 
Ue foc 





a ne oe 


The above indicates the nature and extent of the fluctuations which have occurred 
during the thirteen years covered by the table. The following are AVERAGES FOR THE 
TEN YEARS 1876-1885 : 


PERCENTAGES OF TOTAL TONS CARRIED. PERCENTAGES OF TOTAL TON-MILES. 


Through. | Local. | Total. Through. | Local.| Total. 

















East-bound.. .| 48.4 19.9 | 68.3 || East-bound.. .| 56.5 12.5 | 69.0 
West-bound...| 17.7 14.0 | 31.7 || West-bound...| 21.8 9.2 | 31.0 

















er nme 

















Total....... 66.1 33.9 |100.0 VOtals ieeenk 78.3 21.7 |100.0 
PERCENTAGES OF TOTAL REVENUE. AVERAGE RECEIPTS PER TON-MILE. 
Through. | Local. | Total. Through.| Local. Total. 



































East-bound.. .| 44.5 | 20.3 | 64.8 || East-bound.| .556 ct. [1.161 cts.!.674 ct. 
West-bound...| 20.0 | 15.2 | 35.2 || West-bound! .656 ‘' /|1.210 ** |.818 * 





REED tcp - 











— 


Totaliscssss 64.5 35-5 10020 Total....| .591 ct. I1.182 cts .719 ct. 
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TABLE 92. 
AVERAGE TRAIN-LOAD OF FREIGHT AND PASSENGERS IN THE UNITED STATES, 
GROUPS OF STATES, AND ON TRUNK LINES. 


{Computed from the Census Statistics of 1880.] 





PASSENGER TRAFFIC.| FREIGHT TRAFFIC. 


Av. Train- Av. Haul. Av. Train- Av. Haul. 























Load. Miles. Loud. Miles. 
QO. Tons. 

I. New England........... ccc vesseees 53.3 16.8 go.6 | 55.7 
Il. Middle, with Md., Mich., Ind....... 44.2 17.4 163. | 106.1 
LER. SOutinerts.<-244a0iw saan ie are tere vee 213 44.1 55.7 | 103.7 
IV. Ill., Ia., Wisc., Mo., Minn......... 37.1 41.9 122.5 | 153.3 
V.. La eArkic 1d. Tic ccvceco shaw eeeas 18.3 | 39.8 61. | 34.6 
VI. Tex., Kan., Dak., and Far W...... 48.0 | 44.8 95.5 | 166.9 

Total United States.............% 41.5 21. 129. | Lit. 

| 
TRUNK LINES. 

Boston & Albany... ......c cece eeee cdeeel “GBs. ft wales TiGy. (1 xakawy 
New York Central. .... 2... cc ccc eee oe eel SOS.  o) aeeants BISs. t Weadeg 
NS Vy bre: Be Wad ees es ae as Stemnsecl S52. iatsaus 211. ee 
Pennsylvania....... ... asccaca wale Se Sed Sel SSA. Ge eel 233. ee 
Baltimore: & Ohi. i vn2scsdcteee wees sta 4 Bae gaia 185.5 Oates 
N.Y. Pentia. 0:.02...4itacecseswn eases 41... Wt aemace 1 nr are mee 
N. Y., N. Haven & Hartf.............. OO . dieiews Lise {i eee 


with operating practices, that, for this class of traffic at least, any 
additional distance must be a pure disadvantage, increasing ex- 
pense, but not affecting revenue. And this is literally true with 
respect to such competitive traffic as begins and ends on one 
line, or on one system of lines with interests wholly in common. 
But, in spite of the present tendency to consolidation, a very 
large proportion of such traffic on all lines, and practically the 
whole of it on the smaller lines, is through freight proper, which 
passes over parts of several lines. On all such traffic the total 
rate from shipping point to destination is indeed arbitrarily 
fixed, without regard to mileage, and often in fact in inverse 
ratio to it; but of the division of this total rate between the par- 
ticipating companies, which is what practically concerns us, this 
is by no means the case. 
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207. The division in all such cases is bya percentage which is 
regulated strictly zz accordance with the relative distance hauled, 
although not necessarily in direct ratio to that distance; for 
there are frequently “ Arbitraries” of various kinds, and granted 
for various reasons, as for terminal expenses, to be first deducted 
before the final division or percentage is distributed according 
to mileage. 

208. So, too, it is not uncommon for some line to have some 
strategic advantage of another, so that it can exact from it cer- 
tain special concessions, in excess of its exact mileage propor- 
tion, such as allowances for “ constructive mileage,” etc., etc. 


The Erie Railway formerly had a great strategic advantage of this kind over 
the old Atlantic & Great Western Railway (New York, Pennsylvania & Ohio), 
the nature and effect of which we shall shortly see (par. 216). 


209. Again, when shipments are for extremely long dis- 
tances they are quite frequently subject not to one, but to the 
sum of two competitive rates, and the total is divided accord- 
ingly. All freight passing through Chicago is a remarkable 
example of this. It is not common to make rates past Chicago 
to points on either side otherwise than by adding the two 
Chicago rates (which latter is very common), except when, as to 
“ Missouri River points,” special circumstances make it abso- 
lutely unavoidable. The tendency to make Chicago a terminal 
point for competition and start afresh from there, is strong. 


There are some apparent partial exceptions to this rule, but they are hardly 
real ones. Thus in 1886, after considerable controversy and irregularity, 
rates from New York to ‘‘ Mississippi River points,” including a large number 
of points north of St. Louis, were by agreement adjusted at the fixed rate of 116 
for 100 to Chicago. This was then divided between the lines east and west 
of Chicago (there being half a dozen or more lines interested on each side), by 
assuming the distance for all lines to be 220 miles west of Chicago and 970 
miles east. these being about the average of the actual distances, which of 
course varied with each road. The total rate was then divided in exact propor- 
tion (as nearly as might be) to these distances, viz., 184 per cent west and 814 
per cent east of Chicago. Exactly these divisions would have been 18.487 and 
81.513, so that the rate on 0.15 mile of haul west of Chicago was given away to 
the lines east to obtain a round-numbered percentage. 
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In this exceptional instance the general rule that through competitive rates 
are regardless of distance is extended likewise to a first division of those rates 
into two parts. What the arrangement really means, however, is that, although 
a common aggregate rate to the Mississippi River points was desirable in the 
interest of peace and good-will, yet the distance was so great and the conflict- 
ing interests so multifarious that it was more convenient to regard this rate as 
made up of two separate and distinct through rates, than to regard it as a single 
through rate to be divided in the usual manner. 

Compacts of this kind may increase, but at present they are too exceptional 
to merit more than passing notice. 

As one example of ‘‘ arbitrary” allowances, a large part of the business from 
and to local points near large cities really comes under the head of through 
traffic ; the through rates from the West to points within a hundred miles more 
or less, of New York, for instance, being usually made the same as to New 
York, and divided as if the freight or passengers were actually taken to and 
delivered there. 


In such case the division is not exactly as the mileage, but it is the same in 
its effect upon the receipts of the connecting lines as if it were. 


210. Certain considerable allowances for terminal charges at 
points where such charges are heavy are very commonly and 
very justly deducted from the through rate before the latter is 
distributed, as notably at New York, where the terminal allow- 
ances are very heavy (4 to 5 cents per roo lbs.), although hardly 
enough to cover the direct and indirect expense to the terminal 
road. . 

In fact the variations and exceptions in the fixing and division 
of rates are endless, but through them all the general law holds 
good that all “through” rates between connecting lines are 
divided precisely according to the actual mileage, and to a very 
large extent directly as the mileage. 

211. These facts result in a curious and apparently contradic- 
tory law, as respects the through traffic of a new or old road, 
which it may be highly important that the engineer should 
understand. That law may be thus expressed : 

1. IT Is EXTREMELY DESIRABLE THAT ANY NEW LINE SHOULD 
FORM A PART OF THE SHORTEST ROUTES BETWEEN IMPORTANT 
CENTRES OF TRAFFIC. 

2. Ir IS NOT DESIRABLE, AND OFTEN THE REVERSE OF DESIRABLE, 
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THAT IT SHOULD MAKE ANY EFFORT TO BRING ABOUT THIS RESULT, 
EXCEPT IN SELECTING ITS CONNECTIONS. 

The reason for each half of this law is not difficuls to see. 

212. As respects the first part of it: 

The through rate being altogether independent of distance, 
the receipts per ton-mile or per passenger-mile on competitive 
traffic will be the greater the shorter the line is—a consideration 
plainly of immense importance. 

We may see a striking proof of this by comparing the New 
York Central, Erie, and Pennsylvania lines. The operating ex- 
penses of the Central and Erie, as shown in Tables 37 and 76, 
average continually a much heavier percentage of their receipts 
than on the Pennsylvania, yet they are operated with substantially 
equal efficiency—at least there is far less difference than super- 
ficial observers often conclude from this very fact. The true 
cause of it (with which other causes may co-operate, but only to a 
minor extent) is simply this: that the Pennsylvania has the short- 
est line from almost every point in the West to New York and 
Philadelphia, and hence its receipts per mile—from the same 
through rates—are unavoidably materially larger than the Cen- 
tral’s or Erie’s. This fact, however, does not show so much as 
it otherwise would in the average receipts per ton-mile of these 
roads, as published, simply because the Central and in less 
degree the Erie have an immense local business, which both pays 
more and costs more, thus bringing up the average receipts ; but 
the through business proper leaves, and must continue to leave, 
a very small margin per mile to both lines compared with what 
the Pennsylvania obtains. No ingenuity or skill will ever be 
able to materially decrease the large percentage of advantage 
for through business which its geographical position gives to the 
latter road; because the total through rate will always be the 
same by all competing lines, and the long lines must conse- 
quently forever suffer in receipts per mile, unless causes not 
now possible to foresee shall change the conditions, 

213. But notwithstanding this fact, we have in these same 
roads a striking illustration of the truth of the second half of 
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our contradictory law. Neither the New York Central nor the 
Erie have any interest whatever in shortening their own lines (if 
we consider the interests of both as terminating at Buffalo), 
notwithstanding that they suffer so much from the fact that 
they are links in a long route. Thus the Erie now constitutes 
423-963 of its New York-Chicago connection wa the Lake 
Shore & Michigan Southern Railway, and receives on a 15-ton 
car-load at a 30-cent rate $39.55 out of $90, assuming the through 
rate to be divided according to distance only, without arbitrary 
or terminal allowances. If its pia were 10 miles shorter it 
AO 552 tO ATS 
963—1 953 
$0.55 per car-load, nich: iS ee three times what would be the 
actual extra cost of hauling the car over that extra distance. 
214. On the other hand, if some of its Western connections 
were to shorten their line ten miles the Erie would be greatly 
benefited; for then, for the very same service, it would receive 
from the Lake Shore & Michigan Southern Railway, for example, 


a on instead Oren - 3 30 $90, or $39.95 instead of $39.55—an increase 


would receive only —~ 3 of $90, or $39.00—a loss of 


of 4o cents, or a I per cent, for nothing. 

Spending money to shorten one’s own line for through busi- 
ness, therefore, must, except under peculiar circumstances, be 
classed among those charitable actions for which a reward may 
possibly be hoped for in the next world, but hardly in this. The 
only important exceptions are: 

First, When a road reaches all important points over its 
own lines, as the Pennsylvania ; or, 

Secondly, When it is built for other reasons than direct 
profit to the investors, as the Cincinnati Southern Railway, or 
lines built by the State. 

Even these exceptions are in all cases only partial. There is 
always some credit side to the disadvantage of distance, whereas 
there is never any credit side to bad gradients or curvature. 
Bad curvature and gradients may indirectly have a credit side 
to them, from being necessary to reach certain traffic points, but 
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in themselves they are wholly harmful, whereas extra distance 
is not. 

215. A notable example of these antithetic effects of distance, 
and of the danger of disregarding them, may be found, among 
many others, in the old Atlantic & Great Western (now New 
York, Pennsylvania & Ohio) Railroad. It enjoys the unique dis- 
tinction of being now, as it was when first built, the longest line 
in existence even between its three termini—New York in the 
East, Cincinnati and Cleveland in the West. It has always two, 
and generally three or four, more favored rivals between each 
considerable point in the East and every considerable point in 
the West. Yet even in this extreme case, if its own line had 
been ten miles longer between Cleveland and Cincinnati and 
New York it would have been better off. It would then have 


; 8 
received 22? or 46 per cent (see par. 220) instead of a Or 45 


872 
per cent on all Cincinnati and New York business, and ea or 
35 per cent instead of a or 34 per cent on all Cleveland-New 
York business, assuming in both cases that receipts were divided 
Strictly according to distance. 

216. As it happens, this is, or was until within a few years (the 
old Atlantic & Great Western is now leased to the Erie), one of 
the cases in which the division was not strictly as the distance ; 
the Erie Railway having formerly insisted on being allowed a 
CONSTRUCTIVE MILEAGE of 46 miles from the junction point at 
Salamanca toits terminus and junction with the Lake Shore & 
Michigan Southern Railway at Dunkirk: an unjust exaction, 
which it had power to enforce because it was the only eastern 
connection of the Atlantic & Great Western. Whereas, there- 
fore, a division exactly according to distance would have given 


the Erie on Cleveland-New York business a or 66 per cent, 


and the Atlantic & Great Western — > or 34 per cent, the actual 
| 627 


CH, VII.—DISTANCE—EFFECT ON COMPETITIVE TRAFFIC. 223 





6 6 ; 
division was ar or a (68 per cent) to the Erie and only 
a (32 per cent) to the Atlantic & Great Western. Neverthe- 


less, in this as in all other cases divisions were ultimately based 
upon, although not in strict accordance with, the precise relative 
hauls. 

217, From this example the over-hasty conclusion should not 
by any means be drawn, that a road should lengthen its line of 
set purpose, for this end alone, for that would probably lead to 
acts of folly ; but it does clearly follow that whenever a better 
line in all other respects can be thus obtained it will ordinarily 
be folly not to take it. As it happens, such lines did exist at 
several points along the Atlantic & Great Western, affording 
better grades, more traffic, and cheaper work, at the cost of some 
distance; but unfortunately the original projectors sinned against 
both of the cardinal principles laid down in par. 211: they ne- 
glected the vital end of securing short and favorable connections, 
but exerted themselves to shorten their own road by striking an 
air-line wherever possible, at almost any sacrifice of gradients ; 
running it, in literal truth, “over the hills and far away” from 
trafic. The consequences of such engineering may be read in 
the financial history of the road—a history which might have 
been anticipated with certainty in the beginning, and may be 
counted on with certainty to continue to the end. It has now 
found its greatest and only real use as a feeder and competing 
weapon in the hands of the Erie, but considered as a separate 
property, apart from one or two profitable leases which have 
alone kept it in as good a position as it has had (see Chap. XX1.), 
it can never by possibility more than barely pay operating ex- 
penses for any period of years; for, however great may be the 
growth of traffic, and however great the future improvements 
tending to reduce expenses, other lines also share these advan- 
tages, and through rates will continue to fall in proportion, down 
to the lowest point which affords the most favored line a handsome 
but not exorbitant profit, and way rates likewise will continue to 
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fall in proportion down to a reasonable but not excessive per- 
centage (usually from 50 to 75 per cent) in excess of the through 
competitive rates. 

218, In a certain important sense, indeed, we may say that all 
rates are fixed by competition, for the fact that non-competitive 
way rates do adjust themselves quite closely to the through rates 
is well determined, In illustration of this fact, which has been 


TABLE 93, 


STATISTICS OF PASSENGER TRAFFIC, CLEVELAND, COLUMBUS, CINCINNATI & 
INDIANAPOLIS RAILWAY, 1873-1885. 


















































Loca. Pass. THROUGH Pass, | 
- a SE Me ee SE |e eS US EET Oe ae ea Te OE mie ent j 
EAR. 
Av. Haul. Rects. Av. Haul. Rects. | Local Rate. 
Miles. Per Mile. Miles. Per Mile. | 
Cts. Cts. 
18732 <<a 29.8 3.47 198 2.53 | 73.0 
7: ee 27.8 2.83 185 2.55 go.0 
1875..... 271 2.63 188 2.38 90.5 
187065 6% 28.3 2.48 Ig2 1.89 76.2 
TT i eases 27.0 2.41 183 2.24 93.0 
TOs veka 27.3 2.42 182 2.10 | 86.8 
ek: oe 28.6 2.46 186 1.82 | 73.9 
1880..... 29.5 2.39 193 1.82 | 70.1 
1881..... 27.6 2.51 184 1.77 | 70.8 
SSrxiacies 28.7 2.60 115 1.78 68.6 
ok ere 30.5 2.51 I21 1.81 72.0 
Ob cess 29.5 2.49 118 1.73 70.0 
1885..... 28.9 2.57 I2I 1.61 | 62.6 


Decrease per cent in through rate in 12 years, 36.4 per cent. 


Summary of Average Decrease from Average of 1873-5 to Average of 1878-81. 


, "rs, 1873-75, 1.766 cts. 
Through Freight... - Local Freight...... s ay. 73-755 167 
A decrease Of .....csccccesecsecses - -386 ct. A decrease Of vosisisssssenace 4 sa0es .609 Ct. 
Or, in percentage............ +008 6 3934 P. Cc. Or, in percentage .......... ...00. 3434 Pp. Cc. 
1873-75, 2.487 cts. 3 Y’rs, 1873-75, 2.978 cts, 


Through Passenger - “ Local Passenger.... ; 


ty 1.807 3 y'rs, 1879-81, 2.455 “* 


A decrease Of .....cccceccccccesncees 0.686 ct. A GOCrease Of saii5 wich wekeroin Sancs 523 Ct. 
Or, in percentage........sseesee.-. 279Rp. Cc. Or, in percentage........ ........0- 1363 Ps Co 
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TABLE 94. 


STATISTICS OF FREIGHT TRAFFIC, CLEVELAND, COLUMBUS, CINCINNATI & 
INDIANAPOLIS RAILWAY, 1873-1885. 


Through Freight. 

















East-Bounp. West-Bounp. 
: eee. == Per Average 
Yrar. Average Receipts Average Receipts Cent Aad cpt 
Haul. |ron-Mile.| Haul. |ron-Mile.| Bound, | Through. | Ton-Mile. 
Miles. eis. Miles. ee: : cts. 
TO 7 9sicce x. ru 191 1.14 205 1.34 23.3 62.5 1.175 
yf re ey 215 .92 214 I.24 26.2 | 59.2 _ .984 
7 ee ee 195 75 223, | = -86 | 28.7 | 59-4 -778 | 
DOr hate ae gee 215 .64 231 .68 26.8 64.7 .650 
DT Ties a wie ear ecs 202 .67 223 .88 206.2 64.8 .716 
FO siecrele ahios 208 -57 221 84 22.7 67.4 613 
ico eee ee 203 52 217 93 26.2 67.6 565 
TSBO eae cies 195 .66 212 | .73 =| 28.2 64.2 .681 
Ol 4.4 rae 193 .50 211 .60 35.2 64.9 532 
SQ ii ere ces 184 .59 200 61 35.4 68.9 -591 
i ere 185 .62 202 71 35.6 65.1 .652 
Pe eee 202 .50 206 -59 | 37-4 64.9 _ 525 
1885 6:06 sc awn 199 -44 207 51 30.7 68.0 -463 


Local Freight. 








PER CENT THROUGH 

















East-Bounp. West-Bounp., Average oF Loca. Rats. 
Y Receipts Receipts pa 
EAR. Average Per Average Be T M le East- 
His, [Toscite) yes [Tonctine) TG ""| Ronee | Tou 
1873..... werat 140 1.82 98 | 2.09 1.899 | 62.7 61.9 
TAs Gio sees 120 1.65 93 2.08 1.770_ sae’ 55.4 
1 vane 108 1.58 109 _ 1.68 1.622 47.5 48.0 
TOs Ce wanesuax 106 1.42 107 1.44 1.429 ee 45.5 
U7 8 wrbiernrs Bien 108 1.48 102 1.64 1.538 25% 46.6 
yee 116 1.15 98 1.61 T.303 Seces 47.0 
19s 0 blatant IIs 1.15 roo 1.34 T.215 | ..-- 46.5 
PESO she i erargs 132 I.00 108 1.34 TIO 66.0 61.3 
Slescsses ; 105 I.10 112 1.20 1.146 46.4 
ee ee 97 1.19 IIo 1.18 1.176 . 50.3 
BS ns se aares IOI I.12 117 1.03 1.079 60.3 
Savas: 95 1.14 _ 120 -QI 1.018 ‘ 51.6 
T8585. cere we. 96 1.08 116 -99 1.039 | 40.8 44.5 
Per Cent of Decrease, 1873-1885. Per Cent of Decrease, 1875-1885. 
East-bound. West-bound. Av’e. East-bound. West-bound. Av’e. 


Through rates.. 61.4 62.0 60.7 Through rates . 41.3 40.7 39-5 
Local rates .... 40.7 52.7 45.3 Local rates.... 31.6 41.0 35-9 


15 
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TABLE 95. 


COMPARATIVE THROUGH AND WAY RATES, LAKE SHORE & MICHIGAN SOUTHERN 
RAILWAY. 


(Cents per ton-mile.) 

















East-Bounp. WestT-Bounp. 
YEAR. a pee ee ei em ree a ae Rg ee = Total. 
Through. Way. Through. Wey. 
1868...... 1.56 3.49 2.02 4.07 2.43 
1860.44.06 1.49 3.68 1.78 4.05 2.34 
1870...... 1.13 2.67 1.53 2.84 1.50 
| yp eee 1.17 2.35 1.18 2.26 1.39 
1872 ise 1.13 2.04 1.49 2.01 1.37 
COMPARATIVE RATES, TAKING RATES OF 1868 AS I.00. 

1868...... 1.00 1.00 1.00 1.00 1.00 
1869...... -954 1.055 . 882 .996 . 962 
19908 dic was .723 -755 -758 .698 .617 
TSF vewce -750 .673 585 -556 .572 
1872. s6eu% .723 685 738 -494 .563 





Since 1872 the rates have not been made public in this form, for through and way 
separately. 

It will be seen that the non-competitive way rates fall in close sympathy with the 
competitive rates, and vary more directly with each other than the East-bound and West- 
bound. 


already alluded to (par. 54), a comparison of the course of 
through and local rates on the Cleveland, Columbus, Cincinnati 
& Indianapolis Railway is given in Tables 93 and 94, and on 
the Lake Shore & Michigan Southern Railway in Table 95, which 
illustrate the fact very strikingly. Few roads publish reports 
from which such statistics can be obtained, but the law holds 
substantially true everywhere. 

219. From these examples it takes no great intelligence to 
perceive how inexorable is the law that the line which places 
itself originally at any serious disadvantage has no escape from 
the consequences of its folly but to remedy those disadvantages. 
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emerson 





Apparent advantages from the general progress in wealth and 
population and science do not help it at all, since all lines share 
alike in them. They simply enable it to hold its own, and “ its 
own’’ is nothing but bare existence. We have in many such 
lines, as particularly in the line last referred to, a striking evi- 
dence of how completely an enormous investment may be thrown 
away solely and only from bad engineering advice. 

220. It may be added, that the through rate is nearly always 
divided by some even percentage, and consequently trifling dif- 
ferences are not likely to affect the division either way. Thus a 


. e e ° e . ‘e) 
line entitled by its exact mileage to receive either 397 4, 403 
1000 I00O 


would probably receive 4o per cent. If its length entitled it to 
Ae’ it would probably receive 41 per cent. The fractional per- 
centages are sometimes insisted on by the line which happens 
to hold the stronger position, but usually any advantage of that 
kind takes the form of some terminal or arbitrary allowance 
instead of a modification of the percentage. 

221, Since the receipts of any one road from competitive ex- 
change traffic vary (1) with the total haul on each unit of traffic, 
and (2) with the proportion thereof on the home and foreign 
roads, the effect of any given change in the length of the home 
road will be different on traffic between all possible traffic points. 
All that can be done, therefore (or all that is in the least neces- 
sary to do), is to form some rude idea of the CENTRE OF GRAVITY 
of the initial and terminal points of shipment at each end of the 


line, which will often be quite different for different parts of the 
line. 


Precision in such estimates is unimportant, because the future is almost cer- 
tain to bring about great changes, and perhaps very speedily. But when two al- 
ternate lines are under comparison in other respects, the approximate effect of 
their differences in this respect also should be determined, witha view of seeing 
whether they strengthen or weaken, or utterly nullify, the conclusions that would 
be otherwise reached. That they do the latter, so as to in themselves alone 
cause the selection of one route instead of another, should be admitted only 
with the utmost caution. 
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222. The effect on the receipts of the home road from 
through competitive traffic of an increase in its own length only, 
the haul on its connections remaining unchanged, may be stated, 
with adequate exactness, in this very simple way: 

The interpolation of additional distance by the adoption ofa 
longer alternate line between the same termini will, for all ordi- 
nary and moderate changes of length (under 20 or 25 per cent 
of home haul), leave the earnings per mile of the original 
(shortet) line unchanged, and enable the home road to earn on 
its extra mileage as large a percentage of the average per mile on the 
shorter line as the percentage of the FOREIGN haul to the total haul, 
This law holds essentially true, regardless of the amount of the 
added mileage. 

For example, on traffic which has 70 per cent foreign haul, 
if the home road were longer it would receive out of its added 
proportion of through competitive freight enough to earn 70 per 
cent as much per mile on the added mileage as on the original 
mileage, the earnings on the latter remaining unchanged. 

223. To put the rule in another and shorter way: With 
through competitive traffic— 


The per cent of home haul in the total haul+ the ) = 100 p.c. 
per cent of average earnings per mile realized } (always a lit- 
by home road by extra mileage...... a aerechiswiae tle less). 


The maximum and minimum “limits” to this rule are: 

1, When the home road has too per cent of the haul it rea- 
lizes o per cent, or nothing, on any extra haul. 

3. When the home road has originally o per cent of the haul 
the gain to its receipts from any haul it may gain is 100 per cent 
of the average rate per mile. 

224. A simple geometric demonstration of this law is given 
in Figs. 7 to 12, with their accompanying explanation. The law 
is only approximate, and for very great changes of length be- 
comes materially in error; but the largest probable differences 
which can come under the consideration of the engineer are 
from 10 to 25 per cent in the home haul, and for such differ- 
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ences the law is sufficiently exact, as is evident in Table 96, 
which gives the exact effect on receipts of modifications of 10 
and 20 per cent in the home haul. 


TABLE 96, 


EFFECT OF CHANGES OF DISTANCE ON EARNINGS FROM THROUGH (EXCHANGE) 
COMPETITIVE TRAFFIC. 


Giving the exact effect, and illustrating the essential truth of and amount of error in the 
approximate rule in paragraph 223. 


Effect of 10 per cent Increase of Distance. 



































Per Cent of | Corresponding Per Cent of Sum of 
Original Receipts of If the Home Road extra Receipts | Percentages 

Total Haul | Home Road were Ten Per Cent longer its on in First 
on the out of $1.00 Receipts would be— extra Haul | and Last 
Home Road. Rate. | to Average. Columns, 

10 10 cts. dit X $1.00 = 10.891 | Sq. 99.1 

20 20 ‘‘ fos X 100= 21.57 78.5 98.5 

30 30 ‘ fis X 1.00 = 32.04 68.0 98.0 

- ne 7 for X 1.00 = 42.31 57.8 97.8 

50 50 yor X 1.00 = 52.38 47.6 97.6 

60 60 ‘ oe X 1.00 = 62.26 S77 97.7 

70 70 ‘ Yor X 1.00 = 71.96 28.0 98.0 

80 80 * tox X 1.00 = 81.48 18.5 98.5 

go go * b's X «=1.00 = 90.83 9.0 99.0 

100 100 ‘‘ 13 X 1,00 = 100.00 None. 100.0 


ve) 
on 
Ommus~rpum oonb 
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FIGs. 7 TO 12, DIAGRAMS ILLUSTRATING THE EFFECT ON RECEIPTS FROM Com- 
PETITIVE THROUGH TRAFFIC OF A LONGER HoME LINE BETWEEN THE SAME 
TERMINI, 





7. 


Fic. 7. Fie. 8. Fic. 9. 


[On these diagrams the interpolated mileage on the home road (/) #s assumed to be ONE 
EIGHTH of the TOTAL haul.] 


Fics. 7-10. ON QUARTER Of Fics. 8-11. On naLrof to- Fics. 9-12. THREE QUARTERS OF 
total haul on home road. tal haul on home road, total haul on home road. 


A _— 


ja 





ewer ewe = eo pwp 












Y 








Fic. ro. Fie. rr. Fic. 312, 


[On these diagrams the interpolated mileage on the home road (7) ts assumed to be ONE 
QUARTER of the TOTAL haul.] 


Explanation of diagrams, and demonstration, from Figs. 7 to 12, of law 
stated in par, 222. 


225. In each diagram let the base DC = the total haul on any given unit of 
through competitive traffic, in part over the home road, /, and in part over one 
or more foreign roads, /. 

And let the altitude 4D = BC= the average receipt per mile on this unit 
of traffic. 

Then will the area 4 8CD = the total through rate per unit of traffic (less 
any terminal or other constant deduction), and the areas WH and F = the frac- 
tions thereof appertaining to the home and foreign roads, respectively. 

Assume the total haul increased to D'C by the addition of the distance DD’ 
to the home road. Then, since the total through rate remains the same, we 
shall obtain a new average rate per mile, 4’D’, of such amount that the area of 
the new rectangle 4’B'CD' = area of original rectangle 4 BCD. 
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Furthermore: 

Rectangle AB’ = gross amount lost by both roads jointly on original haul 
by decrease in through rate per mile = rectangle A'D = gross amount gained by 
home road exclusively from earnings at decreased average rate on its extra mileage. 

But if we assume the earnings of the home road on its original mileage to 
be unaffected by the addition thereto, then will the rectangles ZA’ = the gross 
amount lost by the foreign road through the longer haul at the same through 
rate, and this area only will represent the extra receipts of the home road on its 
extra mileage, which let = rectangle A"D. 

Then we have, geometrically, 


Pi D' a EB, : 

AD pos AB’ 1.€., 
Net rate per mile realized ( average ! Poe a4: 
on home road on added through ids Sag one 
haul (rate realized by home }fis to rate per mile pas ye on -is tox D4 
road on original mileage | on new and ia foe 
being supposed unchanged) J Llonger haul a aul. 


For example: If 25. 50, or 75 per cent of the original haul (before the home 
line was lengthened) was on the foreign road, the home road will realize (within 
a trifling error,.shown in Table 96) 25, 50, or 75 per cent of the new average 
through rate per mile on any added mileage, without suffering any such reduc- 
tion as its connections have to suffer on its original mileage. 

In practice, the changes of length which the engineer is called upon to con- 
sider will ordinarily be so small that the through rate per mile of competitive 
freight will be but little affected, so that we may say in Figs. 7 to 12 that practi- 
cally A’D’' = AD, whence we have the approximate law of par. 222. . 


TABLE 97, 


PROPORTION OF THROUGH AND LOCAL FREIGHT IN EACH CENSUS GROUP OF 
THE UNITED SraTES. 
{Computed from Census of 1880.]  (Earnings.) 
































Census Group. Frege Brcleny Total. 

I, New England........ 69.7 30.3 Too. 
II. Middle to Indiana....} 60.5 39.5 100. 
III. Southern ........... 58.4 41.6 100. 
IV. N. W. Central........ 43.8 56.2 100. 
V. Louisiana and Ark....) 51.5 48.5 100. 
VI. Far West........... 39-5 61.5 roo. 
Total United States.| 56. 44. 100. 


For more accurate designation of groups see Table 92 and others. Not all the freight 
here classed as ‘‘ through” is competitive traffic, by any means. 
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TABLE 98, 


FREIGHT MOVEMENT, THROUGH AND LocaL, EAst AND WEST, ON PENNSYL- 
VANIA RAILROAD (P. R. R. DIV. ONLY) FoR THIRTY-FIVE YEARS, 


(Paying freight only. Statistics exist no farther back.) 




















Tons CARRIED. Ton-MILEAGE. 

I = 1,000,000, I == 1,000.0co, 

Year. Through. Local. Through. | Local. 
——_——————— |__| Total. || ——_—_____—__ —___———| Total. 

East. | West. | East. | West. East. | West. | East. | West. 

Bsr...-| .005 | .008| .008| .005 | 0.026 || 1.0... | cceece | cesses | ceeeee | ne 
eee .013 .O19 .O21 .015 | 0.069 2.35 3.17 6.9 4.2 16 8 
Ce ee .036 .038 .049 .037 | 0.160 8.30 8.27 | 12.1 11.4 40.0 
54+. .050 -043 .089 1054 | 0.237 12.5 10.6 26.6 11.9 61.6 
55 e500 106 .065 128 .065 | 0.365 26.9 | 16.3 4.7 1724 102.2 
1851-5... .o5t | = _.042 -072 043 | 0.207 |; 12.51 9.58 21.82 11.20 55.12 
1856 .089 076 1096 092 | 0.454 22.0 19.0 55 4 23.4 119.8 
57 -094 0°77 385 406 | 0.964 || 23.5 | 19.1 | 67.3 | 30.8 | 140.7 
58 141 080 404 421 1.047 35.0 19.8 75.6 31.7 162.1 
59 +130 103 571 366 | 1.170 46.5 37-2 69.5 27.3 180.3 
176 | Too 642 429 | 1.346 63.0 35-7 89.9 26.4 215.1 


| A A | A | aD | Memes ceerencmmene | | ees. eww | aimee memreneinee | caren cnet | Memimermneeeneacsienme: | tupmepeyeinrntne sitar 











1861.. 0.31 0.08 | 0.86 0.37 "1.63 “a11.2 | 28.5 120.9 20.0 280.3 
62.. 0.37 0.13 1.13 0.43 2.06 131.5 45.9 | 163.8 35-1 376.2 
63 0.35 0.13 1.23 0.56 2.27 124.9 45-5 | 1977-7 45-6 393-7 
64 0.32 0.15 1.4 0.63 2.59 115.5 53.0 | 200.0 52 2 420.6 
65 0.30 0.16 1.42 0.67 2.56 |) 108.4 57-6 | 203-9 50.1 420.1 

1861-5 0.33 0.13 1.22 | 0.53 | 2-22 || 118.30 | 46.02 | 173.26 | 40.60 | 378.158 

1866.. 0.32 0.16 1.84 0.86 3-19 It3. 58.8 | 276. 65.0 513. 
67.. 0.31 0.17 2.21 1.02 3-71 110. 62.0 | 322. 72.1% 566. 
68,. 0.39 0.22 2.58 1.24 4-43 141. 99.3 | | 3733 84.8 676, 
69°. 0.47 0.23 2.82 1.47 5.00 169 83.5 402 98.9 753 
JO....| 0.54 0.23 | 3.07 1.58 5.43 104 83. 43 110 826 

EEO TOn) AE | O90) 4-50 | 143.) 4.35. || 245-41 72.9... 302. 2 | 86.2 667.0 

3871....| O71 0.31 3.70 1.85 6.58 254. 113. | 533 113 1012 
J2.vee] 0.79 0.36 4.22 2.47 7.84 283. 130. | 625 152 1190 
73--+-| 0.87 0.32 5.48 2.54 g.21 312. 114. 821 137 1385 
ee 1.07 0.30 4-92 2.34 8.63 381. 108. 764 Ig 1373 
75..- 1.00 0.35 5-39 2.37 g.12 358. 126. 803 133 1479 

187175 ++} _ 0-89 _|_ 0:33 | _ 4-74 |_2.3t_|_ 8.27 | 317.6 _|_ 118.2 | 7er.2_| 130.8 | 1287.8 

1876... 1.32 0.29 5.79 2.52 9.92 473- 105. gts 136 1630 
T7eee+| 1.02 0.29 5.7% 2.72 9.4 364. 103. | 869 159 1495 
78... 1.45 0.29 6.20 3.01 10.95 519. 103. 936 175 1732 
719... 1.69 0.38 7.59 4-01 | 13.68 605. 137. j1138 257 2137 
80. . 1.58 0.49 8.51 4-79 | 15.36 || 565. 174 1230 329 2298 

1876-80.| 1.4 0.35 §.76 3.41 11.93 505.2 124.4 |1017.6 | 211.2 | 1858.4 

1881.. 1.64 0.57 10.12 5.9% 18.23 586. 203 1452 414 2655 
82... 1.35 0.59 Ir.Qt 6.51 20.36 483. 213 175 430 2880 
83. 1.38 0.56 | 12.47 7.27 | 21.67 494. 199 1853 451 2997 
84. 1.29 0.53 | 13.33 7.43 | 22.58 468 192 1938 484 3082 
85.. 1.68 0.57. | 13.88 7.QI | 24.05 612 _209. _|1969 529 3318 

1881-5 1.47 0.56 | 12.34 7.00 | 21.38 528.6 203.2 |1793.4 | 461.6 | 2986.4 
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TABLE 98,—Continued. 


SUMMARY BY HALF-DECADES. 

















Tons CARRIED. Ton- MILEAGE. 

I = 1,000,000, I = 1,000,000. 

YEAR. Through. | Local. Through. | Local. 
$$$ | ______—_—-| Total ---— Total 

East. | West. | East. | West. East. | West, | East. | West 

1851-5 05 04 07 04 0.21 12.5 9.6 21.8 1I.2 55.2 
1856-60. akg .09 44 34 1.00 38.0 26.2 71.5 27.9 | 163.6 
1861-5... 33 +13 1.22 -53 2.22 118.3 46.0 | 173.3 40.6 | 378.2 
1866-70. 41 -20 2.50 1.23 4-35 145.4 72.9 | 362.4 86.2 | 667.0 
1871-5 . .89 33 4-74 2.31 8.27 317.6 | 118.2 721.2 130.8 [1287.8 
1876-80.| 1.41 35 6.76 3.41 11.93 505.2 | 124.4 (1017.6 211.2 11858.4 
1881-5...) 1.47 56 | 12.34 7.00 | 21.38 528.6 | 203.2 117934 461.6 |2986.4 





PERCENTAGES AND AVERAGE LOCAL HAUL. 


— 


Per Cents or TorTac. 





Average Haul 
Tons, Ton-miles. on 
Year. |---| || Local Freight. 
Through. Local. Through. Local. 


a ner RN | LL A | ——— 





— eee 


East. | West. | East. | West. | East. | West. | East. | West. |} East. | West. 


eecctmncnnaeenns | gempminenre—eemennen | ern —aeecenen | meee | eee enmeennnen | amare | ee | nn | SE RNITERES | eee EUAN GE RNeRNeaAD 





1861-5 15.0 5.9 55.1 24.0 31.3 12.1 45-7 10.9 141 76.5 
1866-70 9-4 4.6 57-7 28.3 21.8 10.9 54-4 12.9 145 70.2 
1871-5 10.8 4.0 57.3 27.9 24.7 9.1 56.0 10.2 ISI 56.6 
1876-80.] 11.8 2.9 56.7 28.6 27.1 6.7 54.8 11.4 150 61.9 
1881-5 6.9 2.6 57-7 32.8 17.6 6.8 60.2 15.4 145 66.0 





226. From the additional receipts thus realized is to be de- 
ducted the additional cost of earning it, which we have seen may 
vary anywhere from 25 to 40 or (for great changes) 50 per cent 
of the average cost per mile. No absolute profit, therefore, can 
be realized from longer home-haul of competitive freight, unless 
the foreign haul is greater than 25 to 40 or 50 per cent of the 
total. But with any foreign haul whatever there is some 
credit as well as debit side to the disadvantages of distance for 
this class of traffic. 
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227, Let us now see, in continuation of par. 205, how much 
weight should be probably given to DIFFERENCES OF DISTANCE AS 
RESPECTS WAY TRAFFIC. Tableg2and various others willshow that 
it is a fairly low estimate to assume 4o passengers or 100 tons 
of freight as an average train-load, about one half of which (see 
Tables 97 and 98) will be local traffic, at rates fixed by the mile 
or at the will of the company. The fluctuations from this average 
are very great indeed, and a nearer estimate can easily be formed 
in any particular case. Assuming the above average, however, 
at 14 cents per mile for freight and 24 cents for passengers, this 
purely local trafic would net 50 to 62} cents per train-mile. On 
the other hand, we have already estimated (Table 89 and par. 195) 
the actual cost of running an extra mile at from 25 to 50 cents. 
This sum includes all expenses for running such distance, so that 
any additional receipts arising therefrom must be credited against 
it in full. 

228, Accordingly, it is plain that whenever way rates are 
actually determined by the distance alone, any reduction of dis- 
tance would be very apt even to entail a balance of loss upon 
the company. For example, it would undoubtedly entail a net 
loss on the New York Central Railroad, from their way business 
alone, to shorten their line by several miles, even if it could be 
done without cost to them, provided all their business, “ way” as 
well as “through,” had to be transported over the new line; for 
60 cents would be a very high estimate of the actual cost of run- 
ning extra distance on that road. On the other hand, taking an 
average train-load (on main line only) of 100 passengers, and 
assuming the very low proportion of one half as that on which 
the receipts are fixed by the legal limit of 2 cents per mile, we 
have an average gross loss of roo cents per train-mile, or a net 
loss of 40 cents for every mile cut out of the line. And if the gross 
loss had been but ro cents instead of roo, it would have operated 
to reduce the value of any saving of this distance by so much, 
although not entirely destroying it. 

229. All way traffic, however, is not by any means rated solely 
by the mile; nor would any railway think of attempting to so 
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rate it, even if it had the power to do so, without destroying 
business. Tables 93-5 clearly show this. Table 98,showing the 
enormous and growing proportion which local traffic makes of 
the total traffic of a line like the Pennsylvania even, which is 
often thought of as chiefly a through trunk line, makes it still 
clearer that it is impossible that local traffic should be all so 
rated. And yet a line 110 miles long instead of 100, between 
two given points, will, or can be made to, derive some addition 
to gross receipts without working either hardship or injustice. 
The local passenger rates would be perhaps $3.30 instead of $3 
—a difference which those who may be called floating or occa- 
sional travellers (those making one or two or ten trips a year) 
can well afford to pay, and would pay, probably without feeling 
the difference. If we estimate the total extra cost of running the 
1o miles extra distance at $3, which would ordinarily be ample, 
it would require but 10 such passengers per train to wholly 
counterbalance the cost of running the extra distance. That 
road would be the exception perhaps which did not average 1o 
such passengers per train, and substantially the same condition 
of things exists on many roads in freight business also, 

For the remainder of the traffic, to which the greater rate for 
the extra distance would be a real hardship and burden, it is 
entirely at the discretion of a railway company to do away with 
the extra burden by special rates based on volume of business 
furnished; and this is the true and just principle of fixing rates 
under all circumstances; forthe interest both of the stockholders 
and the general public. A man who travels or makes a ship- 
ment over a line once a year is not greatly burdened by even a 
considerable difference of rates, and it may equitably be col- 
lected from him. A constant patron of the line, on the other 
hana, finds the same difference of rate a very great burden. 

230, Thus we seem driven to the conclusion that it is rather 
worse than money thrown away for any average road to spend 
money in shortening its line, nor is there any escape from the 
conclusion that there is only one class of road to which it can, 
under any circumstances, be any great object to do so;—those, 
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namely, whose traffic is mostly hauled over their own lines ex- 
clusively, while at the same time the rates on a large portion of 
it are directly or indirectly fixed by competition, as on two or 
three of the great trunk lines. A large non-competitive way 
traffic alone may entirely neutralize the pecuniary value to the 
company of saving distance. 

231. But these conclusions, although undeniably true, should 
be acted upon with even greater caution than those already sug- 
gested with respect to through business, and only when there is 
no possible doubt as to the interests of the company. For as a 
question of public policy the conditions which bring about a 
credit side to distance have no force whatever, the ultimate loss 
to the community from an unproductive and avoidable service 
being the same whether borne directly by the railway company 
or transferred by it to the general public. And inasmuch as the 
prosperity of a railway is intimately connected with that of its 
supporting population, the policy under certain circumstances— 
perhaps under any circumstances—of thus counting in as a make- 
weight a possibly avoidable tax (a large fraction of which is, so 
to speak, spent in collecting it), however fairly distributed and 
lightly borne, may be questioned, especially as the ability to 
collect it through absence of competition is, by its very nature, 
temporary and changeable. Nevertheless a railway is a busi- 
ness enterprise and not a charitable institution, and it has the 
same right as any private citizen to take every reasonable pre- 
caution to secure pecuniary success. 

232. The future returns to the investors are always more or 
less problematical, while the benefit to the public is not prob- 
lematical, and always far ahead of any possible profit to the in- 
vestors. It is hardly reasonable to demand, therefore, that rail- 
ways shall increase their investment for the sake of decreasing 
the return on that investment paid by the public; and sound 
policy requires and justifies this at least—that the expenditure 
should be mainly directed-not to shortening the line, but to re- 
ducing the gradients or vertical distances, which we shall find to 
be immensely more important than linear variations in their ef- 
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fect on operating expenses, but over which a railway can under 
no circumstances derive additional revenue by running its trains. 
For it is far easier to collect pay from an intelligent public for 
carrying them ten miles around a mountain than for taking them 
over the top of it, while it costs far less to do it. | 

233, Especially when the question comes up of LENGTHENING 
THE LINE TO SECURE WAY BUSINESS, as suggested in Chapter IIL, 
we may almost say that where there seems any room for doubt 
it will almost always be policy to do so. Extra business toa 
railway—the engineer will rarely err in thinking—is almost all 
clear profit. Of passenger business this is literally true until 
the increase becomes considerable. Of freight business it is so 
nearly true, that 80 or go per cent at least of a way rate is clear 
profit over the actual cost of any one particular extra shipment. 
(See also par. 181.) 


234. Let us suppose, for example, that the A. & B. Railway, Fig. 13, 
100 miles long, is deflected 10 miles north to strike some way point C. 


The increase of length, if 
‘102 


the road were all a straight 

Eee ee ey 

may be /wo miles, and the A 700 8B 
Fic. 13. 


extra cost of running those 
two miles probably fifty to seventy-five cents per train, as already esti- 
mated. 


235. The loss of distance from even very considerable deviations from an 
air-line is commonly absurdly over-estimated, even in the minds of engineers, 
in a way and for reasons more fully discussed later (Chap. XXVIII.). Young 
engineers are rarely trained in such matters, and should take pains to disabuse 
their minds of impressions which often lead them to take for granted assump- 
tions in this respect which have a mere shadow of foundation in fact. 


On such a road, if running ten trains daily each way, this loss would 
amount to $3650 to $5475 per year. A very insignificant town will fur- 
nish as much business as that, as will be evident from Tables 14 to 28, 
The average payment to railways in the North Central States being 
about $13 per head per year, an average village of 300 to 500 people would 
be a sufficient inducement for such a deflection. There are, of course, 
extreme fluctuations in the probable revenue from a village of that size. 
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A village of coal-miners will produce ten times that traffic at least, and 
some retired hamlet not a tenth of it. 

236. The preceding is independent of the effect of the two miles 
extra distance to increase receipts as well as expenses on the traffic as a 
whole. Taking that into account, it needs no further demonstration to 
show that it must in general be a serious mistake to neglect way points 
simply to shorten the line, unless the grades are also affected. In the 
latter case it becomes more doubtful; but taking the country as a whole, 
not only the private interests of railway corporations but the interests of 
the general public as well have suffered great disadvantage and loss from 
contrary practices, while the aggregate railway mileage has been unnec- 
essarily increased ; for a slight swerve in the main line will often save a 
long branch or a longer competitive line. 

237, The doubting engineer may safely take the two following as 
prima-facte guides, to be deviated from only as special reason to the con- 
trary appears: 

1, Any deviation which will increase THE AVERAGE PER MILE OF 
ROAD OF TRIBUTARY POPULATION (weighing the latter, of course, in 
proportion to their revenue-producing capacitv) is all but certainly ex- 
pedient, because it is mathematically demonstrable that the longer line 
ought then to be for the joint advantage of the community and the rail- 
way (see Chap XXI_). 

2. Even if the gain be considerably less than this, the deviation may 
easily be (and probably is) for the interest of the railway, although not 
in that case expedient in itself, as a question of public policy. 


238, All the preceding conclusions as to the comparatively 
slight importance of distance (and the same is true of all the 
minor details of alignment) may well lead to ruinous conse- 
quences if they are stretched until they crack to support some 
extended and radical change materially modifying the cost and 
convenience of transportation, and so discouraging traffic; for 
it must never be lost sight of, that anything which tends to per- 
manently increase by ever so little the cost to the public of any 
given service is disadvantageous to all parties, although its dis- 
advantages may be more than made up to one party by the gains; 
and if the difference be extreme, the danger of permanent dis- 
aster to the property is great. The point which it has been 
sought to bring out is, that even in extreme cases there always is 
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a credit side of considerable importance to increase of distance 
—contrary to the idea which prevails to an unfortunate extent, 
that a short and direct line is the first desideratum, to which 
almost everything else must bend. On the contrary, it would 
be hard to put the general rule which should govern action 
about obtaining a short line in a simpler and safer form than to 
say that it is the one desideratum about a railway which it is a 
good thing to have if it costs nothing, but which must give way 
to other considerations in case of conflict, and is not worth spend: 
ing much money for. 

There are cases—as for instance a line between New York 
and Philadelphia—where it is of great importance; but the excep- 
tional position of distance as the one element of cost of trans- 
portation which is used as a basis for collecting revenue makes 
such exceptions rare. If the conditions were different—if, for ex- 
ample, we could charge the passengers we did get more, because 
we had sacrificed the chance of getting some others in order to 
carry them more quickly—all this special pleading would fall to 
the ground, and distance would take its true relative position 
with the other elements of the cost of transportation on the basis 
of cost alone. But the very fact that this is not the case seems 
to have had the effect of reversing a reasonable deduction from 
the premises, in the minds of the more ignorant and thoughtless, 
by leading to some such hazy chain of reasoning as we noted in 
the beginning of this chapter. 

239. There is another argument, of much the same vague 
kind as that last referred to, but of a more reasonable and tan- 
gible character, which is sometimes brought up as a reason for 
saving distance, viz., THE ‘MORAL EFFECT” OF A SHORT LINE in 
helping to secure traffic. Nor is this argument wholly unjusti- 
fied, for there are numerous lines throughout the country which 
do apparently suffer simply from the length of their line fright- 
ening away passengers and fast-freight traffic. We may see 
that this effect is feared by the current fashion of misrepresent- 
ing geography in railway advertising circulars. 

240. Many lines which are not particularly direct, however, 
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do not do this, and the prosperity of a single conspicuous line, 
the New York Central & Hudson River Railroad, will show that 
there is nothing in distance pure and simple to deter travel until, 
as in the case of the Grand Trunk Railway in competing for 
American business, the difference of distance becomes so great 
as to seriously lengthen the ToraL Time of the trip—a result 
not commonly to be feared from probable engineering modifica- 
tions of any given line. The enormous proportion of the New 
York-Chicago travel which the New York Central secures in 
spite of being the longest of three prominent lines (970 miles 
against 961 by the Erie and g12 by the Pennsylvania), and in 
spite of taking passengers 150 miles north before they begin to 
go toward their destination at all, is sufficient proof that, if a 
line be equally comfortable and well managed, and makes 
equally good through time (as all lines do, for the most part, 
by general agreement, which ticket through at the same price, 
and as any line can successfully insist on doing when its length 
is not in excess over Io or 15 per cent), it will not suffer to any 
material extent from this cause alone. That the New York Cen- 
tral is no very great sufferer hardly needs further demonstration 
than may be found in various tables by referring to the Index. 

241. The difficulty is (par. 51) that the lines least favored as to 
distance are generally less desirable in other respects. There 
are more connections to make, less favorable through-car arrange- 
ments, a less number of and slower trains, etc., etc. At the very 
worst, moreover, this objection only applies to a very small por- 
tion, and that the least profitable portion, of the traffic of a road; 
and it does not apply at all to those small changes, of a few miles 
more or less, which the engineer is most frequently called upon 
to consider, and to which this chapter has mainly referred. 

242. The conclusions reached in this chapter have rarely been recog- 
nized in the practice of engineers, but instances are not wanting where 
they have been clear enough to operating officers. As one instance of 
the latter, on the “ Pan Handle” road (Pittsburg, Cincinnati & St. Louis) 
a tunnel near Steubenville, O., saving two miles of distance and much 
curvature, but costing $300,000, was avoided bya temporary line. When 
at last means became sufficient to construct it, the general manager of 
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the line objected to its construction on the ground that, even though the 
greater part of their traffic was local to the vast Pennsylvania system, the 
loss from revenue on the two miles saved would far more than counter- 
balance the saving in operating expenses; and proved it so conclusively 
that the construction was for some years postponed. Subsequently, on 
account of the exceptionally commanding position of the Pennsylvania 
roads, it was believed that the old distance could be considered as con- 
structively still existing so that this loss wouédd not arise, and the tunnel 
was built. Whether or not this expectation has been maintained the 


writer cannot state, nor does it affect the force of the example. 
16 e 


CHAPTER VIII 


* CURVATURE. 


243. IT is the 
peculiarity of cur- 
vature that all its 
disadvantages lie 
ea : upon the surface, 
Eee meee visible to every 
oe ; rns eye and compre- 
hensible by every 
mind. A heavy 
grade is very un- 
obtrusive. The 
most skilful and 
observant eye can- 


not detect differ- 
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gs ANTAGONISM TO EACH age the operating 

value of the line. 
But curves attract instant attention, and their disadvantages ap- 
peal even more strongly to the imagination of the inexpert than 
to the instructed judgment of the engineer. A visible defect or 
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* This illustration the writer borrows from the heading to a chapter on ‘ Railwa 
‘Construction” of an English engineering work. Whether or not it is a mere fancy sketc 
he cannot say; but it at least has no little verisimilitude to not a few actual works. The 
‘question naturally arises, what the curve in the foreground is for, especially if the steeple 
in the middle distance is a hint of a town, or, if a curve was deemed necessary, why it 
was not made a little longer. . There may likewise be found in the picture a hint as to 
the extent to which a larger expenditure for construction necessarily implies a better line. 
ane ee moral which the picture is calculated to teach may be left to the ingenuity of 

e reader. g 
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danger is always more keenly appreciated and dreaded than one 
which it requires special training to detect; and since there is 
always a natural tendency to correct the faults which every one 
sees and to forget the faults which no one thinks of, it is evi- 
dent that this simple fact must always have a powerful if unde- 
tected influence while human nature remains what it is. 

244. And when we come to consider what are the more solid 
objections to curvature, we find at once that a formidable and 
undeniably true list of objections to it may be made, consisting 
of many counts; as thus: 

1. /¢ causes a considerable loss of power and considerably more 
wear and tear of rolling-stock and road-bed, thus increasing 
expenses. 

, 2. Lt does or may limit the length of trains, and thus still more 
increase expenses. ; 

3. It causes a considerable expense for extra watchfulness and track- 
walking, and thus indirectly still more increases expenses. 

These three are what may be called the definite and positive 
objections to curvature. Wecan estimate them with some de- 
gree of certainty and exactness. But there are still others which 
are essentially indeterminate, and which for that very reason it 
behooves us to examine into the more closely, lest the haze of 
doubt which unavoidably surrounds them should on the one 
hand unduly obscure them, or, on the other, have a mirage-like 
effect, magnifying them into undue proportions. Among these 
causes are: 

4. The danger of derailment ts increased, and the consequences 
of such derailment when it occurs are more likely to be seri- 
ous. | 

5. Lhe danger of collision ts increased by the obstruction of the 
view. 

6. There is more difficulty in making time, and thus passenger 
travel is likely to be affected. 


7. Lt injuriously affects the smooth riding of cars, and thus deters 
travel. 


8. Lt impresses the imagination of travellers with a feeling of danger 
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even tf none exists, and thus in a third way affects travel unfavor- 
ably; and, finally, 

9. Lt ts more or less an obstacle to the use of the heaviest and most 
powerful types of engines. 

This is a formidable indictment, indeed, and when it is ex- 
tended from curvature in the abstract to sharp curvature as 
against easy curvature it becomes still more so; for there is 
then more wear and tear, more danger of limiting trains and 
more injurious effect upon the safety and speed of trains, the 
comfort of travellers and the reputation of the line. 

245, It is therefore not unnatural that a very general course 
of reasoning on the question should be: “ Each one of these ob- 
jections to curvature amounts to something; plainly, therefore, 
in the aggregate they must amount toa great deal, although 
no one can ever determine exactly how much. If the curvature 
be sharp they will be several times more serious, and in fact will 
then become entirely inadmissible for such a line as ours.” 
Thence may follow, perhaps too quickly, a conclusion in the form 
of an order to the engineers who are to examine the country, to 
the effect that “the minimum radius of curvature permitted on 
this line will be,’’ etc.—an order from which thereafter there will 
be no retreat. 

246. Notwithstanding this plausible reasoning and formidable 
indictment, it may be said at once that investigation seems to 
indicate that the prevailing error in respect to curvature among 
engineers is too great dislike of curvature, and especially of 
sharp curvature, and too great readiness to spend money to avoid 
it, although a few go to great extremes in the other direction. 
This conclusion seems to necessarily result from analysis in 
detail of the weight to which each of the above objections is 
entitled; but without presupposing this, and abandoning all 
prepossessions in either direction, we will consider each objection 
to curvature as impartially as possible, beginning with what may 
be called the indeterminate or imaginative (but not therefore 
imaginary) objections, 4 to 9, which cannot be reduced to a valu- 
ation in dollars and cents. 
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THE DANGER OF ACCIDENT FROM CURVATURE, 


247, Railway accidents come from a great variety of causes, 
of which curvature is one. How great a cause it may be is made 
difficult to determine by the fact that accidents are rarely re- 
ported as directiy chargeable to curvature, its effect being rather 
to aggravate them, or to prevent timely discovery that there is 
danger of accidents from other causes, than to cause them itself. 

Nevertheless we can determine certain maximum and mini- 
mum limits for its possible effect as a contributing or aggravat- 
ing cause of accidents. The total number of accidents to trains 
per year, of sufficient seriousness to get into the newspapers, as 
shown by the best available statistics (which are very imperfect), 
is given in Table 99 for some thirteen years past, with some fur- 
ther details as to accidents in Table 100; and by comparison of 
these statistics for the eight years ending with 1880, accidents 
appear to have occurred very nearly at the following rate, for 
the railway system existing in 1880: 


Collisions,. . . . . 400, causing 120 deaths and 430 injuries. 

Derailments,. . . . 800 . iso: 530 - 

Other train accidents, 80 . 46. “40 - 
1,280 300 1,000 


Of the collisions, about 5 per cent are crossing collisions, not 
likely to be affected by curvature. It is possible to conceive, 
however, that any one of the 400 collisions might be injuriously 
affected, if not caused, thereby. 

Of the derailments, about 


25 per cent come from broken or loose rails, 
8 ss ee “cattle on track, 


5. ‘ “ washouts, 
12 “¢ 6 “accidental and malicious obstruction, 
16 ss a ‘* misplaced switches, and 
34 - «6 “ other miscellaneous causes not likely to 


— be affected in any way by curvature. 
I0o per cent in all, 
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: TABLE 100, 
CASUALTIES CAUSED BY THE DIFFERENT CLASSES OF ACCIDENTS FOR SEVEN 

YEARS. 

Killed, 
In Collisions. In Derailments. In Other Acc. Total. 
TESS sete cess 158 141 8 307 
T5904. cans encods 172 192 25 389 
PS83 heehee ees 227 229 17 473 
POS Riis wired Sead 177 200 3 380 
Poel scab ew uia s 209 Igo I5 4I4 
TOO: cw ie ith sens 156 143 16 315 
T5708 ies eden ee 94 97 4 195 
Average eats 170 170 13 353 

Injured. 
TOS Sor dawie sans 547 963 20 1,530 
POST wad weedws 62 1,062 74 1,760 
TOS Sokie ee Bees x 716 1,145 49 1,910 
TOO Gio eke ate 578 975 35. 1,588 
helo Serge emerge 565 995 37 1,597 
PS SOn ea wees se 412 714 46 1,172 
ys eee er 286 389 34 709 
Average..... 533 892 42 1,467 


Of the 1,217 accidents reported in 1885, 193 caused the death of one or more persons 
each, while 282 caused injury to persons but not death; a total of 475 accidents, leaving 
742, or 6r per cent of the whole number, in which there was no injury to persons con- 
sidered serious enough for record. 

The accidents recorded in 1886 were about three for every 1,000,000 train miles, and 
were divided, according to their nature and the classes of trains, as follows : 


ACCIDENTS. Collisions. |Derailments. Other. Total. 












































To passenger trains............. 47 247 51 345 
To a passenger and a freight.... 102 ee bi 102 
To freight trains........ ask assess 315 434 21 770 

DOtal avin tees ees Se ae eer 464 681 72 1,217 


Allowing two trains in each collision, this shows accidents to a total of 1,681 trains, 
of which 494, or 29 per cent, were passenger trains, and 1,187, or 71 per cent, were freight 
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trains. This is very materially less than the true proportion of freight-train accidents, if 
accidents of all kinds were included, but it includes a large proportion of those involving 
loss of life or very serious damage. 

Classified by months, the aggregates of the reported train accidents of the six years 
1880-1885 (7,949 in all) were: 























Winter Months. Spring Months. Summer Months. Fall Months. 

Dec. 687 March, 620 June, 438 Sept. 770 

Jan. 882 April, 490 July, 556 Oct. 789 

Feb. 812 May, 483 Aug. 705 Nov. 717 
Total...... 2,381 1,593 1,699 2,276 
Per cent. . 30.0 20.0 21.3 28.7 


248 There were in the United States in the year 1880 about 
go,ooo miles of railroad in operation, employing about 450,000 
men, and over which some 5,000,000,000 passenger-miles were 
run each year and perhaps 2,000,000,000 or more employé or 
free-pass miles, counting both passenger and freight service, the 
number of freight trains being at least three times greater than 
passenger trains. 

The number of curves will average considerably over one 
per mile,as shown in the following Tables 1o1 to 104 (see es- 
pecially summary to Table 102, page 263), or say at least 128,000 
for the whole United States. This is almost certainly not an 
over-estimate, 

249. Performing, then, the simple arithmetical operation of 
dividing 128,000 curves by 1280 annual accidents and by the 
given number of deaths and injuries, we find that if ALL train ac- 
cidents which are serious enough to get into the newspapers 
were justly chargeable to curvature and to nothing else, there 
would be on an average one such accident per vear for every 100 
curves, one death for every 427 curves, and one injury for every 
128 curves. To present the meaning of these figures ina clear 
way: If all train accidents were caused by curvature alone, there 
would on any one given curve be an accident of some kind worth 
notice in the public press once in 100 years, a passenger or em- 
ployé killed once in 427 years, and a passenger or employé in- 
jured once in 128 years. 
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250. Such an exaggeration of the effects of curvature, how- 
ever, is of course wholly beyond reason. It does not appear 
probable from the record of Tables 99 and 100 that more than 
half the individual accidents are of such a nature as to have 
been at all modified or affected by curvature, and of those which 
are likely to be at times so affected—such as collisions, broken 
rails, cattle on track, washouts, landslides, breaking in two of 
trains, etc., etc.—a large percentage are well known to arise 
from causes which the alignment would not greatly affect, such 
as frogs, misplaced switches, accidents to running gear, etc., and 
others are only likely to be aggravated by curvature. It is ex- 
tremely doubtful, therefore, if more than 30 or 4o per cent of 
train accidents are in any measurable degree modified or af- 
fected by curvature ; and in many of these the effect is so slight 
or so doubtful, that if we were to assume that from 15 to 20 per 
cent of all accidents are wholly caused by curvature, it would 
probably be giving it its full weight. It will be safer, however, 
especially as our record is not entirely satisfactory, to assume as 
a mean of possible extremes that 25 per cent of the accidents 
are caused by curvature, and curvature alone. 

251. In that case we shall have on any one particular curve, 
and caused by that curve— 

A train accident serious enough to be mentioned in the 
newspapers once in 400 years: 

A passenger or employé killed once in 1708 years; 

A passenger or employé seriously injured once in 512 years. 

If we make, now, some simple computations in compound 
interest (Table 17, p. 80) we reach some rather surprising results: 

We find that if we were to invest one dollar at 4 per cent 
compound interest at the time of construction we should have 
$6,506,088 to repair the damage arising from the first serious 
accident occurring on any given curve,and caused by the fact 
that it was a curve instead of a straight line ; $526,201,500 with 
which to heal the wounds of the first man injured ; and a sum 
an innumerable number of million times greater than the last 
again (being what it would amount to at compound interest in 
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1196 years) as a fund wherewith to assuage the grief of the 
dependent survivors of the first man killed. 

Change these figures as we will, and keep within the bounds 
of reason, and we shall yet find the result substantially the same. 

252. Nevertheless, an accident of the most terrible descrip- 
tion may happen within a week on any curve,and be directly 
caused thereby. On some one of the 128,000 curves in the 
United States it probably will. Accidents of some gravity are 
continually reported which appear to have been due to or to 
have been aggravated by curvature, and more than one such per 
day must happen in the United States by our assumptions. It 
is also undeniable that all curves are not by any means equally 
dangerous. When very sharp and on heavy grades they are 
materially more dangerous than elsewhere. But on the whole, 
and within the limits of ordinary and reasonable practice, it 
would almost appear, as if, even if the question were simply 
curvature or no curvature, the only proper conclusion would be 
that the question of safety was not entitled to any weight what- 
ever in deciding on the line to be adopted or the expenditure to 
be incurred. Only when all other considerations were equally 
balanced should it be made the ground of a decision. 

253. But the bald question, curvature or no curvature, never 
is the question before the engineer. The general character of 
the line is irrevocably fixed by the topographical conditions. 
He is not called upon to decide between the crooked solid line 
and the straight dotted line in Fig. 15, but between a little more 





FIG. : 


and a little less curvature as indicated by the solid and nearly 
parallel dotted line. 

If we could eliminate ALL curvature from railways we might 
perhaps decrease by 25 or 50 per cent the danger to life and 


252 CHAP. VITI—CURVATURE—ACCIDENTS FROM. 





property. But this is practically impossible; and as between 
the common case—such alternate lines as are shown in Fig. 15, 
—let the reader pause for a moment and intelligently consider, 
jirst, what the probabilities are of an accident on either line due 
to all its curvature, and, secondly, what the danger amounts to 
of an accident on the one line due to the difference in its curva- 
ture from the other? For example, we have in Fig. 16 a view 
of one of the famous accidents of 1885 (the Monte Carlo dis- 
aster), which may be said to have been entirely chargeable to 
curvature in one sense, because the crookedness of the line pre- 
vented the two approaching trains from seeing each other, and 
this on a line where enormous sums were spent to avoid curva- 
ture or to increase its radius, and on the very top of one of the 
most costly works for that purpose—the immense retaining-wall 
shown in that view. How much was the danger of accident 
diminished by these works below what would have existed had 
the line been more closely fitted to the contour by throwing it 
back on to the solid in the view, at the necessary cost of some- 
what more and somewhat sharper curvature ? 

254. This question is so important that it seemed essential 
to make the facts entirely clear. A natural and commendable 
aversion to anything which seems to imperil life and limb may 
Jead to a dissent from the above conclusions on general prin- 
ciples, as somewhere involving a fallacy, but that they are 
practically true seems to be proved positively in another way— 
by the immunity from accident which many very crooked lines 
enjoy in common with more fortunate rivals, and by the fact 
that the number of accidents is certainly no greater (in fact it 
appears from the last (1880) census to be some 18 times less) in 
the States east of Ohio which have two or three curves to the 
mile, than in the States west of Ohio which have a curve only 
every two or three miles, as an average. 

255. Unfortunately, from the very fact that curvature plays 
so Small a part as a cause of accident, no general statistics can 
be given as to the number of cases in which it does have an in- 
fluence; but a very interesting little volume by Charles Francis 


253 


—CURVATURE—ACCIDENTS FROM. 


CHAP. VII. 


(‘€Sz “red 33S) 
"URLSVSIG 
OTaV) BLNOW HHE—9I “Org 





254 CHAP. VIII—CURVATURE—ACCIDENTS FROM. 





Adams, Jr., on “Railroad Accidents” supplies this defect in a 
measure. Mr. Adams gives the details of many of the more 
notable, or rather typical, accidents which have occurred in the 
history of railways,—some 42 in all,—and apparently by mere 
accident specifies the character of the alignment in almost every 
case. Out of these there were 


8 accidents on curves, killing 253, injuring 497; total, 750 


24 rs ‘“ tangents, 604, “ 1103; ‘“* 1707 
10 . unspecified. 
Deaths. Injuries, 
Average per accident on curves, 31.6 62.2 
“ ‘* tangents, 25.2 46.0 


This is mere chance collection, and proves nothing definite, 
especially as a number of bridge and other accidents are in- 
cluded, with which curvature or the lack of it had nothing what- 
ever todo. It is perhaps noteworthy, however, that the propor- 
tion of accidents occurring on curves (about one fourth) is hardly 
so great as might be expected if it were a pure matter of chance 
whether accidents occurred on tangents or curves. Several ter- 
rible collisions occurred “ when rounding curves:” but fog seems 
to be a still more fruitful cause, as at Revere, Mass.; and not a 
few are due to pure and utter carelessness, as in the frightful 
accident on the Richelieu River in Canada, one of the most de- 
structive on record, about one hundred having been killed out- 
right and several hundred injured. In this case the engineman 
ran into an open drawbridge on a long straight line (as seems 
clear from the text) past a danger signal in full view 1600 feet 
from the bridge. 

256. Still, we have fog and carelessness always with us, of 
course, whether on curves or tangents, and such risk as there 
may be from curvature is in addition thereto, so that these 
instances of terrible catastrophes on tangents do not even tend 
to prove directly that curvature is a trifling cause of accident; 
‘but what they do prove is that the unfamiliar and occasional is 
the most fruitful source of accident, The drawbridge signal in 
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the last accident recorded was not looked for, because the draw 
was rarely open; and in the same way it is probable that the 
greater feeling of danger and more constant caution which 
springs from the existence of curvature, and more especially of 
much curvature, makes it in some measure a safeguard against 
accidents as well as a cause thereof. Only in this way can be 
explained the undeniable safety with which, as a matter of fact, 
numerous very crooked roads are operated. 

257. To illustrate this possible danger from carelessness: 
There are several hundred miles of the Union Pacific Railroad 
on which there is practically no break of either line or grade, 
but trains rise into view on the horizon as at sea. As avery 
natural consequence, it was at one time, and perhaps in less 
degree is yet, the custom to operate the road with almost entire 
indifference to time-tables or train-orders. When an opposing 
train “hove in sight” both made for the passing point which hap- 
pened to be nearest between them, and if their idea as to where 
this point was happened to be different, one or the other would 
“back out.” Such conditions as these seem to afford the me plus 
ultra of safety, yet if it prevailed on all railways it may be 
gravely questioned whether it would on the whole add much, if 
anything, to the average safety of railway travelling; for the 
feeling of security and habit of carelessness which would thus be 
engendered in employés of every grade would be apt to lead in 
emergencies to the most terrible consequences. Such contin- 
gencies, for instance, as dense fogs or sudden snow-storms ora 
cinder in the engineman’s eye, or a dozen other possibilities, 
would be almost certain to bring about occasional accidents 
which, under conditions exacting greater habitual vigilance, 
would not have occurred. 

258. Even in the cases of derailment mentioned in Mr. 
Adams’ book it is difficult to.detect much effect from curvature. 
The disastrous derailment from a broken rail at Carr's Rock, on 
the Erie Railway, occurred indeed on a sharp curve on the edge 
of a precipice (on a division where nearly the whole line is of 
this description); but another one, precisely like it, occurred in 
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the immediate vicinity, ten years before, on a perfectly straight 
piece of track, which is something pretty hard to find in that 
locality. These are the two most serious accidents which have 
ever (1882) occurred from this cause on that section of the road. 
In'the first instance, on a curve, 24 were killed and 80 injured; in 
the second instance, on a tangent, only 6 killed and 50 injured; 
but the difference is due, not to the alignment, but to the differ- 
ence in the height of the precipice—3o feet in one case and 80 
feet in the other. 


259, A very common error with regard to broken-rail accidents re- 
quires correction here. There is not a particle of evidence—or certainly 
none of much moment or weight—tending to show that curvature notice- 
ably increases the liability of breakage or even the consequences thereof. 

As respects the former, it is almost purely a matter of the condition 
of road-bed and of chance defects. Thus the records kept by the Aaz/- 
road Gazette show that such accidents are nearly nine times as numerous 
in the winter months as in the summer, there having been of noticeable 
accidents caused by broken rails during the eight years 1873-80: In 
January, February, and March, 268; in July, August, and September, 32. 

The consequences of a rough road-bed or of the temperature of the 
metal, or both, being so very noticeable, it is clearly indicated that it is 
the hammer-like effect of the locomotive, 
rather than any direct, pressure, which 
causes the breakage; and this is not in- 
creased by curvature: it is rather de- 
. creased. Ona tangent a train impinges 
against the rails with a great deal of force 
from one side to the other alternately. 
On a curve every truck in the train tends 
rather to hug the outside rail with the 
front outer wheel—in a manner shown in 

Fic. 17, Fig. 17, of which we shall speak more 
fully shortly—both the inner wheels standing clear of the rail; while the 
driving wheel-base is preserved by the truck from impinging against 
either rail with anything like its natural force. For these same reasons 
‘a broken rail on the inside of a curve is noticeably less likely to cause 
a derailment than if on a tangent; while a broken rail on the outside, 
although it is of course greatly more dangerous than on a tangent, is 
not #9 much so as might seem—for the reason that, even on a tangent, 
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some one truck in the train is likely to impinge at just the right spot to 
cause derailment, and one truck off is nearly as effectual as a dozen to 
cause a catastrophe. 

But if derailment does occur there is certainly more danger on a 
curve than ona tangent, and in numerous other ways, which appeal very 
strongly both to the imagination and the judgment, curvature is a real 
source of danger; and of course the sharper it is, and the more of it 
there is, the more danger there is. Those who maintain that it should 
therefore constitute a serious element in the problem of laying out a road 
have the best of the argument so long as it is confined to generalities, 
Their case only becomes weak when we consider its force in detail. 

260. The truth is that nothing but a standing miracle keeps 
either curvature or any other of a dozen causes of accident from 
being a fruitful source of disaster. The marvellous safety of 
railway travel in the face of such numberless chances for disas- 
ter is one of the most impressive triumphs of human care and 
skill, and it is this fact alone which gives our argument any 
force whatever. No one could have foreseen it, and hardly any 
one can fully realize it; but the fact being as it is, true wisdom 
requires that we should recognize its consequences, and not. 
insist on trusting to the imagination for arguments in a purely 
practical question. 

Mr. Adams has very effectively expressed this marvellous 
safety in a pithy sentence, by saying, that “the chances of acci- 
dent in railroad travelling are so small that they are not materi- 
ally increased by any amount of travelling which can be accom- 
plished within the limits of a human life.” He proceeds with: 
the following interesting comparative statistics: 

2602. “During the four years 1875-8 only 1 passenger was killed 
from causes beyond his own control in ‘Massachusetts, and only 20 in- 
jured. Yet during the year 1878 alone, excluding all cases of mere. 
injury, of which no account was made, no less than 53 persons came to 
their death in Boston alone from falling down-stairs and 37 more from 
failing out of windows; 7 were scalded to death. In the year 1874, 17 
were killed by being run over by teams, and the pastime of coasting was 
carried on at the cost of 10 lives more. During the five years 1874-8 
there were more persons murdered in the city of Boston alone than lost 


their lives as passengers through the negligence of all the railroad cor- 
17 - «4 


288 CHAP. VIII—CURVATURE—" DEGREE OF CURVES.” 





porations in the whole State of Massachusetts during the nine years 
1871-8, which included the Revere and Wollaston disasters, in which 50 
people lost their lives. Neither are the comparative results here stated 
in any respect novel, or peculiar to Massachusetts: years ago it was offi- 
cially announced in France that people were less safe in their own homes 
than when travelling on railroads; and, in support of this somewhat 
startling proposition, statistics were produced showing 14 cases of death 
of persons remaining at home and there falling over carpets, or in the 
case of females having their garments catch fire, to 10 deaths on the 
rail. Even the game of cricket counted 8 victims to the railways’ 10.” 


260). All these facts agree in indicating the conclusion that 
although curvature is a considerable source of danger, yet it is 
even then so little dangerous to life and property that we are 
not justified in giving any financial weight whatever to this 
argument against it, unless under peculiar circumstances, or as 
a makeweight when all other considerations are exactly bal- 
anced, The case is entirely different, for reasons we cannot take 
space to discuss at length, from the defects in operating details 


which people rightly insist should be corrected even at a large 
immediate expenditure. 


Before proceeding further with the discussion of the question of curvature 
it may be well to explain just what is meant by the term ‘‘the degree of a 
curve,” which we shall have frequent occasion to use, for the benefit of foreign 
readers if for no others. 

261. MEANING OF THE TERM ‘‘ DEGREE OF CuRVE.”—The universal method 
in America of expressing the sharpness of curvature is not by giving the radius, 
but by the ‘‘degree of the curve” or number of degrees of central angle, sub- 
tended by achord of 100 ft.; i.e., by the angular change in direction of the curve 
in the distance subtended by a chord of 100 ft. If the central angle be 1°, the 
radius is readily computed as 5729.65 ft., which is the radius of a ONE-DEGREE 
CURVE, taken in practical work as 5730 ft. 

Except as the length of the arc bears a varying ratio to the length of the 
subtending chord in curves of different radii, it is readily shown geometrically 
that the radius is inversely proportional to the degree of curvature; and this is 
so nearly true in fact up to the limit of an 8° curve (within a small fraction of a 
foot) that it is almost universally customary in the best practice to record the 
radius of a 1° curve as 5730 ft., and to determine the radius of curves of other 
*‘degrees” by the approximate formula, 


= 5730 
R=? 


(To p. 266.) 
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TABLE 101. 


STATISTICS OF GRADES AND CURVATURE ON THE RAILWAYS OF THE NORTH- 
EASTERN UNITED STATES. 
[Computed from the Census Statistics of 1880. See note.] 
NEw ENGLAND, 













































































CurvVATURE. | GRADES. 
Name or Roan. mie Rise 
Curves Deg. Rise 
Road. Per P. C. Per ak. Per Fail Ruling 
Mile. Curved.| Mile, || Level. | Mile.# Sant Grades. 
“Mile.* 
28 Roads, A. to Conn..| 1,027 1.72 42.0 49.6° 0.0 18.7 12902 | cwssawenct 
1g ‘* Conn.toNor.| 750 1.89 | 33-3 §1.5° 1.3 | 24.6 1556> ‘boiecseuses 
‘“* — Nor.to Sum.| 982 r.67 35.0 38.7° 3-8 19.5 F026) Aivewesiicee’ 
Total, 57 roads......] 1.859 1.76 | 36.8 46.6° 1.7 20.9 19.8 | aceeesse - 
SINGLE Roaps, 

Boston & ere: 44 1.68 | 40.5 | 25,0° 2.8 | 10.4 2.8 

Sap & Albany.. 202 1.55 56.0 ea 0.0 9-3 13.7 Zo 
B.& N.Y. Air-line.. 5t 1.62 34.0 76.0° 6.1 13.5 17.3 60 

Concord & Portsm.... 40 1.42 37.2 93.0° 3.8 19.0 15.3 80 

Central Vermont. Santee: X20 1.17 37.8 34.5° °. 15.7 8.4 42 
Totals and av........| 457 1.48 | 41.2 | 60.2° 3.8 33-6 | 29.5 J.ccvecceee 

NEw YORK. 

Alb. & Susq.... ...... 642.5] 2.36 6.2 4.2° ar. : 13.2 8- 6 

Buff., N. Y. & Phila... 129.5 ia oa: 8 28. 6° si 33 as pi aie 

N.Y. & Can...........{ 112.9) 2.55 34.6 64. ‘ 32.2 0.0 7.8 39- 43 

Hudson River......... 143.8| 31.68 32,2 28.5° 75.8 0.0 1.6 24- 34 

N. Y. Central. 296.6} 0.78 19.8 15.1° 34.8 1.8 3.8- | ar- 33+ 
* (Syr. to Roch)... 102.6] 0.95 34-5] 25.0°_ 6 8 0.9 9.0 40- 56 
Totals and av..... ee-] 958.9] 7-58 | 30-3 __36.0°_ o° ||_ 34. | 2.1 Fih lawcivdvces 

N. Y. & Harlem.......} 127.0) 1.17 26.7. | go. 9° 11.4 3.1 8.4 40- 42 

Erie, E. Div.......... 87.0] 1.67 29.3 46.5° 9:7 5.1 x1.8 30 

Del. Div........ 103.9/ 3.73 53-8 88.0° 39-7 4:5 4:5 5 
sued. mi sees coool 139.9] 1.44 a8 32.0° 31.0 1.7 1.7 12- 18— 
ene cee 129.2] xX. ‘ ; 8 . ‘ 

Rens. & Soraen Aswsee ao ees ae 28 ° cea Mi a 2a we 

Roch. & State Line....) 107.7} 1.09 25.5 31.5° 16.8 17.5 9:3 7t- 53 

wee OY ios ican 773-8| 1.67 31.3 4t.4° || -a1.0 [5.4 FG Veeco. aie'a' 
r . O oe ee veces eee 148 ry 6 ° .o° . : 

Syr. Bing @NW.00| “Srlol ties | 358 | acer il ass | sa | es | & > 
r., Gen. & C....... F 57.8] 1.26 24.1 27.3° 17.5 8.6 8.9 37~ 74 
Ister & Del..... woven 73-2] 3:00 41.0 80.5° 13.6 24.1 12.6 } 160-142 

oon ee 86.8] x.14 26.6 24.0° 31.3 0.8 k2.3 66 " 

th TO seed ses 71.0] .5t | 12.5 a1.7° 7.0 3.2 Ir.0 85-127 
Totals and av. ...... 517.8] 1.52 25.9 33-7° 20.6 7-2 QS Jenne cecee- 





* The column “ Rise Per Mile’ gives the average excess of rise over the fall in one mile. 
The next column gives the feet of rise and fall. Thus, if a road rose soo ft, and fell sod in 100 
miles, it would be given above as ‘‘Rise Per Mile, 3.0.”" “* Rise and Fall, ¢.0.% The first 
cuantity is an unavoidable necessity, due to difference of level of the termini. 
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TABLE 101.—Continued. 


NEW JERSEY. 





CURVATURE, GRADES. 

Miles : 

Namg or Roap. of , Rise 
Cures] pic, | Bee || pic, | Rat | and | Rutog 


Mile, |Curved.| wile. | Level. Mile.* eal Grades. 


| Mile.* 














@Qrmen 


Morris & Essex.... ... 83.7] 1.16 34.0 44.4° 17.8 2.6 16.4 50 


















































Phila. & Atl. City..... 54.5| 0.42 10.5 _ 3 24.8 0.0 10.7 52.8 
Totals and av........ 138.2} 0.79 22.2 25.3° 21.3 1.3 13.5> |oss~ea cee 
PENNSYLVANIA. 
Cumb. Valley..... bakers 82.2} 0.88 17.3 | 16.6° 9.2 0.7 12.2 49- 58 
Del., Lack. cues T15.0| 2.40 39.2 84.0° 8.6 4-9 18.8) duesaus ees ‘i 
Lehigh Valley........ 101.0] 2.60 50.0 | 100.0° 14.4 3.2 12.2 16— 20-+4- 
Lew. & Tyrone....... 43-4] 1.39 26.0 45.3° 20.8 5.0 14.5 71- 48 
Montrose....... eauarbalets 27.2] 6.35 49.0 | 241.0° 3-9 38.4 9.6 95- 74 
No. Cent.:............ 137.1] 2.42 45-5 61.6° |} 30.3 3.3 6.5 | 21-2 
Totals and av........ 705.9} 2.67 37.8 | g1.4° 14.5 9.2 $2530 hin ok 
Penna,, Mid. Div...... 130.8] 1.92 34.3. | 46.8° 17.2 2.0 4-6 29- 19 
" W. Div ....0. 116.7] 2.04 45.0 72.5° 17.4 3.6 18.7 45- 52+ 
P. & N. Y. Canal...... 94.7) 1.76 56.0 54.0° 41.7 0.3 2.6 20- 38 
Perkiomen............ 38.6] 2.18 45.0 | 106.0° 11.0 7.5 8.6 45~ 43 
Phila. & Erie .... ....} 287.5] 1.62 39.2 50.3° 21.7 0.6 8.7 21- 24-4 
** (Summit Section) 34.2] 2.52 48.3 gr.0° 1.3 9.6 9-4 53-105 
Pitts. & Connell... .....] 146.5, 2.81 50.6 { 104.3° 31.5 0.2 11.0 32-2 
Western Pa............ 21.0] 3.10 46.0 72.8° 37-4 0.3 11.3 79 
4 o eaate MEARS 63.5] 2.93 43-4 54.1° 47-5 4-2 5.6 52.8 
Wilm, & No........... 69.9| 3.86 45-3 _|_162.0° 22.0 3-4 9.1 57- 53 
Totals and av........] 1,001.4| 2.47 45:3 81.4° 24-9 3-2 S29. Ves vs re 
SUMMARY OF NORTH-EASTERN STATES. 
Curvature. GRADES. 
No of 
Roads Miles : 
or Stare, san Curves} C Deg. || pc | Rise ne 
Divs. "| Per jai: a1 Ff Il ceved. | act, | Fall 
Mile. |CUrVe-! Mile. vel. | Mile.*! per 
Mile.* 
a ec al oe Sa eames 
57 New England..........} 1,859.0] 1.76 36.8 46.6° 30.9 1.7 30. 
§ os * pimeven wes 457-01 1.48 41.1 60.2° 33.6 3.2 13. 
6 New York.......000..--| 918.9] 1.58 30.3 36.0° 34.2 2.2 4 
7 OF Te geed eaeeisewee}, 979001 (3-07 31.3 41.4° 21.0 9.8 3 
6 oY cistupetiwnsen]. .§17-8) %e52 25-9 33.7° 20.6 7.2 9-5 
3 New Jersey..........--| 138-2] 0.79 22.2 25.3° 21.3 1.3 13.§ 
6 Pennsylvania........ Si6 705.9) 2.67 37-8 1.4° 14.8 9.2 12.3 
10 7 cove cveces| Z,00%.4| 2.47 45-3 r.4° 24.9 3.2 8.7 
99 Totals and av..........| 59372-0] 12.88 35-5 §5.9° 32.8 4-9 13.0 


} 





Compare Summary of Table 102, with note. 
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The statistics which appear in this and the following Tables 102, 103, 104 were com- 
puted by the writer from time to time from the statistics which were gathered for a large 
part of the mileage of the United States by the Census of 1880, and thrown into the cen- 
sus reports in an utterly valueless condition, without even being totaled. Not much can 
be done with them at best, as the blank was not properly prepared ; but as they are a 
record which exists nowhere else, and is very useful in a certain way, they have been in 
part here given. The reported ‘‘maximum grades” must be received with a great deal 
of suspicion, as some of them are pusher grades and some of them only a few hundred 
feet long. The striking excess of average grade in the prairie States over what exists 
in the East is clear enough, and an undoubted fact. 


TABLE 102. 


STATISTICS OF GRADES AND CURVATURE ON THE RAILWAYS OF THE NorTH 
CENTRAL STATES. 


(Computed from the Census Statistics of 1880. See note to Table rox.) 


OHIO AND INDIANA, 
































CurvaTURE. GRADES. 
Miles i 
, Ri 
Paes on Roam me Curves| 5 Deg. || pc. | Rise aaa Ruli 
oad. | Per -C. | Per = Ns Per Fall ung 
Mile. [Curved] Mile. |} Level. | Mile.*| pe, | Grades. 
Mile.* 
Cin., Wab. & Mich.. 110.7| 0.56 9:3 1.2° 27.4 0.7 7.8 52.8 + 
C., i, C. &1.(N. End). 138.0] 0.23 8.1 6.7° 8.0 0.9 Suk. \osas congas 
“ (Ind. End)}| 203.1] 0.36 9.0 8.9° 8.3 2.4 7.6 38- 39 
C., H. & Ind...... ose. 98.9] 0.65 14.3 14.6° 13.0 1.2 13.7 65- 65 
Cid. & Mar os ae ety oats 98.0} 1.90 34-7 5.2° 48.6 3.2 7.3 79- 67 
C., Mt. V. & Del......] 143.9] 2.29 28.5 g5.7° 15.1 1.3 9.5 66- 66 
C., Tuse, V. & W...... 158.7] 2.03 31.5 59.6° 20.5 0.7 6.6 60- 47 
Dayton & Mich........ 139.8] 0.42 7.0 7.0° 1.0 1.3 3.8 3I- 25 
Evansy. & T.H...... 109.0] 0.60 15.1 17.5° 19.8 0.0 ae 43- 42 
Ft. W., M. & Cinc. 104.2] 0.28 5.4 4.6° 15.3 9-7_|_ 6. 45- 50 
Totals and av....... 1,304.5) 0.83 16.3 16.1° 17.7 1.2 ie ee 
Ind ee eae 152.0] 0.32 7-0 5-9° 33-5 1.5 6.9 40- 
fom Naa. = Ind(S. End)| 110.0] 0.54 10.4 9.5° 23.7 2.3 5.4 37-37 
gray ‘easuleear es 353-0} 0.19 6.6 oe 15.4 o.§ 7.t 52.8 
L.S S. nina paia ied §40.5| 0.41 12.0 7.8° 18.0 0.1 5.2 53~- 46— 
os ne) 130.8] 0.10 4-9 1.8° 19.0 z.2 4.2 2I- 27 
N. Y., Pa. & O........ 387.9| 0.74 23.7 ar.5° 18.6 x.6 ard 53- 60 
Pine Div. only)| 103.7| 0.33 10.6 2° 11.7 4:4 s. §3- $7 
QO. & Miss...........0. $38.0} 6.25500 21.7 i a | ee 0.2 8.8 fice. wseee 
P., . & St. L..... .. 192.8] 2.58 33-7 46.0° 16.5 0.1 10.8 52.8 
T. H. & S. E.......... 40.0] 1.02 19.4 24.0° || 43.2 | 0.6 ro 0_|_s2.8 
Totals and av.......| 2,348.7, 0.70 15.0 15.9° || 22.2 1.2 9.6 \iav eaten 
LL meee en arcane peter arenecer e ECC ED et SE e EOT 


* See note to Table rox. 
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TABLE 102.—Continued. 











MICHIGAN. 
CURVATURE. GRADES, 
e m Meee faery 
AME OF KOAD. o Curves Deg. Rise and é 
Road. | “ Per .C.| pe || P.c. | ‘per | Fan | Ruling 


Mile, [Curved-| Mile, || Level.| Mile*! Per | Grades. 





























| Mile.* 
Chicago & G. Trunk...{ 330.5 0.34 6.7 5.5° 23.5 0.3 {| 7.2 54- 52 
Det., G. H. & Mil. ....| 189.0] 0.51 18.0 12.2° 19.0 0.0 7.8 42 
| Pipes L.& Sak vacscewaces 236.0] 0.62 1r.0 11.0° || 19.9 1.9 6.8 52 
arq., H. & Ont...... 63.1] 2.14 43 46.7° | 25.8 0.0 23.0 200. 
Mich. Air-Line witeratwacae 103.6] r.or 1r.3 8.2° 27.5 2.5 7.3 39- 45 
Mich. ceseecece| 270.0) 0.62 26.8 18.8° 21.0 0.0 6.5 49- 3 
No. C. Mich .......... 61.1] 1.16 24.0 19.5° || 30.3 4:3 8.x | 52.8 
Totals and av..... es| 1,253-3| 0.92 20.2 17.4° | 23-9 1.3 9-5 Cavan eee 
ILLINOIS, 
m. Cent...... se nee 50.6} © 30 11.8 4.9° 10.0 5.5 5.3 37- 52 
Believille & Eld...... 49-7| 0.98 15.4 20.1° 7.0 1.8 14.6 | 100-119 
,@ Alton .....cc0000. 243.5| 0.27 2.7 o 5° 22.0 0.9 6.3 43- 80 
“ Sechelt aces 27.8| 0.79 25.3 2.0° 27.8 0.4 2.2 26- 35 
= ee er ne 79.8] 0.40 8.0 0.9° 6.6 0.2 2.2 45- 61 
7 eenevresevese 38.1 1.08 23.0 4:3" 30.7 §.2 7.8 64- 64 
C:, B. & QD 20s ceeeeeee 203.3} 0.38 10.8 8.7° 21.3 0.2 6.7 38- 55 
ae cc a eeee 99.7| 0.78 14.4 15.6° 19.0 3.1 7.5 37- 49 
C.&E.In...... ere 107.5| 0.39 10.7 6.2° 14.0 0.1 6.3 60- 33 
C., M. & St. P......... 82.2] 0.36 9.0 5-4° || 35.3 o2 4:9 32- 26 
Totals and Lt Serene 982.2 _9.57 13.1 6.9° 19.4 1.8 Oud. Roviuast tes 
Ch. Spf... o.sacee wees ITI.5]| 0.30 5.1 4.3° 25.2 0.5 9.1 57- 66 
Danv. & S. ee ; 100.1] 0.38 7-4 8.4° | 21.8 2.6 8.9 58- 58 
O. & Miss.. iieb%s ae wi. Sid's Sens 14.9 PS a oad ere ear 0.2 Geko eectanes 
Il. Central. Gatebgees scone 9:0 8.3° | 42.0 0.9 5.8 63- 45 
Pa on End only) Ga y (6. 05) (3.27)! (0.9°)i! (45.7) | (0.5) | (4-9) | (Go- 33) 
___._Branches.....| 340.8] 0.38 12.0 12.1° || 30.0 0.4 9.6 77- 
“Totals and av.......| 1 1145.1] 0.32 9-7 | g.0° 29.7 0.9 S.8. | -seeees-s 
Iowa 
Burl., C.R. &N...... 252.7| 0.70 22.6 17.5° 18.0 2.7 9.1 66.0 
Burl., & S. Wrariisviest 59.6] 3.90 36.0 57.3° 13.0 5.6 12.6 68 6 
*  (Mo.)... 82.7] 1.70 38.0 55.3° 12.0 2.3 17.3 68.6 
Cent. Ia.......... weg 189.0] 0.94 20.2 15.6° 11.0 1.4 13.6 76- 73 
C.B.C.&W........ 35.7| 3.40 38.5 81.0° 10.7 5.5 32.0 | 175-160 
ra cesar é 280.3) 0.84 32.7 29.2° 13.6 1.7 13.6 7JO~ 70 
Cy M. & t. Poo: 331-7 0.52 14.4 zone 22.0 0.8 10.8 58- 7 
niageraes 150. 1.5 23.7 36.5 12.0 4.2 13.0 63- 5 
Dub. &S.C .......... 142.7] 0 33 20.1 24.8° 25.0 3-7 i : t 
Totals and av 1,525.0] 1.36 27.3 36.4° 15.3 3-2 14.9 eeeeee 





* See note to Table roz, 
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TABLE 102,—Continued. 


WISCONSIN, MINNESOTA, AND DAKOTA, 





































































































CuRVATURE. GRADES. 
Miles ; 
NAME OF ‘ROAD. of | Curves Deg. Rise mite ; 
wins. (CF Rial Bae (EG | E| oh | Saat 
Mile. ‘| Mile. ‘| Mile.*|) Per 
Mile.* 

C.,M. & St. P......... 194.4| 0.58 20.0 14.9° || 36.0 o.1 5.4 35- 36 
" iar ere 196.4| 0.58 15.1 13.3° 17.6 0.4 9.0 50- 53 
“ re weamenpee 192.0] 0.54 12.0 12.8° || 26.0 0.0 10.5 69- 53 
ay Of Seeeee is: 202.1| 0.70 14.8 13.4° | 23.0 6.5 8.3 74- 63 
Je On eeiageaaics 215.4, 1.00 23.7 30.2° .| 21.0 0.9 | 11.4 63- 52.8 
Totals and av..... we 1,000. 3; 0.68 | 17.1 16.9° | 24.7 1.6 ae eee 

SUMMARY OF THE WESTERN STATES. 
CurVATURE, GRADES, 

No. of : 

Roads Miles : 
or Stare: bed a, |Curves| pc | Deg. |] p Rise nd 
Divs. oad. | Per -\- | Per Pe Fall 

Mile, |Curved-| mile. {| Level. | Mile*| ‘per 
Mile.* 
10 Ohio and Indiana ...... 1,304 5| 0.83 16.3 16.1° 17.9 1.2 7.8 
10 Bs oe *S setaaiwais 2,348.71 0.70 15.0 15.9° 22.2 1.2 7.5 
y J Michigan.....sccceoess. 3,253.3 o.gt 20.2 17.4° 23.9 1.3 9-5 
10 Illinois....... eesccerece| 982.2. 0.57 13.1 6.9° | 19.4 1.8 6.4 
5 st daveceeee cooseeel By¥45.1) 0.32 9-7 g.0° 29.7 0.9 8.5 
7 Towa.......es-- ieusices 11$25-0 1.36 27.3 36.4° | 15.3 3.2 4-9 
49 Totals and av........ 8,558.8; 0.78 | 16.9 | 16.99 | ang 1.6 9.1 
99 Ditto, Eastern States, 4 
from Table ror. .. | 5,372.0! 1.88 35-5 5.9° | 22.8 47 13.0 
17 Ditto, South’n States, (| 
from Table 103.....] 3,522.2] x.10 27.6 31.5° 22.0 1.9 12.4 














* See note to Table rox. 


The most important moral to be drawn from comparison of this with the preceding 
table is in the last column of the table, which it seemed impossible to average, viz., in 
the excessive ruling grades throughout the West, which are considerably heavier than 
in the East, in spite of the very much easier alignment and less rise and fall. In lo- 
calities it was impossible or very difficult to avoid this, owing to a succession of long low 
ridges extending for great distances in each direction; but for the most part it is due to 
bad judgment in location, in avoiding curvature and loss of distance at any sacrifice of 
grade, whereas the reverse should be the rule. See Chapter XX. 
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TABLE 103, 


STATISTICS OF GRADES AND CURVATURE ON THE RAILWAYS OF THE SOUTH- 
ERN STATES AND MISSOURI. 


{Computed from the Census Statistics of 1880. See Note to Table ror.] 





Road. Per y Per 
Mile, |CUrved.| write. 


VIRGINIA, 
CurRVATURE. | GRADES. 
Miles | Rise 
NAME OF Roap. of Curves| p Deg. i P.c Rise ana Ruling 


| Level. mice ranks Per arades, 


ene | coe | OY | ES [OS | NE | RRR 


























Atl, M.&O.......... 408.6} 1.6 36.3 57.5° |) 15.5 4.1 13.9 80-70 — 
Ches. & O.........000- 419.6] 2.4 47.0 62.0° |! 13.5 1.2 13.5 70 + 
Rich. & Dan........ ve] 340.6), we ce 33-8 48,09 | Saxe 2.7 12.4 60 
R., F. & Potomac...... 81.7 r.0 27.0 30.0° 2.7 1.1 10.2 116-55 
Totals and av.......| 1,050.5} 1.7 36.0 46.9° | 10.6 2.3 12.5 
NortH AND SouTH CAROLINA AND GEORGIA. 
C., Col. & ae re ees] 191.0] 1.05 40.6 36.0° 9.9 1.8 22.9 60-67 
Ga. RR. & B.. a 171.0; 0.85 33-5 arg" 41.0 5:3 10.5 39-6 
Macon & B............ 188.0] 0.33 16.0 9.6° Jose 2.0 5.4 75 
Totals and av....... 550.0] 0.78 30.0 25.6° 25.4 3-0 12.9 
KENTUCKY AND TENNESSEE. 
City SO ciao ideation es bee 1.92 35-2 55.4° 13.4 0.6 15.6 60 — 
Eliz., “aha & BuiSices 102 .0| 1.93 29.5 52.9° 15.4 2.8 15.3 60-66 
ce Nie eedaree se 113.5| 0.82 19.4 16.9° 29.0 0-3 I¥.1 70-53 
Noo tp atwatene paceiie see 71.3) 0.48 14.0 13.9° 22.0 oO. 16.7 70~7O 
Memph. & C.......... 272.0| 0.66 17.0 16.6° 15.2 0.8 12.9 52.8 
Mobile & O ... .......| 472.0} 0.80 31.3 20,2° 25.5 0.6 7.2 40-30 
St. L. &S.E....... --| 135.2} 0.88 20.0 22.9° 12.5 0.2 17.5 | 216-90 
Totals andav....... 1,501.9} 1.07 23.8 28.4° 19.0 0.9 13.8 
Missourl. 
Bruns. & aes: ere 79.7| 0.76 14.7 22.7 46.0 1.3 5.6 52.8 
Burl. & S. W.......... 82.7| 1.70 38.0 55-3° 12.0 2.3 17.3 68.6 
Cape g & St. L.. 40.0| 0.20 4-5 6° 51.6 0.0 1.7 16-11 
H. & St. Jo........000.] 206.4] 0.76 25.0 17.8° 20.0 1.7 16.9 80-80 
Totals and av.......{ 408.8} 0.85 20.5 25.1° | 32.4 1.3 10.4 
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TABLE 103.—Continued. 


SUMMARY OF SOUTHERN STATES. 





CuRVATURE. GRADES. 
No. of 
: Miles : 
Roads STATE. of | Curves Deg. Rise | Rise 
Divs Road. | “Per |cirvea,| Pe? || Level. | yPet [Fall Per 
Mile. ved! Mile. ‘| Mile.* "Wiles 
4 |Virginia................. 1,050.5} 1.70 36.0 46 9° | 10.6 2.3 12.5 
3 |N.and S.C. and Ga..... 550.0] 0.78 30.0 25.6° || 25.4 3.0 12.9 
6 Ky. and Tenn.......... 1,501.9] 1.07 23.8 28.4° | 19.0 0.9 13.8 
4 {Missouri ................ 408.8] 0.85 20.5 25.1° || 32.4 ee 10.4 
17 3,51I.2] 1.10 27.6 31.5° | 22.0 1.9 12.4 


* See Note to Table rox and Summary to Table ro2. 


In Holland, which has the levellest railways in Europe, 62 per cent is level, and only 
27 miles out of 945 on grades between o.5 and 1.5 per cent. 

In Germany 25 per cent of the mileage is between 0.5 and 1.5 per cent, and a little 
over 25 per cent curved. 

In Norway a little more than 50 per cent is curved, and 37} per cent has grades be- 
‘tween 0.5 and 1.5 per cent. 


TABLE 104, 


CURVATURE PER MILE ON VARIOUS RAILWAYS IN THE RocKY MOUNTAIN 
REGION WHICH HAVE A GREAT AMOUNT OF CURVATURE. 


{Computed from Census Statistics of 1880.] 








Roan. Miles. | AY. Deg. Roan. Miles. | SY: Deg. 
134 32 0° Colo. Cent ......... 2... 34 420,0° 
105 151r.0° is Pee 2 eit ice acaeariiens bo 4 327.0° 
83 93.0° Virg. & Truckee.,....... 22 278.0° 
Gen eae ree 135 16.0° |] Utah & No.............. 100 30.5° 
“ij rar 39.5° by ane eee ey sceatate 105 20.9° 
116 48.5° Union Pac........... ... 65 59.2° 
178 27.3° a” ** West End... 31 43.0° 
Average.............. Baa | ga.0? Texas Cent... ........... 143 24.7° 
S60; PaCiiisiecscss4acescss 142 63.6° 
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More commonly yet, the radius is taken direct from a table, but nothing is 
ever done with it in practical field-work, and it is only of importance for 
recording on maps or for use in solving problems. 

262. Among English engineers curves are usually defined as of so many 


6 
chains (66 ft.) radius. The radius of a 1° curve in chains is 7 == 86.813 


chains, so that the one method of designation may be converted into the other 
by the formule, 

_ _—- 86.813 

~ ® in chains’ 





Rinsing D 

¢ 
263. Continental engineers designate curves by the radius in metres. The 
5729.65 
3.2804 
verting the one method of designation into the other, the similar formule, 


radius in metres of a 1° curve being = 1746.4 metres, we have, forcon- 


1746.4 


R in metres = —“—*, and D = — 1746-4 _ 


R in metres 


264. American engineers, and those adopting American practice, when 
working with the metric system, use, as the unit chord, a chain of 20 metres 
(65.61 ft.) divided into 100 links of 2 decimetres (.656 ft.) each. The radius of 
a curve having 1° of central angle for a chord of 100 of any unit is 5730 (5729.65) 
of that unit,so that the radius in metres of a 1° metric curve is 5729.65 X 0.2 = 
1145.93 (1146) metres, or one fifth as many metres as there are feet in the radius 
of a 1° foot curve—as is natural from the fact that there are only one fifth as 
many units in the chord. 

265. In stationing under the metric system, however, the best practice is to 
use 10-metre stations, setting stakes at every other station only (or 1 chain 
apart) on tangents and easy curves, and at every station (or half-chain) on sharp 
curves. In practice this produces little inconvenience. 


65.61 of the radius of a 1° 





266. The radius in feet of a 1° metric curve is 


‘* foot” curve, or a little (14 per cent) less than ¢ (.667) anda little (4.6 per cent) 
more than § (62.5), either of which vulgar fractions may be used for approximate 
inter conversions. 

267. Whether with English or metric measures, on sharper curves than 8° or 
10°, the chord becomes so much shorter than the subtended arc that it becomes 
§730 
“DPD ° 
becoming usual in the best practice to run in curves sharper than 8° with HALF 
the usual unit chord, or 50 ft., and to run in curves sharper than 16° with ONE 
FOURTH the usual unitchord. It then becomes literally true, to the nearest even 


inaccurate to assume the radius as To obviate this difficulty, it is now 
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foot, that the radius of all curves, of whatever degree, is given by the formula 
5730 
R —— “Dp 

It is expedient for practical reasons to set stakes thus frequently on sharp 
curves, so that this practice involves no inconvenience. 

It is rarely necessary or expedient, in practical location, to use other than 
even degrees (or, at most, even half-degrees) of curvature, except in ‘‘ closing 
curves,” to connect with other lines, and except that certain degrees which con- 
tain an even number of minutes (as 50’, 1° 40’ (100’), 3° 20’ (200’) curves) are, 
for practical convenience in the transit work, sometimes preferred. 

Table 105 gives the radii in feet, chains, and metres of all the curves below 
30° which are much used for either metric or English measures. We now re- 
sume consideration of the various objections to curvature. 


TABLE 105, 
RADII OF CURVES OF VARIOUS DEGREES IN FEET, CHAINS, AND METRES. 


Curves Run sy Merric Mgas- 












































Degree CuRVES RUN BY ENGLISH MEASURES. URES (20 M. CHAIN). 
oO Ee | nas 
Curve. Radius in Radius in Radius in Radius in Radius in 
Feet. Chains. Metres. Metres. Feet. 
0° 30 11,460 173.626 3,492 8 2,291.86 7,519.2 
0° 50’ 6,876 100.408 2,095.7 1,375.12 4,511.5 
I” 5,730 86.813 1,746.4 1,145.93 3,759.6 
1° 40’ g 3.438 52.089 1,047.8 687.56 2,255.8 
2° 2,865 43.406 873.2 572.96 1.879.8 
2° 30 v 2,292 34.726 698 .6 458.28 1,503.8 
3. 9 1,Q10 28.938 582.1 381.98 1,253.2 
3° 20 © 1,719 26.044 523.9 343.78 1,127.9 
4. 2 1,433 21.704 436.6 286.48 939-9 
a. S 1,146 17.363 349-3 229.19 751.9 
6 955 14.469 291.1 190.99 626.6 
7. 819 12.402 278.1 163.70 537.1 
8° 717 10.852 218.3 143.24 470.0 
CAR eee | eee ree Seem (ene pel an ak Ae | 
9° 637 9.646 194.0 127.33. | 417-7 
Io | 573 8.681 174.6 114.59 376.0 
Il ‘sro 521 7.892 158.8 104.18 341.8 
2,23 478 7.236 145.5 95.50 313.3 
14 YL 409 6.201 124.7 81.85 268.5 
16 358 5.426 109.1 71.62 235.0 
| 318 4.823 97.0 63.66 208.9 
20 sb u 286 4.340 87.3 57.30 188.0 
24° DS 239 3.618 72.8 47-75 156.6 
30, «(OU Ig! 2.894 58.2 38.20 125.3 


reat en a ane 
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DIFFICULTY IN MAKING TIME, 


268, It is beyond dispute that the addition of a sufficiently 
great amount of sufficiently unfavorable curvature will seriously 
cripple any line. The curvature is objectionable not alone for 
fast passenger trains but for freight trains also, for it is fully as 
dificult and as dangerous to run freight trains over sharp curves 
at 25 or 30 miles per hour as passenger trains at 60 miles per 
hour, owing to the difference in their mechanical construction, 
and yet with each alike such speeds are often necessary. 

Here, as elsewhere, however, the true question before us is 
not “ Does the difficulty exist ?”’ but “ How great is the difficulty, 
and what are its limits?” Considering the question in this light, 
and remembering that we are not now speaking of nor consider- 
ing cost, but only physical possibilities, experience seems to in- 
dicate that, up to reasonable amounts of 8° or even 10° maximum 
curvature (717 to 573 feet radius) this difficulty is not one which 
results in very serious consequences; for lines which are little 
less than a succession of such curves have as fast schedules and 
make as good time and connections as more favored lines. On 
curvature of shorter radius the centrifugal force becomes so 
great that either the speed must be checked, or the additional 
pressure against the outside rail becomes objectionable. 

269. In the days of hand-brakes and iron rails this necessity 
of checking speed on sharp curves was (or would have been) a 
serious obstacle to habitual fast running, but since the introduc- 
tion of air-brakes and steel rails a train can be checked up 
slightly with such a very trifling loss of time—and if it should 
chance to be omitted, the consequences are so much less likely to 
be disastrous—that, within the limits of choice which are ordi- 
narily open to the engineer, this question of making time is much 
less likely than heretofore to be seriously affected by either the 
amount or the radius of curvature. Since the introduction of 
steel rails, the question now chiefly concerns passenger traffic, 
any curve of less than 20° laid with steel (and, in fact, with 
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properly designed engines, much sharper curves) being safe (we 
are now considering nothing else) at ordinary freight-train 
speed. 

270. For any ordinary differences of radii the reduction of 
speed necessary to eliminate the additional centrifugal force 
due to a shorter radius is not great. Much misapprehension in 
this respect exists, owing to forgetfulness or ignorance of the 
fact that centrifugal force increases only as the degree of .curva- 
ture, but as the square of the speed, so that comparatively trifling 
decrease of speed will place very material differences of radius 
on an equality in this respect. Thus, to obviate the effect 
of sharpening a curve from a 5° to a 10° we do not need to 
halve the speed, but only to reduce it in the proportion of 1: 2, 
so that if a speed of 60 miles per hour be safe on a 5° curve 


6 
a speed of 42.43 miles per hour (=) is equally safe on a 10° 
2 


curve; and if we again double the degree of the curve to 20°, 
we only reduce the admissible speed of equal safety by 13.43 
miles per hour, or to 30 miles per hour. 


This statement neglects the fact that the same excess of centrifugal force is 
more dangerous on a sharp curve than on an easy one; but the difference in 
that respect, while it exists, is small, because the lateral flange pressure is 
(contrary to a common misapprehension) unaffected by the degree of curvature. 


271. The precise effect of curvature on the admissible speed may be 
determined as follows: 

The centrifugal force Cof any body of weight W moving at vw ft. 
per second in a circle of 7 ft. radius is, in the latitude of New York, 


sor aeep 8 32.16, 1.50731), - « 2 2 © « (i) 


To determine the centrifugal force of a body moving at V miles per 


’ é ae 5280 V ee = 5739 730 Sub- 
hour on a D® curve, we have v = 2——- = 1.467 V, and 4 D : 
stituting these values, we obtain 





C = .00001167 (log 5.06722) V?D x W. e « (2) 
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Or, for the centrifugal force in Ibs. per ton, multiplying the second 
member of the above equation by 2000, we obtain 


C = .023748V*D (log 8.36825). (3) 


From this formula Table 106 is calculated, giving the centrifugal force 
in lbs, per ton of 2000 Ibs. on any curve at any speed. 


TABLE 106, 


CENTRIFUGAL FORCE IN PouNDS PER TON OF 2000 LBS. ON VARIOUS CURVES 
AT VARIOUS SPEEDS. 


[Computed by Eq. (3), par. 271.] 





DEGREE oF CuRVE. 





Speed 
Miles Per 
Hour. 
7° 5° 10° 15° 20° 

10 2.33 11.67 23.35 35.02 46.70 
20 9.34 46.70 93-39 140.09 186.78 
30 21.01 105.07 210.13 315.20 420.26 
4o 37.36 186.78 373-57 560.35 747.14 
50 58.37 291.85 583.70 875.55 1,167.40 
60 84.05 420.26 840.53 1,260.79 1,681.06 
70 114.40 572.03 1,144.05 1,706.08 2,288.10 
80 149-43 747.14 1,494.27 2,241.41 2,988.54 
go 189.12 945.59 1,891.19 2,836.78 3,782.38 

100 233.48 1,167.40 2,334.80 3,502.20 4,669. 60 


The centrifugal force on any other curve is directly as the degree of curvature. 
The heavy division lines mark the assumed maximum limit of speed for safety;- -when 


the centrifugal force is 144 W. 


272. For the train to be overturned it is essential that the resultant 
of the centrifugal force and gravity shall fall without the base, which is 
upon the point of occurring, on a level track, as will be clear from Figs. 
18 and 19, when 


W cent. grav. above track 


co - half-gauge 
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The height of the centre of gravity varies in different cars and loco- 
motives from as little as 44 
to 5 ft., in heavily loaded flat 
cars, to as much as 7 ft. in 
some types of locomotives. 
Assuming it at 6 ft., as in Fig. 
18, makes some allowance for 
the beneficial effect of super- 
elevation ; which moreover, in 
the extreme case of danger of 
overturning, does not have 
its full effect, because, long 
before the point where it is 
imminent, centrifugal force 
will so act upon the springs as 
to throw the centre of gravity 
‘into nearly the position it Fic. 18. FIG. 19. 
would occupy if the cars were a rigid body and there were no super- 
elevation. 

The maximum superelevation is about one seventh the gauge, or 
about eight inches. This may be considered as reducing the centrifugal 
force by one seventh of the weight of the body, or 286 lbs. per ton, barring 
the action of the springs. 

273. We have, then, assuming the centre of gravity to be 6 ft. above 
the rails, and half the gauge (between centres of rails) to be 2.4 + ft., 





6.0. 
2.4" 
whence C = 0.4 W when the train is upon the point of overturning. 
But [eq. (2)] we have also 
C = .00001167 MDW, °o ss @ e ee @ | (2) 
and from eqs. (2) and (4) we readily obtain 


(4) 


0.4 185.1 
00001 167.D © 





(5) 


this being the equation of the maximum velocity in miles per hour 
which a train can have without leaving the rails by overturning. 
274. Long before this comes the point of danger, and long before that 
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again comes the point of more or less serious impacts, oscillation, and ap- 
prehension of danger. The minimum limit of objectionable speed, below 
which there may be said to be not only no sensible danger, but no possibil- 
ity of annoyance or apprehension of danger, does not from its nature admit 
of exact determination ; but we shall obtain a result corresponding closely 
with what have in fact proved wholly unobjectionable velocities on various 
curves if we assume this minimum limit to be when the action of the 
centrifugal force upon the car-body does not more than suffice, on easy 
curves having the usual (but, as we shall shortly see, probably too small) 
superelevation of about 4 in. per degree, to throw it over so as to 
maintain it level despite the superelevation. The point at which this 
occurs may be determined as follows: 

The springs of an easy-riding passenger car have been compressed 
through perhaps 6 in. by the weight of the car-body from their unloaded 
dimensions. An addition of 4!, of the weight resting on a spring, con- 
sequently, will compress it through an additional 4 in.,and an addition 
of », of the weight resting on it wiil compress it through }¢ in. The 
shifting of this much of the weight to the outer springs involves a cor- 
responding decrease of the compression in the inner springs; so that, as- 
suming the leverage of the centre of gravity of the car-body only to be 
equal to that of the resisting moment of the springs, as it approximately 
is (see Fig. 18), a centrifugal force of y,, or say 0.04 W, will suffice to 
preserve the car-body level. Substituting this coefficient, 0.04 for 0.4 in 
eq. (5), we obtain 


, 


0.04 __ 58.536, 


~ VW \90001167D 

this being the equation of the inferior limit of the dangerous velocities ; 
i.e., that at which the car-body of the easiest-riding coaches will at the 
most remain level, and not have a cant toward the outside of the rail, with 
the smallest usual superelevation. 

275. As both the possible compression of the springs and the amount 
of superelevation soon reach a maximum limit, this particular criterion 
for determining what is the inferior limit of obnoxious velocities does 
not hold precisely and theoretically true when extended to the sharper 
curves, since it would require, for instance, on a 20° curve, Io in. of 
superelevation and 5 in. compression of the springs, neither of which 
are admissible ; but it has, nevertheless, the advantage before mentioned 
(par. 274) of corresponding tolerably closely with what have in fact proved 
wholly unobjectionable velocities on such curves, as it plainly should if cor- 
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rect for the lower curves. This appears in the tabulation of eqs. (5) and 
(6) given in Table 107, for curves of different radii up to a 60° curve (95 
ft. radius), the latter being somewhat easier than the curve of go feet 
radius on the New York elevated railways, and hence to be regarded as 
about the maximum. The trains pass around these curves at 6 to 10 
miles per hour without any disagreeable centrifugal force. 

(See also par. 865 e¢ seq.) 


TABLE 107. 


GIVING FOR VARIOUS CURVES THE INFERIOR AND SUPERIOR LIMITS OF SPEED 
WITHIN WHICH THE CENTRIFUGAL FORCE IS MORE OR LEsS OBJECTION- 
ABLE AND DANGEROUS. 


[Computed by Eqs. (5) and (6), par. 273.] 


4 












































Curve. MAXIMUM AND MINIMUM LIMITS OF SPEED. MiLes Per Hour. 
Radius, Mini .H Maxi . On the Poi 
Degree: Feet. Disagreeable Effect, ° Overturniig the Vehicles 
2° 2,865 41.39 Miles per hour. 130.89 Miles per hour. 
: 1,433 29.27 92.55 : 
6" 955 23. gv sé 66 75. 57 66 46 
8 717 20.70 66 6é 65.44 66 6¢ 
10° 573 ‘18.51 Miles per hour. 58.54 Miles per hour. 
12° 478 16.90 Miles per hour. 53-43 Miles per hour. 
14° 410 15.64 “ 49-47 “ 
16° «358 14. 63 66 é 46. 28 66 éé 
18° 319 13.78 cs 46 43-58 6¢ €¢ 
20° 286 13.09 Miles per hour. ‘41.39 Miles per hour. 
22° 261 12.48 Miles per | hour. 39.46 Miles per hour. 
24° 239 Ir.95 ‘ 37.782 
26° 221 11.61 . o 36.72 eS a 
28° 205 11.06 “ : 34.98 os a 
30° 191 10.69 Miles per hour. 33.80 Miles per hour. 
40" 143.3 9.25 Miles per hour. 29.27 Miles per hour. 
50 114.6 8.28 66 66 26.18 66 66 
60° 95.5 7.56 Miles per hour. 23.90 Miles per hour. 


The speeds in the last two columns are all speeds of equal safety, those in the last 
column being equal to those in the preceding column X 10 or 3.16. Multiplying or 
dividing either column by 2, 3, or any other factor whatever, will give a new column of 
speeds of equal safety, 

18 
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276. These maximum and minimum limits correspond toa difference 
in centrifugal force of 1 to 10; yet it will be seen that the resulting veloci- 
ties differ onlyas 1to Y10 or 1 to 3.16, as they should. It will also be 
seen that the permissible speed, by whatever standard, does not vary 
directly as the radius or inversely as the degree, as may be over-hastily 
assumed, but as the square-root of the radius or degree. That is to say, 
on any three curves having radii as 


I, 2, 3» 
the centrifugal force at any given velocity, it is true, is as 
3 2 I; 


but the coefficient of safety against overturning or of disagreeable or 
obnoxious effect of any kind admissible under any circumstances on a 
road operated by steam, is as 


or as 1.73, 1.41, 1.00. 


277. We may also note that the maximum necessary loss of time from 
a dead stop, in passenger service, under any ordinary circumstances, is 
only about three minutes, and the loss of time from slowing up for a quarter 
of a mile or so, under the quick command of the train given by the air, 
is very much less than this, while the steel rail has materially reduced the 
difficulty in and objection to making up for such delays hy higher speed 
at other points. This is shown more fully in Chap. XIX. 

For freight service alternations of speed by the use of brakes are still 
very objectionable, and perhaps will long continue to be ; but ordinary cur- 
vature does not require this. 

a 

278. WE MAY, THEREFORE, CONCLUDE (in part on the author- 
ity of the matter referred to above, which it seemed more appro- 
priate to postpone to Chap. XIX.) that any difference within the 
power of the engineer to effect is not likely to materially affect 
the ability to make ordinary express-train time. If it were a 
question between 2° curves or 20°, or between no curvature 
and a great deal, it might well make a serious difference ; but 
under ordinary circumstances the question is rather between 
say, 6° and 10° curves, or between, say, 10 per cent more and 10 
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per cent less curvature. In such cases, on other than trunk 
lines running fast expresses, the importance of this particular 
question is not simply diminished fro rata, but entirely van- 
ishes. 

279. THE EFFECT OF CURVATURE ON THE SMOOTH RIDING OF 
CARS iS a matter of more serious moment in not a few cases of 
lines with a large through-passenger traffic. 

For day travel it matters less; but there is no doubt that 
since the general introduction of sleeping-cars not a little travel 
has been kept off the New York, Lake Erie & Western Railroad, 
for example, as well as other crooked railways, for this reason 
alone, when a straighter competing line existed. On the other 
hand, the number of lines to which, on account of the competi- 
tion of other and straighter lines, this is an important considera- 
tion is not very great; and even when it is or may be, this also 
is peculiarly one of those cases in which, although a perfect cure 
would be exceedingly important and valuable, the partial cure 
from the slight modifications which are alone within the power of 
the engineer, without very yreat expenditure, will in most cases 
have little value, It is also to be remembered that if a curve is in 
thoroughly good shape the motion of a car is, after it has once 
entered the curve, almost as steady as on a tangent. If the 
centrifugal force and superelevation could be exactly balanced, 
the body of a traveller cither in a sleeping-car or day-coach 
would be unaffected by either. Unfortunately this is out of the 
question; but the worst cffect usually comes from entering and 
leaving a curve, and this again chiefly results from the fact that, 
as roads are ordinarily located, the line instantly changes from 
a tangent to a sharp curve. The consequence is, inevitably, a 
disagreeable lurch and “thud; which would be much worse 
than it is except that the trackman with his bar corrects the 
errors of the engineer with his transit by “easing off” the curve 
at the ends, extending it a hundred feet or more on to the tangent, 
but of course necessarily sharpening the curve not a little for a 
short distance beyond the technical “P.C.” The latter is un- 
fortunate; but it is far better than to leave the curve as the en- 
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gineer stakes it out, and it never is so left on old and good track, 
so far as the writer has observed, but invariably flattened off at 
the ends by the trackmen. 


280. The ‘‘ easing off” should, it need hardly be said, be rather done by 
the engineer in proper form in the first place, in such manner as to avoid also 
the lesser evil of a kink in the body of the curve. A simple and practical 
method for putting in such transition curves involving hardly any extra work 
for this purpose (in fact rather facilitating the field-work) is given in the field- 
book which succeeds this volume. See also close of Chap. XXX. 

281. It may be added that, as more fully pointed out in the field-book re- 
ferred to, the use of the parabolas instead of circular curves for railways, pro- 
posed in the early days of railway construction and in a few cases used, would 
have no important effect in reducing the evil described. What is wanted is (1), 
to ease off the curve by a rapidly changing radius for a short distance at the 
ends—a TRANSITION curve; and (2), to leave the great body of the curve of 
uniform radius. This the parabola does not accomplish. 


282. THE MORAL EFFECT OF EXCESSIVE CURVATURE TO DETER 
TRAVEL—or rather, the moral effect of known excellence in that 
as in every other detail to encourage travel, is in not a few cases, 
—as for instance the Pennsylvania Railroad—a consideration of 
more importance than appears. Advertising is generally re- 
garded by all business men as a profitable outlay, even when it 
is all outlay. When the advertising is of such a nature as to in 
part pay for itself by saving expenses, even if only to a limited 
extent, it becomes of course still more desirable, and in the case 
of railways has the peculiar advantage noted in Chap. III., that 
any additional sales they may thus make cost almost literally 
nothing. ; 

In the case of some few roads which have an immense, an 
almost unlimited, traffic to contend for, this consideration alone 
may become of such great importance as to justify very heavy 
expenditure. Thus, the policy which the Pennsylvania Railroad 
has adopted of polishing and perfecting their line in this and in 
various other almost fanciful ways will doubtless prove a money- 
making operation, and largely on this account; for even with 
their great traffic, which will justify almost any expenditure to 
effect a perceptible improvement, it might perhaps be difficult 
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to justify the expenditures which they have made to take out 
some of their curvature by any correct estimate of the direct 
saving in operating expenses. One of the “almost fanciful ” ex- 
penditures referred to is to secure absolute perfection of appear- 
ance, as well as real excellence, in the track and right of way by 
dressing the edges of the slopes of the broken stone ballast to 
an exact line, stone by stone, and by elaborately neat and taste- 
ful road crossings. Another, and the one more particularly re- 
ferred to, is the expenditure of occasional large sums in bold 
lines to eliminate curvature and trifling amounts of distance. 


283. Between Harrisburg and Philadelphia the line of the Pennsylvania 
Railroad is one of the most instructive practical lessons on the subject of 
curvature, perhaps, which exists in the world. The old and very crooked line 
built by the State nearly fifty years ago is crossed almost every half-mile for 
long stretches by the newer line, which has been constructed piece by piece, and 
which has hardly one tenth the curvature, while at no point more than a few 
hundred feet from the old line. Comparison of the two is instructive in three 
ways: 

First, and chiefly, the old line is an example of how immense amounts of 
curvature may be introduced merely from ignorance, carelessness, or inexperi- 
ence, without the slightest real necessity. At very many points the new line 
was no more expensive than the old, while materially better. 

Secondly, it is at many points an example of judicious construction, both on 
the new line and the old: the old line being very cheap, and answering a very 
good purpose while capital was scarce and traffic light, and involving little loss 
to throw away when these conditions had changed so as to justify the new line. 
Thus, while it was wise to throw away the work in the end, it was also wise to 
build it in the beginning. 

Thirdly, there are various points where the new line, however more pleas- 
ing to the eye, may be seen to be far more expensive than any ordinary traffic 
would justify in proportion to the end attained. The Pennsylvania Railroad, 
however, has not an ordinary traffic. 


264, But, afterall, the lines are few which have so large a 
com petitive traffic to lose or gain as to make the advertising value 
of a better line a consideration of much moment, and then it only 
becomes such when it is only one form of a general and _notori- 
ous policy. With the Pennsylvania it is so. Its track is well 
known among well-informed railroad men, the world over, to be 
distinctly superior in its finish, if not in its real excellence, tv 
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anything which exists in any part of the world, and the same 
spirit pervades most of the details of its management, but only 
when the competition is very close, the traffic very heavy, and 
the amount of avoidable sharp curvature in question very large, 
could itdoso. Ina new and direct trunk line between Phila- 
delphia or Chicago and New York, for example, it would be a 
very important consideration, 

285. So far, the miscellaneous and indeterminate objections to 
curvature discussed apply chiefly to passenger travel. Another 
of great importance applies only to freight traffic, viz.: THE EF- 
FECT OF CURVATURE, and especially sharp curvature, AS AN OB- 
STACLE TO THE USE OF HEAVY AND POWERFUL TYPES OF LOCO- 
MOTIVES. Without attempting to summarize now the mechanical 
reasons for the conclusion, which are given later (Chap. XI), it 
is a fact that, in spite of occasional obstinate opposition to cer- 
tain types of engines being used “on our curves” by men who 
ought to be good judges, there is not the slighest evidence to 
show that all the types now in use are not mechanically very 
nearly on a par as respects the physical possibility of being ad- 
vantageously operated over any ordinary and reasonable curva- 
ture. The wear and tear is a little greater with heavy engines, 
as we shall see; but that is not now the question before us. 

Certainly up to the limit of 10° curves (573 feet radius) this 
objection is wholly unfounded. The New York, Lake Erie & 
Western, Baltimore & Ohio, and numerous other lines (see Table 
116) have curves of that radius exposed to the heaviest and fast- 
est traffic, over which Consolidation engines run without the 
slightest evidence of peculiar difficulty, danger, or wear and tear. 
In the coal regions of Pennsylvania 14° and 16° curves are not 
at all uncommon on branch lines, and for operating such lines 
the Consolidation engine was first designed and had its first 
Success. 


286. The Consolidation engine was designed by Mr. A. Mitchell, then 
Master Mechanic of the Lehigh Valley Railroad, in 1872. The tvpe was 
so novel that the Baldwin Locomotive Works were reluctant to under- 
take its construction. The Atchison, Topeka & Santa Fé Railroad in 
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1881 operated 16° curves with a 60-ton Consolidation locomotive (see 
Trans. Am. Soc. C. E., 1880, Paper No. CLX XX), with the result that “ it 
is believed that the Consolidation engine travels the 16° curves with as 
much ease as the ordinary ‘American’ engine, and causes less wear of 
track and permanent way.” 

287. Inthe “ Seventh Annual Report of the American Railway Master 
Mechanics’ Association” (1876, p. 13) a committee of five prominent master 
mechanics and mechanical engineers report as follows : 


“With reference to the loads hauled by these heavy engines, it may be 
well to say that no practical difficulties are experienced on the Pennsyl- 
vania and Northern Central railroads’ level divisions in hauling trains 
of 80 or go loaded cars at 15 miles per hour. These long trains are hauled 
around sharp curves, of which the radii range from 650 feet (8° 50’) up- 
ward. In exceptional cases very much sharper curves are passed. Thus 
on the Baltimore & Ohio Railroad there is a Y with curves of 136 feet 
radius (42° curves), and Consolidation engines are run around these curves 
without trouble. In fact no difficulty has been reported in using them in 
all cases like ordinary freight engines.” 


288. In the same report (p. 123) we have a report of experiments at 
Renovo, 07 the Philadelphia & Erie Railroad, to determine the relative 


TABLE 108. 


COMPARATIVE RESISTANCE ON CURVES OF VARIOUS TYPES OF LOCOMOTIVES. 
According to experiments on the Philadelphia & Erie Railroad. 


{The precise results of this table cannot be accepted as accurate, but they are of value 
as indicating that there is at least no great difference against the heavier types.] 
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WEIGHT. : 
Kinp oF ENGINE. ; ° : Aa 2 
Drivers, | Truck. Tender. | Total. ere: 
? Ibs. Ibs. Ibs. Ibs. ins, 
American ........+++| 48,000 20, 500 32,600 10I, 100 60 
Ten-wheel. weaceceee! 52,800 22,600 47,700 123,100 55 
Consolidation.......| 78,500 9, 700 47,700 135,900 49 








RESISTANCE ON 4° CuRVE AT 10 MILES 


LENGTH OF WHEEL-BASE. Per Hour. 


Kinp or EncIne. 























Rigid. Total. Total. Lbs. Per Ton|Lbs. P’r Deg. 
hae ee eemeengeemntsn naan manent 
‘ ft. in. ft. in. Ibs, Ibs. Ibs. 
American ...........1 7 6 21 10% 1,963 39 


9-7 
Ten-wheel..........] 12 5 23 8 1,750 28.4 7-1 
Consolidation... ...} 14 64 21 I 1,850 20.0 5.0 
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curve resistance of various engines, which indicate, so far as they go, 
that if we may estimate relative adaptability to and danger on various 
curves by the relative resistance, the heaviest class of engines are at 
least as well adapted to, and as safe on, sharp curves as any other class of 
engines. Table 108 gives a summary of these experiments, which were 
made by Mr. Isaac Dripps, General Master Mechanic of the Philadelphia 
& Erie Railroad, with a recording dynamometer car which he guarantees 
to have been correct; but notwithstanding this guarantee, it seems almost 
certain that there must have been some defect of apparatus which par- 
tially vitiates the results, as they seem unduly favorable to the Consoli- 
dation type. The tests may be accepted, however, as indicating quite 
strongly that the difference is not great against them. The speed was 
kept as near 1o miles per hour as possible, and the effect of varying 
velocity estimated from the diagram. 


289. Mr. Dripps says: 


“ The locomotives were in good working order, and were generally 
taken for the experiments as soon as detached from their trains, the only 
reparation necessary being to disconnect the piston-rods from the cross- 
heads so as not to have the friction of the piston in the cylinders. All 
the other connections were left precisely as if running by steam, so that 
the friction due to all the working parts of the locomotive, except the fric- 
tion of the piston within the cylinders, would be indicated. The loco- 
motives experimented with were pulled by another locomotive and the 
dynamometer car. They would have been pushed except for the danger 
of snow blowing on the track. 

“These experiments prove conclusively, that heavy locomotives prop- 
erly designed, with a short-wheel base, and with as many bearing points 
on the rails within such base as possible,—thus reducing the weight on 
each bearing point,—will pass around curves with less friction, and be less 
destructive to the track, than the ordinary passenger locomotive of much 
less weight. Of course these heavy locomotives are best adapted for 
slow speeds, and will show the greatest economy, and will work to the 
best advantage on railroads having double track, heavy grades, and a 
heavy freight traffic, 

“ The effective power of Consolidation locomotives is 50 per cent more 
than the ordinary six-wheel connected freight locomotive; and from 
actual service I find that the locomotives of this class work up to their 
power fully as well as, in fact better than, the six-wheel connected locomo- 
tive. Two locomotives of the Consolidation class will do the same work 
—haul as many cars—as three of the six-wheel connected class; and as 
three of the latter will cost $10,000 more than two of the former, there is 
thus a saving of $10,000 in the original outlay, and the saving of wages of 
the crew of one locomotive (and train) daily; and with a properly con- 
structed locomotive of the Consolidation class the running repairs for 
tonnage hauled will be less than any other class of locomotives now in 
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use. On the narrow-gauge Denver & Rio Grande Railway, which has 
many 24° and 30° curves, the Consolidation type is almost exclusively 
used for freight service, the wheel-base being only a little shorter than is 
usual for standard gauge, or in the proportion of about 12 to £5 feet.” 


290. The preceding facts, taken akogether, seem conclusive 
that objections to the use‘of any reasonable amount or radius of 
curvature whatsoever, on the ground that it will be peculiarly 
objectionable for the heavier types of locomotives, finds but lit- 
tle warrant in fact. Indeed, it is noticeable that it is on roads of 
much and heavy curvature that the Consolidation type has been 
most readily adopted and Is most in use. 

291. We have now discussed all the indeterminate and imagin- 
ative (but not therefore imaginary) objections to curvature, and 
found that while all of them have a foundation in fact, and may 
be at times of great importance, yet that on the contrary some 
of them are always, and all of them are sometimes, of so little 
moment that for the most part they should have no appreciable 
effect on the decision as to what curvature to use. We will 
therefore return to the concrete and definite objections to curva- 
ture, viz., its direct effect upon operating expenses and on length 
of trains (the latter considered in Chaps. XVIII. and XIX.). In 
order to discuss these intelligently we must first consider the 
abstract question of the mechanical laws of curve resistance, 
from mistaken notions as to which much that is mistaken may 
arise in practice, 


THE MECHANICS OF CURVE RESISTANCE. 


292. Curve resistance has never yet been exhaustively investigated, 
and our knowledge is in several respects deficient. The more essential 
facts are now tolerably well determined; but simple as the subject ap- 
pears, the mechanics of a rollingtruck on a curve is—to determine it cor- 
rectly—a very intricate problem, the solution of which we must attempt 
to make clear. 

293. The forces arising from the fact of curvature are of three 
classes : 

1. Forces orspinating in and confined in their action to the truck itself, 
causing the slippage of the wheel on the rail which is the ultimate source 
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of all curve resistance. The following two classes of forces can only act 
by augmenting or diminishing the former: 

2. Centrifugal and centripetal force: acting upon the car as a whole, 
and communicated to the truck through the centre-pin and side-bearings. 

3. 4 force due to obliquity of traction originating within the train as a 
whole and communicated to the car-body, and thence to the truck. 

We will consider the nature and action of these forces in their order: 

294, The position assumed by any rectangular flanged wheel-base in 

passing around a curve is shown by ob- 

servation and experiment to be that 

shown in Fig. 20.* The front outer 

wheel crowds hard against the rail, and 

wt ese the rear axle then assumes a radial 

corseecemecees §=©position, neither flange touching the rail 

unless the gauge is so tight or the wheel- 

base so long as to bring the inner rail 

up to the flange rather than the flange 

to the rail. Fig. 20 shows the position 

Fic. 20. of STABLE EQUILIBRIUM to which, if 

any force disturb the position of the wheels for a moment, they promptly 

return. Therefore, if any force is to permanently change their position 

it must be sufficient to slide them laterally on the track. Otherwise it 

will not produce motion at all. To slide the wheels, as to lift a weight, 

the +45, of an inch requires as great a static force in pounds as to slide 

ita foot or a mile. The POWER CONSUMED varies with the distance 
moved, but the force required to produce motion at all does not vary. 

This position is likewise shown by experiment to be assumed just the 
same, however great or little the superelevation. This fact may be ob- 
served by watching the motion of cars around the first sharp curve in any 
yard. 

295. The writer constructed some heavy models with both cylindrical and 
sharply coned wheels, the wheel-base being capable of increase or decrease at plea- 
sure, and the gauge and radius being likewise adjustable by moving the rails. The 
flanges, however, were made almost vertical, and with a sharp interior fillet, in 
order to give an exact point to measure from. He found that coning did not 


mw 








* The writer believes he was the first to observe this fact, and determine it 
experimentally. The general fact that the rear flanges stand away from both 
rails he has since found had been previously observed by a number of individ- 
uals, but even that is not generally known to this day. 
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exercise the slightest influence on the position assumed by the wheel-base, 
which was invariably that stated, the front 

outer wheel being always in contact with the / y; 

rail at 4, Figs. 20 to 23, and the rear outer 

wheel standing away from the rail by a distance 

a, which, so far as the writer could determine s 

it, was always precisely equal to the versed sine / | / 

of achord of twice the length of the wheel-base N 

(see Fig. 20), indicating that the rear axle 
was always radial. In only one case did 
this fail,—in that outlined in Figs. 21 to 23,— 
and then only because it was impossible for 
the wheels to assume it. If the gauge was so 
tight, the wheel-base so long, or the curve so 
sharp (or any two or three of these together) that the distance a by which the 
rear wheels naturally tended to stand away from the outside rail was greater 
than the play of the gauge, then the rear axle simply moved over until it pressed ) 
against the inner rail, as shown in Fig. 22. 


Fic. er. 


296. With European rolling-stock, having no truck, this condition usually 
prevails, so that 
their rails wear 
quite differently on 
curves from ours, 
both inner and out- 
er rail being ground 
by the flange. On 
this account it is fre- } } 
quently laid down 
in European text- 
books that the posi- 
tion outlined in Fig. 22 is the normal one for any wheel-base in curves, but 
this error arises from insufficient investigation, and is disproved by American 
experience as well as experiment. 

When the inner rail was entirely removed, so that the inner wheels ran on 
their flanges, the position and path of the wheels was in no way affected, show- 
ing thai the inner rail performs no necessary function in guiding the trucks, 
but merely supports the wheels. 

297. These facts disprove the old hypothesis that coning would enable 
the wheels to adapt themselves to the unequal length of inner and outer 
rail, and maintain a radial position. They can only do so when the axles 
individually are free to assume a radial position. Moreover, owing 
partly to this fact, and partly to the effect of the ordinary wear on tan- 


Jeerer Fic, 22. 
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gents, the tread wears down near the flange very rapidly, and such con- 
ing as there may be soon disappears. We may therefore neglect it here- 
after, and assume the wheels to be cylindrical. The coning now put in 
wheels is chiefly useful as a prospective provision for wear; and experi- 
ment shows that whether the wheels be coned or not, the tendency of 
any rectangular wheel-base is to roll very nearly in a straight line. 

298. As we have seen that the rear axle is always radial to the curve, 
the front axle, Figs. 20 to 23, stands at an angle A, Fig. 23, to the rail, 
equal to the arc subtended by the length of the wheel-base, 7. With 

a 5-ft. wheel-base (the usual length for 
freight trucks) this angle would be, on a 1° 
curve, .05° or 3’, and proportionately on 
other curves; with a 12-ft. wheel-base the 
angle is 0.12°=7.2', The distance by 

rececemeowee which the rear outer wheel, Figs. 20 to 23, 

Fic. 2s. stands at a distance from the outer rail 
(being equal to the versed sine of the 
arc subtended by /) is readily determined 
to be, from what has preceded, 


For a §-ft. wheel-base, .0022 foot per degree of curvature. 
For a 12-ft. wheel-base, 0.0127 foot per degree of curvature. 


299. The gauge of a road is the exact distance between inside of rails 
and the gauge of the wheels is usually set so as to allow a normal play of 
from $to £ inch, averaging about 4 inch or .o4 feet. The rear inner 
wheel, then, of a 5-ft. wheel-base will be close against the inner rail ona 
04 = 17° curve +, and a 12-ft. wheel-base on a Sih curve +. 
.0022 0127 
In watching ordinary cars pass around a curve, however, there will be con- 
siderable fluctuations in the position of the rail owing to irregularities of 
both curve and truck. 

300. The slipping of wheel on rail on a curve arises from two causes: 

First. Longitudinal slipping, due to the difference in length of inner 
and outer rail. This difference on any given curve, or part of a curve, is 
equal to an arc of a radius equal to the gauge, and the same number of 


degrees long; Le., it is, on any given distanced, dx g, or, on a 
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1° curve and standard gauge, d x rae = .00082d, On any other D° curve 
it will be o,c0082dD. 

Secondly. Lateral slipping. The front wheel, as we have seen, stands 
at an angle 4, Fig. 23 or a, Fig. 24, to the rail. In rolling through an 





infinitesimal distance d, therefore, the wheel, since it tends of itself to 
roll straight forward in the direction PA must be slidden laterally 
through a distance 44’ =d sin a. 


For a 5-ft. truck on a 1° Curve.......... AA'=d sin 3/ = .000874¢. 
For a 12-ft. truck on a 1° curve.......... AA'=d sin 7.2' = .oo2Id. 


This lateral slipping takes place only on the front axle, since the rear 
axle, as we have seen, is and maintains itself radial to the curve. 

301. On the front axle both lateral and longitudinal slipping is taking 
place simultaneously and continuously, and the question then arises how 
the longitudinal slipping is divided—whether the outer wheel slips for- 
ward or the rear wheel backward, or the total amount is divided between 
the two. A single experiment as to this point, as careful as its delicate 
nature would permit with ordinary rolling-stock, was once made on the 
“ Horse-shoe curve” of the Pennsylvania Railroad, with the conclusion 
that both wheels slipped; but it is impossible that this condition obtains 
generally and continuously, since that wheel will slip which can slip 
easiest, and the slightest variation in either the load or the coefficient of 
friction will give one wheel or the other an advantage in this respect. 
Either the superelevation or the centrifugal force is alone competent to 
produce enough inequality of load to effect this, for one or the other 
must always be in excess, unless by accident. And furthermore, if one 
wheel should begin to slip first, it would certainly continue to do so, for 
the same reason that when a locomotive driver begins to slip, its ratio of 
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adhesion (i.e., coefficient of friction) is heavily reduced. It may there- 
fore be considered as certain that all longitudinal 
slip in,every case, unless by accident, is confined 
to either the inner or outer wheel exclusively ; 
although it may not be the same wheel for any 
two successive axles, nor for any two consecutive 
moments. 

302. Admitting this to be true, the truck in 
rolling on a curve is rotating about some one 
wheel, A, as a centre, as shown in Fig. 25; and 
we have the following condition of things in, 
say, a 5-foot truck rolling around a curve: 

Fic. 2s. (1) One rear wheel, 4, is not slipping at all in 
either direction. 

(2) One rear wheel is slipping longitudinally at the rate of .co082¢D 
(in a 12-ft. truck also, .co082¢dD). 

(3) One front wheel is Slipping laterally at the rate of 00087dD (12- 
ft. truck, .coz1dD). 

(4) One front wheel is slipping both laterally and longitudinally at 
the same rates as in the above, giving a combined rate of 


W .00082? + .000877 ZD. 





Table 109 gives the summary of the slipping thus indicated. 


TABLE 109, 


ToTAL SLIPPING OF ONE WHEEL IN FEET THAT TAKES PLACE IN PASSING 
OVER 100 FT. OF VARIOUS CURVES. 














s-Fr. Truck; 4 WHEBLS. ||12-FT. Truck: 4 WHEELS. 





Formula. 
1° 5° 10° | 20° 
z rear wheel,....... ~000} 0,00] 0.00] 0.00]|........... cnc ences 
eo ogame 2082] 0.41| 0.82) 1.64!|.00082dD 
z front ke we teecaes oar) 2.05 2.10 4.20 .00089¢.D 
So. sarees -225 3-33} 2-26) 4.51/1¢/ 5508294. c00899a')), 
| or for raft. 
Total slip of one Se eC ae BOW 16 Fig. 
Wheel i6e.2 ees .290] 1.450] 2.90] 5.80 2-59] 5-18] 10.95]! 27. 








Average per wheel | .073) .363/ 0.73] 1-45 0.65| 1.30} 2.60 





303. The formula (4) requires explanation: Since the wheel is slip- 
ping in two directions at right angles to each other, it will at each instant 
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of time, while advancing over an infinitesimal distance, d, Fig. 25, slip 
longitudinally in the direction @, and laterally in the direction 7. The 
true direction and amount of slip- 





A 
ping will therefore be—neither a, es 
nor /, nor both together—but along Rog © 2 

d ‘ F ol us S$ 
the diagonal d. Figs. 26 and 27 S 8 
represent to scale the actual con- B“—Tooa/0 C B’ 00087 ¢ 
ditions, Fic. 26.—12-FT. rRucK. FG. 27 —5-F r. Trucx. 


This is merely following the Amount and. constituent lements of the slip of 
fundamental law of the composi- ona 1° curve. 
tioy of velocities, which is the same in its nature as the composition of 
forces. It has been carelessly assumed at times that a total sliding of 
the wheels represented by the sum of the two sides @ and / rather than 
by the hypothenuse d, measures the distance through which the wheel 
slides, and the consequent loss of foot-pounds of energy, but this is palp- 
ably erroneous. 

304. It will be observed that according to Table 109 the wear due to 
curvature on the front wheels is more than double (4.16 to 1.64) that on 
the back axles. Any check upon this from observed wear of car wheels 
is in the nature of things impossible irom the fact that the direction of 
motion of the car is reversed with every trip. With engine and tender 
trucks, however, this is not the case. Statistics of this kind likewise are 
very difficult to obtain; andthe following little table (Table 110), embrac- 
ing observations on the Camden & Atlantic Railroad, is all of the kind 
which the author has ever been able to discover. This, however, appears 
as far as it goes to strikingly confirm the theory advanced. It is to be 
observed that the wear of tender-truck wheels is 11.2 per cent greater on 
the front than on the back axle, and the wear of the engine truck-wheels 


37.6 per cent greater. In considering these figures it is to be remem- 
bered : 


1. The Camden & Atlantic has very little curvature. 

2. Curvature is only one cause for wheel wear, the others being use of 
brakes and sand, original defects and regular running wear on tangents, 
which would be, if not substantially equal for both axles, much more 
nearly equal than that from curvature. 

The average might be and probably is somewhat affected by a ten- 
dency—especially on a small road where the engines were well known—to 
condemn two wheels at once which had been running the same time, al- 
though there might really be not a little difference in their wear. The 
great excess in the difference in wear in the engine trucks is notable. 
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TABLE 110, 


WEAR OF LEADING AND TRAILING WHEELS OF LOCOMOTIVE AND TENDER 
TRUCKS ON THE CAMDEN & ATLANTIC RAILROAD. 


[Compiled from Report to Am. Ry. M. M. Assoc. on Loc. Wheels and Axles (Rep. 1878, p. 23), 
by Rufus Hill, M. M.] 


ENGINE TRUCKS. 






































Relative 
MILEAGE, Life of 
Size. ates AE en erste Peers ee a boar Remarks, 
Lead. tal, foe 
28 in. 8 each. 28.998 43,024 674 Av. all eng. wheels, 
20°* o 15,4601 27,008 -573 28,623. 
————!-—— —— —_— ——— | —_— ——-——_-———| Av.all tender wheels, 
Average........... | 22,230 35,016 ! 624 26,821. 
TENDER TRUCKS, 
30 in, 10 each. 27.897 31.997 .87 Front truck. 
es 29,249 32.736 804 Back truck. 
28 in. - 23,419 23.560 .994 Front truck. 
ae a 20, 305 25,346 .803 Back truck. 
25,232 28,410 .888 


ee een oe —_—_—. te ne He oa 


The table is stated to have been made up from records of condemned wheels only, so 
it does not give a fair idea of the average mileage of all wheels, 


305. It does not follow that the total slippage, and hence total curve 
resistance, of a six-wheel truck would follow exactlv the same law as that 
of a four-wheel truck of the same length of wheel-base and carrying the 
same load; but it is useless to consider that question for lack of positive 
knowledge as to the position naturally assumed by a six-wheel truck. It 
is probably the same as if the middle pair were omitted, but there is no 
evidence of that fact. 


306. Although we have seen that coning, however much or little 
there may be, has no influence whatever in practice upon the position 
assumed by the truck, yet if any coning exists it will certainly modify the 
AMOUNT of slipping, and hence the resistance. To consider how much 
it will or may modify it, however, would lead us into hopeless and profit- 
less intricacy, because there must be slippage under any circumstances 
with a rectangular wheel-base, which will speedily wear away the coning 
on the working part of the tread. 
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It is probable, however, that the effect of the coning while it exists is 
either 27 or positively injurious, taking front and rear axle together, for 
the reason that the position assumed by the wheels bears no relation to 
that required by the coning and, especially on the front outer wheel, is 
liable to increase its diameter unduly. 

307. So far, there is as little reason to doubt our correctness as can 
be expected in any subject which has not been exhaustively and thor- 
oughly investigated experimentally; and frictional slippage which has 
been estimated includes all that takes place between rail and wheel ex- 
cept (1) that due to flange friction and (2) the possible action of other 
forces communicated to the truck. 

308. To determine the resistance arising from the slippage estimated, 
the very delicate question arises of what is the coefficient of sliding fric- 
tion under such circumstances, 

The primary fact to be remembered in estimating this is that the ve- 
locity of the sliding surfaces on each other is very small, as shown more 
fully in the following Table 111, computed directly from the preceding 


TABLE It. 


VELOCITY IN FEET PER SECOND WITH WHICH THE WHEEL SLIDES ON THE 
RAIL ON VARIOUS CURVES. 


VELociry or Siipinc; Fust Per SEconpD. 

















VELOCITY OF TRAIN,  s- Foot Truck, 12-Foot Truck. 

z° 5° 10° 20° | z° 5° 10° 20° 
(| 012 | .06 | .12| .24 || .or2 | 1.06] «12 24 

10 miles per hour.. to to to to | to to to to 
t o18 .09 .18 -36 || .034 Bs | 34 68 
.036 18 . 36 .72 | 036 .18 36 72 

30 miles per hour.. to to to to jj to to to to 
054 27 -54 | 1.08 | 102 -5I1 | 1.02 | 2.04 


Table 109, by assuming that 10 miles per hour = 15 (instead of 14.67) feet 
per second. 

Our knowledge of the coefficient of sliding friction at these extremely 
iow velocities may be summarized as follows: 

1, It is materially greater than at ordinary and perceptible velocities, 

2. It is very greatly more sensitive to minute changes of velocity than 
at ordinary and perceptible velocities. 

3. Its maximum at a velocity of o+ is something over $ with loco- 
motives and perhaps } with car wheeis as ordinarily 1oaaed. 

19 
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These laws were most authoritatively determined and most com, 
pletely illustrated by the famous brake experiments of Capt. Douglas 
Galton and Mr. George Westinghouse, the general results of which are 
embodied in Tables 112 and 113. We shall have occasion to refer to 


TABLE 112, 


COEFFICIENTS OF FRICTION BETWEEN CAST IRON BRAKE-SHOES AND STEEL- 
TIRED WHEELS. 


[Determined by Experiments of Capt. Douglas Galton and Geo. Westinghouse, Jr. 
Trans. Inst. M. E., 1878.] 


CoEFFICIENTS OF FRICTION. 
VELocITY. _ ae 2 aerate 


Mies Per Hour. At First. | After 5 Sec. | After 10 Bec.| After 15 Sec.| After 20 Sec. 
































o-+to I or 2 .250 eee ere ee ee ee ee ree 
74 .242 Ss bvelelare ue ssa sere aes eee ee eT 
134 .213 .193 ee ee ee er ee i Rewaeaite 
17 »205 eEG 7? We striae o's .IIO eying a ae 
204 .182 .152 .133 .116 .099 
27 .I7I .130 .11g .o81 .072 
304 -163 -107 -099 Se esee | wewvnes : 
34 .153 sbenas ale aT eaiaeee stain Mees Gd igs owed aoc 
374 .152 .096 .083 .069 eee 
4! 144 $003. | Ka vidsas an eee es Ped) ee nese 
48 - 132 -080 .070 seesbeciaslar. lt Slee oe arels 
54 .106 Prete ere eee -045 ieeeawaw 
60 .072 .063 S056. “Ah eel ws2e ne esathay Bo 


While these results are unquestionably more nearly correct than any other existing 
evidence, there is considerable room for doubt as to the exact values given. 


TABLE 113. 


COEFFICIENTS OF FRICTION OF SKIDDED WHEELS. 
[As determined in the Galton-Westinghouse Experiments. See Table 112.) 


COEFFICIENT OF FRICTION, 


VELocITy. RL RT (ia aa aE 
Mies Per Hovur.! Steel Tire on | Steel Tire on 
Steel Rail. Iron Rail. 


.242 -247 
.088 .095 
-O72 .073 


.070 silo eke 


-038 @eeeseese 
.027* Ore 





bene 


* Mean or tnree tests only. 
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ce re teense ene enna rere 
these experiments frequently. Many independent experiments confirm 
their essential truth. 

309. Assuming 4 as the coefficient, the resistance of the wheels, if slid 
through all the distance that they are advanced along the track, would be 
in lbs. per ton, 


: 2000 X.} = 500 lbs. 


As, however, on a 1° curve, they only slide through an average of 
.00073 of that distance, the resistance arising from surface friction only 
between rail and wheel would be R = 2000 x } x..00073 =.0.365 Ib. 

This is the curve resistance (except for error in the coefficient) that 
can be accounted for at slow velocities, excluding flange friction and the 
effect of shocks and irregularities. From the general laws of friction 
summarized above, it would seem probable that both the surface and 
flange friction would decrease with either (1) increase of velocity or (2) 
decrease of radius, which has the same effect to-increase the velocity of 
sliding, at any given speed. 

In Appendix A will be seen experimental evidence tending to support 
the first of these conclusions, and by inference the second also. 


310. A third theoretical cause of surface friction has been suggested, viz.: 
Rotative friction of the wheel onthe rail, due to the fact 
that it not only slides but revolves, but its existence can- 
not be conceded. 

It is true, as claimed, that the actual contact is by..a 
surface and nota theoretical point or line; but although the 
wheel, in moving through an infinitesimal distance 42, 
Fig. 28, is actually rotated, yet as this takes place simul- 
taneously with the other sliding its’ effect is simply to de- Fic. 28. 
crease the velocity on one side of the center of contact by as much as it in- 
creases it on the other side. 





311. FLANGE FRICTION.—We have seen that, at each instant of time, 
the truck rotates through a minute angle, turning as it were on one or 
the other-of its rear wheels, 4, Fig. 25, as a pivot; the other three wheels 
sliding on the surface of the rail in the direction indicated by the dotted 
lines. The force which causes this rotation—the only force which exists 
to do so—is the reaction or pressure of the rail against the flange of the 
front outer wheel. 

It necessarily follows from this fact that, assuming that the coefficient 
of friction is not affected by the velocity of sliding, this pressure or reac- 
tion is always the same on curves. For, however easy the curve, a 
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minute sliding motion is continuously taking place, caused by the reac- 
tion of the flange; and the static force or pressure required to slide one 
body on another through an infinitesimal distance is sufficient, if con- 
tinuously applied, to slide it through any distance whatsoever. The 
POWER CONSUMED varies with the degree of curvature, because power or 
energy of any kind is measurable only by a double unit, the force applied 
x the distance through which it acts. The latter (the distance), we have 
already seen, varies with the degree of curvature, and hence the power 
consumed does also; but the STATIC FORCE applied does not vary with 
the degree of curvature. 

This very important distinction is one which should 
be clearly comprehended and kept in mind. A very mis- 
taken idea is too prevalent that the flange pressure as well 
as curve resistance increases with the degree of curva- 
ture. 

An apparent contradiction to this statement is the 
well-known excess of flange wear on sharp curves, but 
this is rather a confirmation. The greater distance 
slidden through produces the greater wear, not greater pressure. 

312. The front outer wheel alone has its flange normally in contact with 
therail. The forces acting upon 
the front outer wheel are, first, 
the load, Z, Fig. 29, resting upon 
it, acting vertically downward ; 
secondly, a horizontal pressure 
against the rail sufficient to slide 
three wheels (see Fig. 25, page 
286), each loaded with Z. 

Assuming a coefficient of 
sliding friction of 0.25, this late- 
ral force amounts to 0.75 Z, and 
the resultant in magnitude and 
direction of these two forces is. 
shown in Fig. 29. 

313. The manner in which 

Fic. 30. the various forces thus meas- 

ured will act is not doubtful 

in theory, and we have their footprints on the rails themselves to assure 
us that theory and practice correspond. Instead of the pressure on the 
rai] being vertical, as in Fig. 30. ve have the conditions and the relative 


Fic. 29. 


TT 
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position of rail and wheel shown in Fig. 31. Figs. 32 to 41 give a series 
of rail sections selected from a great number taken by the writer on the 
Atlantic & Great Western (now New York, Pennsylvania & Ohio) Rail- 
road, showing the wear which actually results from the conditions 
watched. They were exact copies originally, to full scale, and are now 
reduced one half. 

Fig. 30 is a half-scale section of a new flange and rail section of ordi- 
nary form (they vary somewhat in outline, but that is unimportant) in 
their natural relative position on atangent. Fig. 31 shows the same new 
flange and rail section in 
their natural relative posi- 
tion ON ANY CURVE WHAT- 
EVER, however sharp or flat. 


q 
LATERAL TH RUST. | 


| 

“ 
us ' 
| 

t 

t 


GRAVITY. 





(Relative position of 
outside rail and wheel on 
curve of any radius.) Fic. 3. Fic. 42. 


The tread stands entirely free of the top of the rail, the surfaces in con- 
tact being neither the horizontal tread nor the vertical flange, but the 
curved surfaces which are perpendicular to the resultant shown in Figs. 
29 and 31. To understand this, let the reader turn Fig. 31 around diag- 
onally until the diagonal stands in a vertical position, and let him con- 
ceive it to represent the vertical force of gravity alone. He will see that 
the wheel would naturally take this position—as naturally as a wheel 
shaped like Fig. 42 rolls on the central curved surface instead of the 
side surfaces. 

314. The consequences of this condition of things are these: 

First. The disproportion in the diameter of the wheels; hence the 
necessary longitudinal slipping, and hence the curve resistance, is materi- 
ally increased. If the increase of radius of wheel be 53, inch, the extra 
distance slipped through per station of 100 feet by one wheel will be 1.16 
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feet; which, by referring to Table 109 on page 286, will be seen to be as 
much as occurs on the surface of the rail on a 4° curve. This increase, 
it follows from what has preceded, is constant for all curves, and thus 
tends to disproportionately increase the resistance of easy curves. But 
precisely how much the resistance thus arising may be with new wheels, 
it is profitless to inquire, because, 

Secondly, The inner angle of the wheel and the outer corner of the 
rail is gradually worn away, the greatest wear being always on the corner 
of the outside rail and in the direction of the resultant (see Figs. 32 to 
41), on curves of all radii. 

The rapidity of wear depends, not upon the pressure, which is con- 
stant on all curves, nor (to any marked extent) upon the angle of wheel 
to rail, but upon the amount of sliding which takes place—or, in other 
words, varies directly as the degree of curvature. 


315. Finally, from the effect of these causes we have a still further 
change of conditions, viz.: 

Thirdly. As the wear proceeds, the surfaces in contact become larger 
and larger, and this introduces a further source of slippage, rail wear and 
curve resistance, the ultimate form of which is shown in Fig. 41. That 
particular section was taken from a 16° curve; but the outer rail on all 
curves, of however long radius, tends to take precisely the same form in 
the end. Thus in some similar sections to those shown in Figs. 32 to 41, 
on the Pennsylvania Railroad, rails from 4° curves after sustaining nearly 
four times the tonnage of the rails shown in Fig. 34, were in even worse 
condition than the rail from a 16° curve shown in Fig. 41. 

In a rail worn like Fig. 41, the true bearing surface on which the 
wheel rolls (compare Fig. 31) is directly on the corner, and the rubbing 
surfaces above and below are revolving in a circle of nearly $-inch longer 
radius, the average of the whole surface being nearly if not quite } inch. 

It necessarily results from this, that while the wheel is rolling through 


:' : 16.5 . 
any distance its surfaces slip on the rail through rE or z of that dis- 


tance; = 1.51 feet in 100. 


316. The coefficient of friction, moreover (as well as rail wear), with 
such large surfaces in contact, is probably considerably larger than when 
the bearing is on a mere point, as in the unworn rail, Fig. 31; for the 
formerly accepted “law” that friction is independent of the areas in con- 
tact has been proven untrue for lubricated and still more for unlubri- 
cated surfaces, as was found out practically long since with brake-shoes. 


296 CHAP, VIIIL—MECHANICS OF CURVE RESISTANCE. 


The information on friction laid down in most of the standard text-books 
is very deceptive. 

317. This third source of extra resistance, due to badly worn rails, is 
reached in a much shorter time on sharp curves, and as a rule exists only 
on them; but nevertheless, when it exists, the amount of the extra re- 
sistance caused thereby is zxdependent of the radius. If rails be equally 
worn it will amount to substantially the same on all curves. 

When the wear has become so great that the rail has the form of Fig. 
41, so that the flange bears against the rail almost down to its point, the 
wear, and resistance as well, is doubtless very much increased. In a lot 
of rails which have been all exposed to substantially the same tonnage, 
like those in Figs. 32 to 41, this condition will be likely to exist only on 
the sharpest curves, and accordingly the apparent indications of a test of 
such rails will be that rail wear increases very much more rapidly than 
the degree of curvature—in fact nearly as the square of the degree of 
curvature. 

The writer himself reached this conclusion, from the only facts then 
before him, in his report on these observations. ; 

318. But if, on the contrary, we investigate ‘he tonnage necessary to 
produce the same wear of rails on different curves, we shall find it to be 
almost directly as the degree of curvature, and this is undoubtedly the 
true law of rail wear; from which it follows that the RATE of wear on 
any one curve increases as the rails become more worn, and this pro- 
duces the deceptive appearance of a rate of wear varying as some function 
of the square of the degree of curvature. 

319. As to the wear on the inner rail, it is apparent that the effect of 
the flange pressure (see Fig. 29, page 292) is to increase by about one 
third the load resting on the front outer wheel. We might accordingly 
expect that all the longitudinal slipping would be confined to the inner 
wheel which runs (see Figs. 20 to 23) with its flange entirely clear of the 
rail. From this we might expect (1) that the wear of the inner rail would 
be wholly on top, and (2) that it would be more rapid than the outer rail’s. 
This is always found to be the case, as will be evident from Figs. 32 to 41. 
The excess of top wear on the inner rail would undoubtedly be much 
more disproportionate than it is except for this fact: 

The bulk of tonnage is slow traffic, and in such cases the excess of the 
superelevation over the very small amount required to balance the 
centrifugal force (4 inch per degree at 15 miles per hour; see page 298) 
produces a slight excess of load on the inner wheels; not sufficient to 
counterbalance the effect of the flange pressure on the front axle, but 
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amply sufficient to cause the rear axle, both flanges of which stand clear 
of the rail, to slip entirely on the outer rail on slow trains, as being the 
point of least resistance. ) 

320, We thus have this condition: 

(1) The front outer wheel produces all the flange wear and litt'e or 
none of the top wear, 

(2) The front inner wheel produces nearly all the wear on inner rail 
—confined entirely to top of rail. 

(3) The rear outer wheel of slow trains produces nearly all the top 
wear on outer rail. 

(4) The rear inner wheel produces only the normal tangent wear. 

321. As respects the aggregate amount of curve resistance: From all 
these data together we may expect it to be— 

(1) 0.37 lb. per ton per degree of curvature as a minimum, varying 
directly with the curvature, plus— 

(2) Upwards of 1 lb. per ton as a constant addition due to flange 
friction on new rails (assuming the coefficient of friction to be as low as 
0.25, as it appears to be with car wheels. With engine-drivers it is about 
0.35). 

(3) As rail wear increases there will be a very considerable further 
addition to the resistance due to the flange wear on worn rails. This 
effect will become visible very much sooner on the sharper curves. but 
it will occur sooner or later on all curves when the flange has cut into 
the side of the rail. 

3212. Let us compare these conclusions with experience : 

1. Actual experiment on the 63° curves (90 feet radius) of the New 
York elevated railroads, conducted by Charles E. Emery, M. Am. Soc. 
C. E., shows the resistance to be 0.43 lb. per ton per degree of curva- 
ture on new rails with fixed wheels in the ordinary mode, and 0.33 Ib. 
per ton with loose wheels. (If the reader will refer back to Table 109 
and the accompanying discussion, he will see this to be as nearly as may 
be what our theory would indicate.) 

2. The late Benj. H. Latrobe experimented on 14° curves, with new 
rails also, and found the resistance to be .4o0 lb. per ton. 

3. French experiments with about 12-ft. wheel-bases on easy curves 
show about 1.25 lbs. per ton resistance. 

4. The writer made, by the aid of very delicate electrical apparatus, 
what he believes to be the most accurate experiments on train resistance. 
so far as they went, which have as yet been made; and his conclusions, 
so far as relating to curve resistance, were that curve resistance is much 
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greater per degree on easy curves and at slow speeds, as shown in 
App. A. 

322. This completes our analysis of the forces originating and ee 
within the truck itself, which are the only ones of importance. Let us 
see what, if any, effect the forces acting upon the car body and train as a 
whole have to modify this result. 

Centrifugal force and superelevation act upon the car as a whole, 
and their effect is communicated to the truck through the centre-pin or 
side-bearings. 

The centrifugal force C in lbs. per ton of any body moving at V miles 
per hour on a D®* curve we have already found to be (eq. (3), par. 271), 


CG H202335 VD ck ee SE UD) 


from which Table 106, page 270, was computed. 

323. The superelevation of the outer 
rail creates a force tending to draw the 
car inward and to counteract the cen- 
trifugal force. The weight, by a well- 
known mechanical law (Fig. 44), bears 
the same ratio to this force as g, Fig. 
43, does to the superelevation e. Ona 
4 ft. 84 in. gauge (say 4 ft. 10$ in. centre 
to centre of rail) it amounts, therefore, 





a 
4 
c 
4 
Fic. 43. Fic. 44. 
in Ibs. per ton per inch of superelevation, to 58. 58.75 X 2000 = 34.04 Ibs. 


The maximum amount of elevation which is ever to be found on rail- 
ways is about 8 inches, creating a force of 272.32 lbs. per ton. Many 
roads limit it to 6 inches, or 204.24 lbs.; but we may for safety assume 
the maximum to be Io inches, or 340.4 Ibs. per ton. | 

Comparing this with Tables 106 and 107, it will be seen to just about 
balance the centrifugal forces at what is marked as the maximum safe 
speed, according to usual practice, on various curves. 

324. To determine the effect of these forces on curve resistance, let 
us assume the extreme case—that the maximum superelevation is en- 
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tirely unbalanced by centrifugal force. This is the utmost limit that 
safety permits. 
The first effect, with the centre of gravity in the position shown in 


Fig. 43, is, by well understood mechanical laws, to throw = or about 70 
per cent of the load upon the inner rail, leaving only 30 per cent on the 
outer rail. This increase of load will compress the springs on the inside 
and by the further tipping of the car body cause the inside rail to carry 
three fourths or more of the total load. 

The second effect is to confine all longitudinal slipping to the outside 
wheels as being the most lightly loaded. This, however, we have seen to 
be the case with the front axle under any ordinary circumstances. The 
lateral slip of the front axle is of course not affected. 

The third effect, resulting from the combination of the above causes, 
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Fic. 45.—Front Ourer Wuee. ‘i 
(The higher rectangle shows sei 
the conditions without supereleva- 
ticn; the smaller rectangle, with 
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INNER EELS. 
is to change the magnitude and direction of the forces acting on each 
wheel in the manner shown in Figs. 45 to 47, in which the solid lines 
show the magnitude and direction of the forces already determined, 
independent of the superelevation. 

Or, in other words, taking from Table 109, page 286, the slippage 


which regularly takes place in a 5-foot wheel-base on a 10° curve, we 
have— 














Slippage in feet New 

ms sabe feet. Increase of Load. Slip. 

Rear inner wheel........ 0,00 50 per cent. increase. | 0.00 

Ve I OUCCR OEE one yas 0. 82 50. decrease. 0.41 
Frontinner “ ........ 0.89 50 “ “ increase. | 1.33 
 JOUGCK: 88) cect ians 4 1.21 BO)" OF decrease. | +74 
Total amount... ewe ware ares 2.92 15 per cent. decrease. 2.48 
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The further resistance from flange friction on the front outer wheel 

(as also flange rail wear) should also be diminished about 39 per cent. 
325. We thus see grounds for believing that the general effect of even 
an extreme amount of unbalanced superelevation may be to somewhat 
decrease the resistance, but not to any important extent; and with the 
ordinary and proper limit of 6 or 7 inches superelevation, partially 
balanced, as it always is in practice, by centrifugal force, the effect be- 
comes almost insignificant one way or the other, although still apparently 
to decrease the resistance so far as it has any effect at all. On the other 
hand, a similar computation to the above as to the effect of an unbalanced 
centrifugal force will indicate that it has a very 
similar and equally inconsiderable effect to in- 
j crease the resistance. Fig. 48 shows the most 
aope objectionable effect from excess of centrifugal 

= force. (See par. 327.) 

326. Let us now see what effect such unbal- 
anced forces do not have. They do not alter in 
any manner whatsoever the position of any of the 
wheels, nor can they by any possibility do so, it 
would appear, until the centrifugal or centripetal 


Fic. 48.—E Un- ‘ ‘ 
SO ET rues. force becomes a force so great that it would slide 


Forczt ON REACTION OF 


Front Outer WHEEL 

AGAINST RAIL. 

(Compare Fig. 45. show- 
ing effect of an equal 
amount of unbalanced cen- 
tripetal force from super- 


the wheels laterally on the track if the car were 
standing still on the rails, which would be when 
the superelevation was equal to the coef. ric. X 
gauge, or at, say, ¢ gauge, or about 14 inches, 


elevation.) See Table 106 
for velocity necessary to 
produce this amount of cen- 
trifugal force. 


For the force required to slide a rolling wheel on 
the rail, either laterally or longitudinally, is 
neither greater nor less than if the wheel were 
standing still (unless there may be some slight and unknown modifica- 
tion of the coefficient of friction); and so long as the force is not 
FULLY sufficient to do this, it has no effect at all to move the body. All 
it can do is to increase or decrease the pressure of the flange against 
the outside rail, and this (within the limits of safe and customary prac- 
tice) only to a trifling extent. This results from an elementary mechani- 
cal law which has been too readily lost sight of by theorizers on this 
subject, that a lifting force of 1999 pounds is as incapable of lifting a ton 
as a force of one pound. 

327. The real objection to too much superelevation, or to too high ve- 
locity, is its effect upon safety. Throwing so much weight upon one rail 
and one set of springs, is, if carried to excess, highly dangerous, although 
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the resistance is not in. any case very seriously affected. An excess of 
superelevation would appear to be the least evil of the two, however, in 
all respects, for we have seen (par. 324) that it has probably some slight 
effect to decrease the resistance of the slowest freight train. 


328. The contrary assumption is very general, but it is absolutely unsup- 
ported by experimental evidence so far as the writer can discover, and it cer- 
tainly finds little defence in theory. The truth is, that much of the current and 
almost endless discussion of this topic among road-masters and even engineers 
has its root in insufficient examination of the mechanics of the problem. Itis 
ASSUMED that the two obtrusively evident forces, centrifugal force and its oppo- 
site, are the only ones to be considered, and that the truck is thrown against one 
rail or the other by these forces according as either force preponderates. Yet 
one has only to watch the wear of rails and the motion of a truck around a 
curve to find that there is some force independent of either (which we have 
analyzed at length) which presses the outer wheel against the rail with tre- 
mendous force, however high the superelevation ; and from this it follows that 
it is the effect of the other two central forces upon this force which is the real 
problem to be considered. 


329. WE CONCLUDE, therefore, that the centrifugal and cen- 
tripetal forces have but a trifling effect on curve resistance, and 
that the proper rule for superelevation is to elevate sufficiently 
to balance the centrifugal force of the fastest trains up to a 
maximum of six to eight inches. This will slightly decrease the 
resistance and danger of accident to freight trains, and greatly 
improve the comfortable riding of passenger coaches, provided 
always that some uniform rule be followed, since almost any 
rule is better than none. 


330. A third source of possible curve resistance, OBLIQUITY OF TRAC- 
TION, affects the train as a whole. The conditions of the problem are 
presented in Fig. 49. 

It may now be considered as established that, despite a prevalent 
impression to the contra- 


ry (which many able engi- B oe 
neers have shared), no loss Pe aaa cane 

of power whatever occurs weer 

from this cause. Let OA, --"" 

Fig. 49, represent the trac- ee 


tive force to be transmitted through the coupling Otothe car B. As 
there is a change of direction in the force at O, it is sometimes claimed 
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that no force OA can be caused to act on the following car in the 
changed direction O# without a certain loss of tractive force, and hence 
waste of energy. This position is in both respects unsound. There is 
no loss of tractive force at each car due to obliquity of traction, and, even 
if there were, it would not necessarily imply any waste of energy. It, fol- 
lows that the method of analyzing the strains by which such position is 
supported (which consists in making the angle OCA, Fig. 49, a right 
angle and then taking the force OB = AC, or less than OA) is incorrect. 
331. The correct way of representing the action of the forces involved 
is by the parallelogram of forces shown 
in Fig. 49, which should be constructed 
as shown, with OB = OA, the force OA 
being transmitted undiminished through 
O as around a pulley; the lateral stress 
OC having no more effect to reduce the 
force OL than the stress OC, Fig. 50, has 
to make the force OB less than OA. Both 
in Figs. 49 and 50, if the stress OC is suf- 
ficient to produce lateral motion in the 
Fic. 50. direction OC by overcoming the static 
resistance, it will or may consume power, and the force OB may be then 
quite different from AO, but otherwise not. 

In a train of cars, the lateral component has only the effect to mi- 
nutely increase the lateral resultant of the superelevation, which we have 
just seen tends to decrease the resistance (if anything), but has no effect 
to change the position of any wheel, or to increase perceptibly the pres- 
sure of the wheels against the rails. 

Conceive the track to be a complete circle, and the train to com- 

‘pletely fill it. Conceive the floor of the cars to be a rigid continuous cir- 
cular platform. There would then nowhere be a lateral resultant of the 
kind discussed, but no reason is apparent why the curve resistance should 
be either greater or less. 

332. The transmission of force from car to car, through a train on a 
curve, is an almost exact mechanical parallel to the transmission of 
power by a rope or chain over a pulley; the rope being the string of car 
bodies, and the car wheels the pulleys. The fact that the pulleys are 
carried by the rope itself, instead of in a block exterior to it, is a mere 
detail not affecting the mechanical conditions. In either case the loss 
from such transmission is simply the friction of the pulley. Conceivea 
chain made of successive links, each carrying a pulley wheel and being 
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dragged over a large cylinder or succession of cylinders, large or small. 
Conceive, further, the rope to be so long and the friction of the pulleys 
so great that the whole power of the prime mover is consumed in keep- 
ing the chain in motion at uniform speed. We have here a perfect 
mechanical parallel to a train in motion on a curve, except for the one 
minor fact that the resultant of all the forces acting on the wheels does 
not, in case of a railroad train, lie exactly (although it does nearly) in the 
plane of the wheels themselves, whereas in the case of the pulley wheels 
it does. But no resistance arises at the coupling-points from “change of 
direction,” or obliquity of traction, or from any other source than the 
friction of the pulleys proper, in either case. It is, of course, true that 
the resistance of the rear pulleys would tend to press each pulley in ad- 
vance more tightly against the surface, and so produce greater friction in 
the pullev itself than would otherwise exist ; and similarly in the case of 
a railroad train it is entirely pertinent to prove that a lateral centripetal 
force is produced by obliquity of traction, so that the resultant of all 
forces does not lie in the plane of the wheel, and that this fact produces 
greater friction. The latter, however,—the only possibility pertinent to 
discuss,—is commonly neglected in discussions which assume that lateral 
resultants from obliquity of traction indicate from their mere existence a 
loss of energy. FORCE, i.e., static stress, is one thing, RESISTANCE, i.e., 
destruction of dynamic energy, is another and quite different thing. We 
cannot figure away energy with a parallelogram of forces, but must prove 
when and how, if at all, it is lost by additional friction. As a matter of 
fact there appears to be no loss, but a trifling gain, under ordinary con- 
ditions, from the fact that the centripetal tendency is increased. 

333, There is so much misconception as to this matter that we may en- 
deavor to make it still clearer. In Fig. 51 let the lines OOP represent the 
axes of two successive cars moving in either direction; P/, the two coupling: 
pins; and Z, the coupling-link. Let 
the lines SS represent in magni- 
tude and direction the tensile force 
acting upon the link and tending to 
rupture it. Asa matter of course, 
these forces S must be equal to FIG. sx. 
each other, since action and reaction are equal, and when resolved into forces 
acting along the axes of the cars this makes the latter also equal. The Josses 
of tensile force from car to car occur at the centre-pins O of each car, and not 
at the coupling-points P. The tension on the front end and back end of the 
draw-gear of any given car is always different by the amount of the frictional 
resistance of that car; but the longitudinal strains, parallel with the respective 
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axes of the cars, on the rear draw-gear of a forward car and the front draw- 
gear of a rear car, are always equal to each other in magnitude, although differ- 
ent in direction by the amount of the angle between the axes. That is to say, 
the diminution of tensile force from car to car is internal to each car, and not 
at all at the coupling-point. 

334. But the point is not worth disputing, for the loss, if it were 
granted to exist, is very small. Assuming the car body to be 30 feet 
long, the deflection angle OAC, Fig. 49, will evidently be, on a D° curve, 
0.3D or 18’ x D, and of the tractive force F (= OA, Fig. 49) there will 
be an assumed loss, which let = Z, at each coupling, from obliquity of 
traction : 

L=F (1—cos 18’) D= 0.000016DF. 

The tractive force of a Consolidation engine is something over 
20,000 Ibs. at the engine and zero at the end of the train, averaging, say, 
10,000 Ibs. Then the loss per car will average, on a 1° curve, 

£Z = 0.16 |b. per car, 
or, on a 10° curve with a 60-car train, 
L = 96 lbs. 


Not a very serious matter, certainly. 


335. WE CONCLUDE, THEREFORE, AS TO CURVE RESISTANCE: 


1, Obliquity of traction and the length of the train have no 
appreciable effect to modify curve resistance. 

2. Centrifugal force within the limits of practice has but lit- 
tle effect on the resistance, but that little is to increase it. 

3. Centripetal force from superelevation within the limits of 
safe practice has but little effect on the resistance, but that little 
is to reduce it. 

4. The best rule for superelevation 1s to elevate for the fast- 
est regular speed up to a maximum limit of 6 to 8 inches in all. 

5. Rail wear and curve resistance over rails in the same con- 
dition are as nearly as may be directly as the degree of curva- 
ture, with some minor elements which are independent of radius, 

6. Rail wear and curve resistance are appreciably less with 
new rails than with old, and become greater as the outer rail is 
worn away to the shape of the flange. 

7. The pressure of the flanges against the rail is the same on 
all curves independent of radius, but the wheel stands at a 
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greater angle to the rail as the curve is sharper, and likewise is 
sliding faster on the surface of the rail, increasing the danger of 
derailment correspondingly, by some unknown amount, but not 
nearly in proportion to the degree of the curve. 

8. The lowest probable limit of curve resistance at ordinary 
freight speeds and in ordinary curves is about }1b. per ton 
per degree of curve, with all in perfect order. With worn rails 
and somewhat rough track it may be as high as @ lb. per ton. 

g. While so obscure a point cannot be considered as estab- 
lished by the existing experimental evidence, all the more trust- 
worthy existing evidence seems to combine with theory to indi- 
cate that curve resistance per degree of curve is very much 
greater on easy curves than on sharp curves; so that when the 
resistance is1 lb. per ton, for example, on a 1° curve, it may be 
6 to 8 lbs. per ton ona 1o° curve, and not more than 15 to 18 
lbs. per ton on a 40° to 50° curve. (See Appendix A.) 

1o. It may be considered established that curve resistance is 
affected somewhat by the speed, and probably by a very consid: 
able percentage; so that if the curve resistance in motion be 
4 lb, per ton it may be as high as 1 |b. per ton on worn rails, 
for speeds of less than 4 or 5 miles per hour, or for the first 
train length or thereabout in getting under 
way. Asa stoppage on any curve 1s always Eg Kaa (aa! SUR: 

——_ 4-842" 
a possibility, this contingency should not be ; 
forgotten when reducing grade on curves, es- 
pecially near possible stopping points. 

11, The beneficial effect of the narrower 
gauge is small with the same length of wheel- 
base. With a 3-ft. gauge as against a 4.7-ft. 
gauge, with a wheel-base of 4.7 ft., it is about fic. s2.—Errecr or Dir- 

a ah aE FERENCE OF GAUGE ON 
4.7" V4 = + 4.7" — ©:647 = ence oe Wesel anas 


W 3° +. 4. 7° 5-5 76 x REMAINING THE SAME. 


(The comparative slip- 


les i i : : ing of the wheels in a 
S, as Outlined in es be With a wheel base ping tee 


0.72 sented b apa al Se 
of 2g the gain is only 2 a7 26 = 12 percent less, marked V. G. and S#d. GC.) 
97-3 
If, however, the length of wheel-base decreases with the gauge 
20 





as (not exactly as) 
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the gain is directly as the gauge. All the preceding refers only 
to the surface friction on the top of rail, flange friction being 
much less affected. 

12. Increasing the length of wheel-base, 
say, from gauge to 2 gauge increases curve fric- 
tion as outlined in Fig. 53, in the ratio of 
2.236 
1.414 

336. Perhaps the best existing experimental confir- 
mation of the eleventh conclusion above is to be found 


in some delicate experiments on models by Mr. Reuben oS) 
Wells (Rept. Am. Ry. M. M. Assoc., 1876), which have at- a 
% 
e 


= 58 per cent. 





tracted far less attention than their merit deserves. While 

no one test of any kind can be considered decisive, the tests 

do afford an indication which is perhaps more delicate and re- 

liable as a test of principle than could easily be made with the 

actual rolling-stock. With trucks representing to Jy scale a 16. : 
wheel-base of 4 ft. 10 in. and gauges of 3 ft. and 4 ft. 84 in. on ® Diventaxce 
a curve representing to the same scale one of 300 ft. radius or Lunar A 


and 273 ft. long, gravity being the impelling force, Mr. Wells oe oo 


found— REMAINING THE 
SAME, 
actual 
Mites Per Hour. cao N. G. me it of N. G. By formula above 
5.76 46.80 39.14 83.6 WV gauge + wheelbase 
7.59 48.96 41.66 85.1 the per cent of N. G, 
, 10.12 45.76 41.66 91.0 should be, uniformly, 
16.70 68.20 64.40 96.0 82.7 p. c. 


If we consider that in these observed resistances the normal tangent roll- 
ing friction is included. whereas in the formula it is not, the two correspond 
wonderfully closely, indicating, however, that the absolute amount of curve 
resistance decreases with the speed—which is probable from other reasons. 
The tests were made by raising the track to a grade which would give the de- 
sired velocity and the resistances in lbs. per ton deduced therefrom. The high 
absolute amount of the latter, compared with normal rolling-stock resistance, 
should not be allowed to convey an impression that the models were rough. 
On the contrary, they show that it was very delicately constructed, as the re- 
sistances per ton of its actual weight are but little more than three times what 
might be expected with fully loaded cars, which is even less than the probable 
difference in coefficient of friction due to the difference of load. 

Mr Wells’s primary purpose in undertaking these tests was to determine 
how much there might be in the alleged theoretical advantages of loose wheels 
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for passing curves. He found that in no case was much gained, while in some 
cases the loose wheels were a positive disadvantage. The preceding theoreti- 
cal discussion of the mechanics of curve resistance may be readily shown to 
point directly to the same conclusion, and almost to Mr. Wells’s identical fig- 
ures, had it appeared expedient to extend this discussion for that purpose. 

337. The late Baron Von Weber, whose great services to the cause of 
science entitle anything vouched for by him to a presumption in its favor, 
gave currency to a very absurd formula in respect to curve resistance, which 
has been quite extensively quoted as trustworthy, as it was alleged to rest on 
some extensive and elaborate experiments. This formula gave the total resist- 


C . ree . 
ance as a function of Reo , & being the radius in metres. This formula 


gives resistances increasing much faster than the degree of curve, instead of 
slower, as we have found; the results varying from a resistance of 0.8 Ib. per 
net ton per degree fora curve of 1000 metres radius (3310 ft., or 1° 44’) to a 
resistance of 1.67 Ibs. per net ton per degree for curves of 100 metres radius 
(331 ft., or 17° 20’). But by extending the formula to a little sharper curves its 
untrustworthy and absurd nature is at once seen. For q curve of 60 metres 
radius (197 ft.) we obtain a resistance 9.45 times as much per degree as on a 
curve of 1000 metres radius, and for a curve of 55 metres radius or less an in- 
finite resistance. As the curves of the New York elevated railways are of less 
than 30 metres radius, and as ordinary American engines were operated over 
a curve of 50 ft. radius for some time without accident or delay, on the United 
States Military Railroads in the late war, this is hardly a rational result. 

338. A new and dangerous doctrine has lately been advanced, in a semi- 
official manner which has given it wide currency as a conclusion of the 
Master Car-Builders’ Association, al- , 


though it was in no sense such in fact, ~ ~~ | 
= oe the corners of rails should oS WN 
e rolled to a larger radius (§ inch) so ~~ WSN REE Li 

as to exactly fit the radius of the fillet te SZ CC Z 
or interior corner of the flange, instead i ~~ a: ZZ Z 
of the two being of quite dissimilar WSS g 
radius, as in Fig. 31, which shows the 
more usual and the only proper prac- 
tice. 

These conclusions were expressed F 
in an otherwise able paper, by M. N. dasa . 
Forney, Secretary of the Association ne alaned of Baltona Whose Yad’ Rails 

,M.C. B. Assoc., 1885): and the to each other,’’ and shows a New York Central 


rail-head and a flange with a fillet of 54 inch 
theory was based upon the claim that radius.) 


the usual form of rail and flange, such as is shown in Figs. 30 and 31, causes 
sharp flanges, producing wear such as 1s outlined in Fig. 54; the cerner of the 
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rail wearing to a larger radius, and the fillet of the flange to a smaller radius, 
thus producing sharp flanges. 

The facts are: 

1. (See Table 114.) Only a very small percentage of wheels ever get sharp 
flanges, and there are never two sharp flanges on one axle; showing that some 
mechanical defect of wheel or truck (usually the latter) is the chief cause of 
sharp flanges, and not some general cause acting upon all wheels alike. 

2. Except in the one case of the outside rail on curves, rails invariably wear 

to a much smaller corner radius, as in Fig. 55, re- 
‘.. produced from an example of wear in Mr. Forney’s 
' paper (see also Figs. 32 to 41), and never in the 
manner outlined in Fig. §4. 

3. In the one case of the outside rail on curves 
the rails do finally wear away in something like the 

Fic. 55. manner outlined in Fig. 54, until the side of the rail 
takes almost the exact form of the flange, as in Fig. 41, but there is then much 
more friction, more rapid wear, and more danger of derailment than when the 
rails are new, as in Figs. 31 or 54; because, although the bearing surface is 
small in the latter case, it is subjected to only rolling wear, whereas if the 
flange fits all around the rail corner the additional bearing surface is exposed 
to rubbing friction. (See par. 313 ef seg.) 







339. Imagine a heavy sphere rolling down a plank, as in Fig. 56. It hasa 
very small bearing surface, yet 
any additional bearing surface 
which might be gained by turn- 
ing the plank into a trough 
‘‘exdetly fitting’ the sphere 
Fia. 56. would plainly produce more 
friction and more wear, rather than less. The same conditions obtain in Fig. 
54, where the material outside the dotted lines, which it is proposed to remove 
in first manufacture, is really ‘‘ precious metal,” serving to long postpone the 
day when the rail and flange fit as Fig. 41, and a very rapid rate of wear begins. 
The metal outside the dotted lines in Fig. 54 will require at least four times as. 
great a tonnage to wear it away as will be required to wear away an equal 
weight of metal after it is gone. Moreover, the wear of flange outlined in Fig. 
54 never takes place at all except in a very small percentage of the wheels 
(2 to 6 per cent), indicating that it is not due, when it does take place, to the 
form of the rail. 





340. What sound practice would seem to require, therefore, is: 


1. The tread of the wheel should have something the form oi Fig. 57, with 
a fillet radius of at least 2in., instead of the }-in. radius which Mr. Forney 
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recommended, and the §-in. radius which the Master Car-Builders’ Association 
have unfortunately adopted as standard. 

2. The original corner radius of the rail should be little if any greater than 
+ or +, in. 

In this way we shall postpone as long as possible the evil day when the rail 
and wheel will not simply roll upon but grind into each other. 


‘ 341. The deleterious effect of having the corner of the rail of larger radius 
than the fillet of the flange is clearly visible in Fig. 58. When any lateral 
flange pressure arises from 5 
the passage of a curve or 
other cause, instead of the 
bearing surfaces being able 
to still maintain the merely 
rolling contact of minimum 
wear, as outlined in Figs. 31 
and §9, we have the rudding 
side contact shown in Fig. 58, 
sure to produce rapid side 
wear, in addition to the usual 
top sliding and wear. This 
has actually resulted with 
rails of such form. On the 
Lehigh Valley and on the 
parts of the Pennsylvania laid 
with its new rail section of § Fic. 59. 
in. corner radius, both rails, 
on both curves and tangents,are badly worn far down the side of the rail, as if 
laid very tight of gauge, whereas with rails of the usual form this never 
results, however old or worn the rails, except on the outside rail of curves. 





342. Mr. M. N. Forney, in the paper above referred to (par. 338), gives the 
best existing evidence as to the effect of coning on the natural path of trucks 
having parallel axles. He experimented with an apparatus such as is shown 
in Fig. 60. To determine positively if these results were correct, the writer 
has since constructed and tested a model of quite different form with closely 
‘similar results. 

Mr. Forney’s model, compared with a full-sized truck, was made to a scale 
of 4 in. = 1 foot, or ¥ of full size. The wheels on each axle represented full- 
sized wheels of 344 and 314 in., or a difference of 3 in. in diameter. The 
radii of the actual path of the model, with wheels set at various distances apart, 
are shown in Fig. 61. Converting all the dimensions of the model and the 
results of the experiments into the full size which they represented, they in- 
dicate that a single pair of wheels on the same axle, with a difference of 3 in. 
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Fic. 58.—Rait SECTION AND WHEEL-TREAD, LEHIGH VALLEY RAILROAD. 
(Showing effect of having corner of rai] of larger radius than fillet of flange.) 
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in their diameters, will rollin a curve of 534 ft. radius. Two pairs of such 
wheels, if the axles are held parallel, as in the model, would roll in the 
following curves: 


Axles 3 ft. apart will roll in a curve of 67 ft. radius. 
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Fic. 60.—MOopgL usep By Mr. M. N. Forney ror INVESTIGATING THE Errect or CONING 
ON THE PatH OF RECTANGULAK WHEEL-BASES, 


With an average coning of 55, in. in the length of the tread, and an average 
play in the gauge of $ in., we find about 4 in. to be the difference of diameter 
which ordinary coned car wheels can have, assuming that both wheels stood 
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close to the outside rail, which they do not (see Fig. 20 and par. 294). This 
would correspond to results in actual practice as follows : 


Axles 3 ft. apart will roll in a curve of 2,572 ft. radius. 
3,513 

5,107 

6,700 

9,638 

12,969 

18,393 

24,700 







(Single axle.) 


. 98H 


Gauge, 2.35 in. 


Fic. 61.—Raprus of PATH oF WHEEL-BASE SHOWN IN FIG. 60, WITH WHEELS SET AT VARIOUS 
DISTANCES APART, AS SHOWN ALONG THE BASB&-LINE. 


These figures indicate that even under the most favorable possible circum- 
stances coning can have little effect to facilitate the passage of curves. 


343. Having now investigated the nature of rail wear on 
curves and the causes of curve resistance, we are better prepared 
to take up and estimate at their true worth the positive objec- 
tions to curvature, as summarized at the beginning of this chap- 
ter, which are: 

1, THE DIRECT COST OF CURVATURE Of various radii; that is 
to say, the greater wear and tear of road-bed and rolling-stock, 
and the greater consumption of fuel. 

2. THE LIMITING EFFECT OF CURVATURE on the weight and 
length of trains. 

A moment's consideration will show that these two causes 
of expense are sharply defined from each other. For every 
curve, whether sharp or flat, and wherever situated, must cause 
a certain amount of wear and tear and waste of power, although 
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it may not cause any shorter trains to be hauled, which is its 
DIRECT effect on expenses; but if the curvature be very sharp or 
very unfavorably situated, or if the line be very nearly level, so 
that there are no heavy grades to limit trains in advance of cur- 
vature, there will finally come a point where too much or too 
sharp curvature will not only cause wear and tear, but likewise 
cause the length of trains to be cut down. In that case the di- 
rect expense of the curvature, for wear and tear and waste of 
fuel, will continue on as before, but there will now be a new 
source of expense added to that which exists on all curves with- 
out distinction. 

We for the present (until Chaps, XVIII, and XIX.) consider 
only these DIRECT sources of expense which are common to all 
curvature wherever situated, assuming that it does not require 
more trains to be run, but simply makes it more expensive to 
run them. 


THE EFFECT OF CURVATURE ON OPERATING EXPENSES. 


344. FUEL.—-We have already seen (par. 186) that about 33 per cent 
of the cost of fuel goes for getting up steam, kindling fires, running to 
and from trains, stopping and starting trains, standing idle, etc., etc., and 
is hence a constant wastage, independent of the distance run. All of 
this may be considered as likewise unaffected by curvature, and in addi- ' 
tion thereto there is another and important source of loss, viz., conden- 
sation due to radiation of heat, which varies with the time of exposure, 
and hence with the distance run, but is inappreciably affected by the 
power developed perhour. Every part of a locomotive, even the lagging, 
is hot enough to burn the hand in the coldest weather. 

The fire-box is usually left entirely exposed (by a mistaken negligence, 
which is gradually being corrected in some few instances, as on the Lake 
Shore & Michigan Southern Railway, on which all the fire-boxes are 
lagged *), and the ends of the cylinders are protected only by metal 
plates. As a consequence, the average amount of fuel consumed in 
winter is shown by abundant statistics to be very uniformly about 20 per 


cent greater than in summer, or about r per cent for each 2° F. difference 
of temperature. 





* It is claimed that an economy of some ro per cent in fuel was attained on 
the Lake Shore by such lagging of the fire-box. Am. Ry. M. M. Rep’t, 1885. 
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345. To appreciate the full force of this fact, we must remember that 
the hottest summer day is cold to the cylinders and boiler. The temper- 
ature within the boiler is about 350° F.; and hence whether the temper- 
ature outside be o° F. or 100° F. makes little proportionate difference. 

Let us suppose the average fue] consumption in July, with an average 
temperature of 77° F., to be 60 Ibs. per mile. In January, with an aver- 
age temperature of 37° F., experience shows that the consumption will 
be some 20 per cent greater. Then we have: 








TEMPERATURE, 
Interior. Exterior, Difference. Burned Per Mile. 
July, 350° 77° 273° 6o 
January, 350° 37° 313° 72 
Increase p. c., 40° 14.6 p. Cc. 20 p. Cc. 


The cause of this enormous effect of difference of temperature is very 
obscure, and it would lead us too far to discuss it in detail. The matter 
has attracted far less attention than it should, and even the facts from 
which any discussion of causes must start are but little known to railroad 
men. It will be seen that, superficially considered, the facts seem to in- 
dicate that a very large proportion of the fuel consumption is due to the 
effects of exterior temperature ; for if a decrease of 40° F. or 14 per cent 
in the difference between the temperature within and without the boiler 
_ Saves 20 per cent of the fuel, it would seem as if we had only to decrease 
the difference a little farther to save half or three quarters of it. 

This conclusion would be absurd, but all that it is desired here to 
show is that exterior radiation is a very serious matter. The chief causes 
for the great difference in winter and summer fuel consumption are prob-~ 
ably these: 

1. The rolling friction is considerably higher. Most of the energy 
destroyed by friction must take the form of heat, and as the journals 
speedily attain about the same temperature in both winter and summer 
(moderately warm to the touch) the difference in temperature of the 
journals and the external air is much greater in winter, and this means 
so much more journal friction. 


This theoretical deduction lacks, as yet, direct experimental evidence, pend- 
ing which it must be regarded as doubtful. By some strange omission, the 
comparative winter and summer train resistance has not been the subject of di- 
rect investigation, so far as the writer is aware; but that there is considerable 
difference appears to be indicated by the fact that it is found necessary in prac- 
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tical operation to cut down trains in winter by about 10 per cent (say from 20 
cars to 18, or from 40 cars to 36), for which it is difficult to imagine any other 
rational explanation. The popular explanations are: (1) That the wind 
travels more miles in winter than in summer, which is not true; and (2) that 
the track is in worse condition, which is unquestionably true to some extent; 
but there are very few days when snow and ice cause much trouble on the sur- 
face of the rail, which is for the most part as clean in winter as in summer, 
and the effect of heaving of the road-bed on train resistance, although impor- 
tant, can hardly account for the difference which exists. 

346. Internal radiation also, from the hot steam, when first admitted 
to the cylinder, into the interior walls thereof,—whence it is almost in- 
stantly returned again into the exhaust steam, as the temperature falls 
from reduction of pressure, without having done any work,—is admitted 
to be a very great source of waste, but is entirely distinct from the exter- 
nal radiation, for it is not appreciably affected by the external tempera- 
ture, and does vary with the power demanded, and inversely with the 
speed ; in all of which details it differs from external radiation. 

It is true that a locomotive standing still and not using steam loses 
but a trifling amount from radiation (about 30 lbs. per hour); but the 
conditions are vastly different when working against a fierce wind with 
every part to be kept hot, and it is difficult to resist the evidence that 
at least 4 of the fuel consumed goes to replace radiated heat. If so, as 
33% per cent goes for other causes of wastage, we have 50 per cent of the 
fuel left as that portion which varies directly with the power demanded. 
Possibly it is still less, but it can hardly be much more. 

The correctness of this conclusion is indicated, in a measure, by the coal 
burned by engines running light. An engine which will burn 60 to 8o lbs. per 
mile with its full train, will burn 20 to 30 Ibs. per mile only to run itself. 

347. Assuming curve resistance to average about 4 |b. per ton, it is 
perhaps as correct an average as possible to say that a continuous 
11° 20’ curve causes an average additional train resistance of about 6 Ibs. 
per ton, or about doubles the resistance of a train on a level. <A mile in 
length of such a curve contains 600° of curvature. 

We may say, therefore, that 600° of curvature will waste about 50 per 
cent as much fuel as the average burned per mile run. 

348. REPAIRS OF ENGINES.—Referring to Table 85, page 203, it will 
be seen that the proportion of this item assignable to the average effect 
of curvature and grades is about rg per cent, nearly all of it arising from 
wear of wheels and tires. Experimental data as to the actual effect of 
either grades or curvature on locomotive or car repairs are very few. 
Statistics of actual expenditures for such purposes on lines differing con- 
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siderably in grades and curvature afford no assistance, except to drive 
us to the conclusion that curvature has little or no effect, as we have al- 
ready seen (par. 164). 


349. We may get at the probable effect of curvature on engine re- 
pairs a little more definitely, at least to the extent of checking any error 
of consequence, as follows: 

The ways in which engine repairs are affected by curvature are two: 

First,—and more important,—by the additional wear of tires and 
wheels. 

Secondly, by the effect on wear and tear of the additional power de- 
manded. 

The last is an inconsiderable element, because the additional power 
demanded by the curvature, even in extreme cases, is inconsiderable 
when measured in foot-pounds. Thus, if there be 300° in a mile,—which 
by turning to Tables Io! to 104, page 259, will be seen to be a very large 
allowance,—this amounts to less than acontinuous 6° curve, or 3 Ibs. per 
ton continuous addition to the train resistance. On descending grades 
this is rather a help, saving the use of brakes. On ascending grades of 
say I per cent the normal train resistance is some 26 lbs. per ton, and 3 
Ibs. per ton resistance adds but 12 per cent to this. As, then, only 31 
per cent of the cost of engine repairs (exclusive of running-gear) varies 
directly with the distance run on tangent, the increase, if in direct pro- 
portion, would be only 0.12 x 0.31 = 3.7 per cent for 300°, or say 7.5 per 
cent for 600° of curvature, so far as this cause alone is concerned. 

The maintenance of running-gear (including frames, which is a very 
small item) amounts to 30 per cent of the total cost of engine repairs, 
but of this, only one third, or 10 per cent, can properly be assigned to 
the effect of curvature and grades. We may assume that two thirds of 
this, or 6.7 per cent of the total cost of engine repairs, is due to curva- 
ture. By turning to Table 104, we shall find that the average amount 
of curvature on an average railway is some 30° per mile. On a contin- 
uous II° 20’ curve, containing 600° per mile, the curvature is 20 times 
this amount; and hence on such a mile the extra cost due to the curva- 
ture would be 6 x 20 = 120 per cent of the average cost of engine repairs 
per mile. This seems to be, and is, a rude process; but it may be further 
checked as follows: 


960. The cost of maintaining tires average on trunk lines, like the 
Erie or Pennsylvania, about 1} cts. per mile run, with an average cost of 
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engine repairs of some 6 cts. asaminimum. Their average curvature 
per mile is some 50°. The above allowance (of 120 per cent addition to 
the total cost of engine repairs by 600° of curvature) is equivalent to al- 
lowing that with continuous 11° 20’ curves the total cost of running-gear 
maintenance would be 7.2 cts. per train-mile, or six times greater than it 
is now, On an average, with twelve times as much curvature. While 
this may not be much too large, it is certainly ample. See also the fol- 


lowing data (Table 114) as to the wheel wear of cars and the causes 
thereof. 


TABLE 114. 


PERCENTAGES OF WHEELS REMOVED IN 1884 ON THE NEW YorRK, LAKE ERIE 
& WESTERN RAILROAD FOR VARIOUS CAUSES OF EACH ONE OF TWENTY: 
FOUR DIFFERENT MAKES. 


(Out of a total of some 300,000 wheels and 18,000 removals.) 


Crass 1.—S1x BEST MAKERS—AGGREGATING 78.2 PER CENT. OF ALL WHEELS IN 
SERVICE. 








| 
Worn P. C. of 
M CRACKED AND BROKEN. |. ted: Sharp | Slid | Flat & | 744) [Removals 
AKERS. (| ———____— | Out. ‘| Flange. Flat. | Worn * | to No. in 
Broken.|Crack’d| Total. | | Out. Service. 
eee Wieser 1.2 7.2 8.4 0.3 4.8 9.6 | 76.9 100, 3.85 
Risnte dive dees 2.7 6.8 9-5 1.7 1.9 22.9 64.0 100. 3.69 
Sse eeHew seer 0.5 14.9 15.4 0.6 1.6 25.9 56.6 100, 7.40 
Ferrey ae Se 5.3 10.1 15.4 0.7 4.8 29.7 49-4 100. 3.00 
ee nee 2.0 23.2 25.2 0.6 2.6 35-0 | 36.6 100. 2.28 
Ors Serena wens 3.0 20.8 23.8 0.0 1.2 11.3 | 63.7 100. 8.97 
Average 2.0 12.2 14.4 0.7 | 2.7 | 22.3 | 60.1 100 4-39 





Cass 2,—S1x NExT BEST MAKERS—AGGREGATING 17.2 PER CENT OF WHEELS IN 


























SERVICE. 
rere sees 2.4 17.0 19.4 0.0 6.9 20.8 52.9 x00. 8.21 
8.... a 2.5 12.2 14.7 0.2 16.1 20.4 48.7 100. x4 63 
eee 2.8 30.8 33.6 0.1 6.4 21.0 38-9 100, 9.2 
ND scecenks 2.5 27.9 29.4 0.1 2.9 18.8 48. 100. 10.88 
git cree iees| 2-3 9-7 1T.0 0.3 23.2 33-2 32.3 100. 22.5 
| Oren jaeeens 3.1 13.8 16.9 0.0 6.1 40.1 36.9 100. 8.23 
Average 2.2 23.7 25.9 o.X 8.2 a1. | 44-7 100. 10.94 
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TABLE 114.—Continued. 


CLass 3.—TWELVE WorsT MAKERS—AGGREGATING ONLY 4.6 PER CENT OF 
WHEELS IN SERVICE. 














Cer re 9 71.9 72.8 0.0 0.0 22.3 4:9 100. 14.40 
hos ke eens 3-4 59-3 62.7 0.0 0.0 23.7 13.6 100, 3-76 
FS 6 cases 10.4 19.6 30.0 0.3 14.2 11.9 43.6 100. 90.5 
956 icine 0.0 0.0 0.0 0.0 54.6 45-4 0.0 100. 35-7 
hited > Serer nee 6.3 21.9 28.2 0.0 21.8 9-4 40.6 100. 12.62 
da |: See ee 4-9 14.5 19.4 0.0 24.1 17.8 38.7 100. 19.1 
dah i> EE ere 7-9 8.6 16.5 0.0 9-3 14.3 59.9 100 76.9 
96 65 b65 cate r 6 22.9 24.5 2.0 4:9 15.6 55.0 100. 14.1 
ROE oes wae 88 6.0 36.2 42.2 0.5 4.6 17.4 35-3 100. 28.9 
1 ne Sarees 0.2 88.8 go.0 9.0 1.6 7.0 1.4 100. 25.2 
Cee 5.8 26.4 32.2 0.0 3-3 49.6 14.9 100. 5 00 
baba) Care ar 7.5 4:5 12.0 0.0 8.9 44-7 34-4 100, 2.29 
Average veee| 4-4 37-2 41.6 0.0 12.4 20.3 25.7 100. 20.16 





Bold-face numbers represent makers having from 20,000 to 50.000 wheels each in service. 
Starred numbers indicate the smaller makers, viz., * Less than 1000 in service; ** less than 
goo in service; *** less than 300 in service. 


SUMMARY. 





Six Best | Six Next iudablg Av. of all 
Makers. Best. Makers. on Road. 






































Per cent of whole number in service......... 78.2 17.2 4.6 100.0 
Broken............ green aitawad leg dime ah ena ate 2.0 2.2 4-4 2.4 
CrackeG coc chiccuNivaste pete eu Js sa hinks 12.2 23.7 37.2 19.4 

Broken and cracked... ........-...s00- seine 14.2 25.9 41.6 21.8 
SHCIED OULE ss cai ticcwccceeserebets i vceeeee aie 0.7 O.r 0.0 0.4 
Sharp flange...............4. Sorter errr 2.7 8.2 12.4 5.8 
SHG Nal. ica Vices eae vee ee re rene 22.3 21.1 20.3 21.7 
Worn flat and worn out.................-.-. 60.1 44-7 25.7 50.3 

Total removed ..........-.2 cc ceeee eee 100.0 100.0 100.0 100.0 
Per cent of number in service removed...... 4-39 10.94 20.16 6.2% 


PERCENTAGE OF TOTAL NUMBER IN SERVICE REMOVED FOR EACH CAUSE. 








Six Best Six Next Twelve Total. 




















Makers. Best. Worst. 

Per cent of whole number in service......... 78.2 17.2 4.6 100.0 
Broken.... ..........- Sa luay, ‘mit ad waaleteuiale oe 0.09 0.23 0.88 0.15 
Cracked.............. Nae ai eh aac tials Raieas 0.54 2.60 7.50 1.20 

Broken and cracked ...........-ccoceeseess 0.63 2.83 8.38 1.35 
Shelled out............000008 Saleainctdie ta nase 0.03 © or 0.00 0.02 
Sharp flange................... Siecle Ge eaeaace 0.12 0.89 2.50 0.36 
SUG Hat voce Mend Fe sede ee ou cinw as re rere 0.98 2.3% 4.10 5.35 
Worn flat and worn out...........c.ccceeees 2.63 4:90 5.18 3.33 











Total PEmMOved sien ie cewssss cesses scenes es 4-39 10.94 20.16 6.2% 
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While the above table gives valuable and trustworthy indications of the reda¢ive quali- 
ties of different makers, #¢ geves an entirely false tdea of the ABSOLUTE qualities of 
American chilled car wheels, unless a large allowance is made for the fact that it is 
modified immensely by the constant annual additions of new stock. This is immediately 
evident in the total number removed for all causes, which is only 6.21 per cent of those in 
service, indicating on its face an average /ife of sixteen years, which is certainly more 
than twice the actual average life of wheels on the road in question, and would be much 
more than twice or even three times the average life in years, except that the average 
mileage per car per year has recently been very low. 

An average life of eight years for car wheels would require 12}4 per cent per year aver- 
age renewals, against only 6.21 per cent actual renewals—a discrepancy of over one half. 
The constant additions of new rolling-stock which are known to have been made on the 
road are the only apparent cause for this effect. With such an abnormal proportion of 
new wheels, the proportion of failures from ‘‘ old age” will be decreased, and hence that 
the proportion of failures from acute diseases, such as cracked or broken, will be abnor- 
mally increased ; since in a large proportion of the wheels these are the only failures which 
are occurring. 

This table sheds especially valuable light on the cause of sharp flanges. It will be 
seen that there is ‘wemty times as large a proportion of wheels removed because of sharp 
flanges among bad wheels as good ones, and that with good makers the proportion of 
wheels removed for sharp flanges (2.7 per cent, and that on a very crooked road) is so 
small as to indicate that bad quality of the wheel itself is the leading cause of sharp flanges. 

Of broken or cracked wheels, only about one quarter break in the flange or tread, and 
nearly two thirds of the fractures arise from the bursting strains produced by forcing the 
wheels on the axles. 


351. REPAIRS OF CarS.—In Table 86, page 203, the proportion of the 
cost of this item assignable to the effect of grades and curvature is given 
as some 23 per cent. Of this at least three fourths would ordinarily be 
assignable to the effect of grades and only one fourth to curvature. 
Then, proceeding exactly as in the case of engine repairs, we have 6 x 20 
= 120 per cent of the average total cost of carrepairs per mile as the extra 
cost due to 600° of curvature. This estimate is certainly large enough, 
and probably considerably too large. 

An exact distribution of the cost of rolling-stock repairs to its various 
causes is very difficult, because the expenses are not ordinarily kept by 
items, but only by aggregates. Some recent statistics as to wheel wear, 
however (the chief and almost the only item of car repairs affected by 
curvature), givenin Table 114, afford some valuable insight into the causes 
whith destroy them most, and indicate that the wear from curvature is 
a comparatively minor element. 

352. WEAR OF RAILS.—We may take the wear of good rails on 
curves, as an average of their whole life, at about 4 Ib. per 10,000,000 tons 


320 CHAP, VIII—CURVATURE—EFFECT ON EXPENSES. 


per degree of curve, or certainly not more than this. Observations by 
the writer on steel rails of the New York, Pennsylvania & Ohio Rail- 
road, and some more elaborate investigations on the Pennsylvania Rail- 
road by Dr. Charles B. Dudley, agree in indicating this, when allowance 
is made for the fact that the wear is not at a uniform rate during the 
whole life of the rail (par. 313 e¢ seg.), but is perhaps, rudely speaking, 
only one fourth of the total during the first half of its life and three 
fourths during the latter half. As a consequence, as already pointed out 
(par. 315), the wear shown by an investigation of a lot of rails of the 
same absolute age on different curves will apparently indicate a very much 
greater wear on sharp curves; but this appearance is deceptive. 

The wear in tangents, then, being (as it is) about 1 lb. per 10,000,000 
tons duty, the wear on a continuous 11° 20’ curve will be 4 Ib. x 11 = 
5% Ibs. per mile of curve, or be increased 567 per cent over the tangent 
wear. But this is assuming that the tangent rails are so good that they 
will need renewals only from the effect of abrasion, in which case rails 
will cost only about }ct. per train-mile. 

With inferior steel rails,as formerly with iron rails, the proportionate 
increase of wear 1s very much less than this, owing simply to the fact 
that the tangent wear is so very much greater. The additional rail 
wear on curves was estimated by the writer in the first edition of this 
treatise—and, so far as he can now judge, with very close correctness— 
at 100 per cent increase over the tangent wear on an 11° 20’ curve. The 
absolute rate of abrasion is much the same with all rails, iron or steel, 
good or bad. With rails that fail only by abrasion, therefore, the curve 
wear adds a large percentage to a very small total cost. With rails 
that mash or split in service, the curve wear becomes a much smaller 
percentage of a much larger total. 

353. CRoss-TIES.—The effect of curvature on ties has been much de- 
creased by the introduction of steel rails, and will be still further and very 
largely decreased by the introduction of creosoted ties. Still its effect 
on the life of ties is considerable, Several years of the tie’s life must be 
sacrificed on sharp curves because the holding power of the spike be- 
comes too little. The so-called “ cutting’ of ties (par. 121) is also greater 
on curves, and mainly on the outside of the rail. As the rail wears by 
flange cutting, moreover, it is necessary either to renew the rails prema- 
turely or to throw them in to gauge. The effect of all these causes to- 
gether to shorten the life of ties is a pure matter of fact; and considerable 
observation of and inquiry as to practice in this respect indicates that 
the following comes very near to the average life of white-oak ties on 
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sand or gravel ballast, imperfectly drained—the life given on curves 
being, if anything, too short: 


Onatangent, . . .... 9 
Ona2° curve, . . 3s... 8 
Ona6° curve, .....s. 7 * 
Ona1o° curve,. .. . 6 
On a 14° to® 16° curve, . . . 


6é 


wrt 


From this we may conclude that the cost for ties on an 11° 20’ curve 
(600° per mile) is about 50 per cent greater than on a tangent, and that 
the increase is directly as the degree of curvature on any given distance; 
or, in other words, is uniform per degree, whatever the radius. 

354. TRACK LABOR is, as a matter of fact,.but little affected by 
curvature, It is an unusual thing to see sections made shorter than 
others on this account. If two contiguous sectionsare noticeably differ- 
ent in this respect it is not unusual to take a quarter or half a mile off 
one and add it to the other, but any greater difference than this is un- 
likely. Yet comparing the conditions which would exist on a mile of 
tangent and a mile of 11° 20’ curve, it might not unfairly be claimed that 
there would be a difference of 50 per cent in the cost of track labor; and to 
avoid that very objectionable result, an underestimate of the disadvan- 
tages of curvature, we may assume this, which will amply cover the facts. 


355. SUMMING UP THE VARIOUS ITEMS AFFECTED BY CURVA- 
TURE, we obtain the following Table 115, giving the assumed 
effect on expenses of 600° of curvature. 

The total cost per year per daily train of 1° of curvature given 
below, Table 115 (43.3 cts.), divided by the rate of interest on 
capital, will give the justifiable expenditure to save 1° of curva- 
ture estimated per daily train, viz.: 


At 5 percent,. . . . « S483 = $8.66. 
At 8percent,. . . « . <3 = 5.41. 
At ro percent,. ... — = 4.33- 


And similarly for any other rate of interest; this being assumed, 
as heretofore, not to be a precisely accurate result, but one as 


exact as is either practicable or necessary to avoid serious errors. 
a1 
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TABLE 115, 


EsTIMATED AVERAGE Cost PER TRAIN-MILE OF 600° OF CURVATURE, 


[Being equivalent to a continuous 11° 20’ curve, one mile long, assumed to double the 
average train resistance in Ibs. per tons.] 


(Cost of train-mile assumed at $1.00.) 





Average | Per Cent added by 




















M. ost o : : ost d 
(As os Table 80.) “ets. ae Per owe . uete ves ‘Conuare, 
Cent. 
Piel (ccs ciesatas vivre tine eed Saeews 7.6 5O per cent. 3.8 
Watetcs cixwewsnes ere eer eer 0.4 | O.1 
Oil and waste.......eceee Saeraasbis 0.8 a 0.2 
Repairs, engines. ......ceeeeeee <a 5.6 | as 7.0 
Switching-engines service........ 5.2 Unaffected. | ........ 
Train wages and supplies ........ 15.4 ne amare aye as 
Repairs, Cars........6.+- niaeaia% oe 10.0 120 per cent. 12.0 
Car Mileage ican ca Cisea wae eee des 2.0 Unaffected. | ....... ‘ 
Rail renewals. ........cccsccsrece 2.0 300 per cent. 6.0 
Adjusting track... ...csssecseees 6.0 fo. 88 3.0 
Renewing ties........ se vece Sa wes 3.0 sO... -#* 1.5 
Earthwork, ballast, etc........... 4.0. sr 2.0 
Yards and structures,...........+. 8.0 Unaffected. | ...... or 
Station and general...... eiieees 30.0 a beawa cies 
Total cost per train-mile of 600° 
of curvature (cts. or per cent).| 100.0 35.6 per cent. 35.6 
ee 35.6 
Total cost per train-mile per degree, ya = .0593 ct. 


Total cost of 1° of curvature per year per daily train (.0593 ct. x 365 X 2) = 43.3 cts. 


356. The similar estimate which the writer made in the first 
edition of this treatise gave a smaller estimate for the value of 
curvature than this, viz., 22.5 cts. instead of 35.6 for the cost 
per train-mile of 600° of curvature—a difference of over 50 per 
cent; and this in spite of the fact that the former estimate was 
for the most part on an iron-rail basis. The only positive reason 
for this difference is that the writer has seen reason to increase 
the estimate of the effect of curvature on rolling-stock repairs, al- 
though a chief reason has been to ensure that the estimate was 
large enough. According to the above estimate, the total cost 
of a train-mile should be ro per cent greater on a road having 100° 
more curvature, which is the most that the evidence warrants. 
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357. To illustrate howvery little difference any probable error 
in the above estimate can make in the justifiable expenditure to 
avoid curvature: Assuming the case of a road running 1o daily 
trains each way, the justifiable expenditure to save 1° of curva- 
ture, at 8 per cent, is $54.10, and to save 20°, $1082.00; asum which 
will warrant no very large amount of work to avoid it. THE 
ANNUAL LOSS TO REVENUE IF IT BE NOT AVOIDED will be 


43.3 cts. X 10 trains X 20° = $86.60; 


a sum sufficient to pay for perhaps two extra trains over the road 
during the year or for running 7302 trains instead of 7300. When 
the effect of the most trifling difference of grade is compared with 
this it becomes slight indeed. 

358, This example is for a considerable traffic and for a con- 
siderable amount of curvature, to save at one point. As such 
it well illustrates the principal purpose of such estimates as we 
have just made. It is not to avoid errors of 10, 20, or even 50 or 
100 per cent in the sums spent to save curvature; for we cannot 
go far wrong if we assume either $700 or $800 or $1200 or 
$1500 as our standard value for such an amount of curvature, 
instead of $1058, Butits principal purpose is to save us from the 
manifold greater errors which may so easily result from follow- 
ing mere guesswork and “judgment:” from spending $5000, or 
$10,000 to gain something whose true value lies between $700 
and $1500, as has been done in many cases on heavy work; or 
from the corresponding error of introducing 10° or 20° of curva- 
ture recklessly, which might be saved at trifling cost, or perhaps 
at no cost at all, by a little more care. 

359, All the preceding estimate of the direct cost of curvature 
has been based upon the assumption that the cost per degree 
was for the most part uniform for all curves, independent of 
radius; i.e., that the cost of the curvature in 100 stations of 1° 
curve was essentially the same as that in 10 stations of 10° curve. 
This assumption appears to be unquestionably justified by the 
facts, but the reasons why it is so are considered later, in Chap. 
XIX., page 638. 
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360. A particular form of bad practice in respect to curva- 
ture, and one of the most prevalent and indefensible of the minor 
errors of location, is a weakness for VERY LONG TANGENTS and a 
readiness to spend money to secure them. A reasonably long 
tangent, say not less than 400 feet, is always very desirable, if not 
absolutely essential, in order to taper out the superelevation and 
afford room for proper transition curves; but beyond this there 
is no justification, theoretical or practical, for expending more 
than a very small sum to avoid any number of short and gentle 
curves. The difference in distance resulting from even very con- 
siderable and frequent breaks in a tangent is too trivial to bea 
serious consideration on lines of small traffic (although it may 
look as if it were considerable, especially on the ground; see 
Chap. XXVIIT.), and the same is at least equally true of the 
curvature, Thus let us suppose that there is a section of a mile 
and a half out of one of those four- or five-mile tangents, in 
moderately difficult country, for which the following curved 
alignment may be substituted with some economy in first cost: 


Total Length of 
Central Tangents between 
ngle. Intersections, 


2,500 ft. 


S datas Oe 8,100 ft. 





Such an alternate alignment would perhaps have the effect of 
reducing a succession of considerable cuts and fills materially. 
How much does it damage the operating value of the line? 

The difference in distance is as nearly as may be 23 feet in 
about 8350. The amount of curvature introduced is 38°. Then 
to an hypothetical line running 10 trains per day each way and 


* Nore to TasLe 116.—Near the Pittshurg Station on the Pennsylvania Railroad is 2 
curve of 219 feet radius on the main line. Ata freight-house in the same city 1s a curve of 
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paying § per cent for capital the value of the difference would 
be— 


23 feet distance at (possibly) 0.30 cts. X 10, $69 o0 
38° curvature at $5.41 X 10, . . . . . 2,055 80 


Totaly -« 6 cu 4e Ai ce ve. & A wl Q2pr2e4 80 


Many a tangent has been broken up improperly to effect less 
Saving than this; but, on the other hand, a saving of 8000 to 
10,000 cubic yards of excavation is enough to balance it; and if 
we reduce the estimated traffic by two thirds or three quarters, 
in all ordinary country the saving by breaking up the tangent 
would far more than justify doing so, even in light work, for the 
above figures fully represent every measurable disadvantage 
from a moderately curved line of that character. 

Especially if the general character of the work is heavy, the 
caution of par. 14 becomes of vital moment on such alignment 
if the most careful engineer would avoid error. 


TABLE 116, * 


SHARPEST CURVES IN REGULAR USE ON STANDARD-GUAGE ROADS, 
(Chiefly from a list published in the Ras/road Gazette of Oct. 4, 1878.) 


SHARPEST CuRVE. 





Roap. Locatity. 
nae Degree. 
N. Y., New Haven & Hartford..... Springfield, Mass........ ...... 410 14° 
Lehigh & Susquehanna............ Upper Divisions..........0.... 383 15° 
- rT Torr Tere Stony Creek. ......0..005 pia ees 320 18° 
- bs Selec weawines Butler Branch..........seeeee-- 310 18° 32/ 
Baltimore & Ohio..............008: Harper's Ferry, Md. side...... 400 14° 22’ 
~ BP pedal leiule ele Gie lk cals Rs TICH@StOl scp ccaces tease estan 375 15° 20! 
mt Oe ade ah adg aie were > |Harper’s Ferry, Va. side....... joo 19° 10! 
™ Te Siete Saleeetiermakd Y for Consolidation Engines... 136 43° 
Oroya Railroad..........65 pwouliees In Perils sacs tns Seassesdacawea’s 395 14° 32! 
Virginia Central ...........00.+....{Over Rockfish Gap Tunnel... . 300 19° 10! 
wf DE, Tete erates eleaal ss = se ” aes ok ine 238 24° 15! 
Pennsylvania Railroad tracks...... Centennial Grounds......... sey 300 19° 10! 
Pittsburg, Fort Wayne & Chicago. |Pittsburg.........seecseseeee oe 246 23° 30° 
Canarsie & Rockaway............. Brooklyn.........ceeeeee coves 175 33° 15’ 
Brooklyn, Bath & Coney Island... .| “© wees cee eee eeceee eeeees SStOr2g | vl. ee eee 
Manhattan Elevated........... ... New York City. .......--- 4 BPs 200s. 30351 t 63° 


125, 150 | 


Petersburg, Va..........cces _ a. JU. S. Military Railway........ 50 
Se ae Na a ark en re a ee es 
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The curve last given was thus described in a discussion, by Mr. C. L. McAlpine, of a 
paper by Mr. S. Whinery (Trans. Am. Soc. C. E., 1876), and is one of the most remark- 
able on record : 


** Petersburg and Richmond, Virginia, fell into the hands of the Federal troops near the 
close of the war. The base of the latter for many months had been at City Point, on the James 
River. 

** Karly one morning imperative orders were received to run the trains of the United States 
Military Railways into Petersburg with the least possible delay. This was done by noon of 
the same day, under circumstances that would be most interesting, but foreign to the subject 
under discussion. 

* This order was followed up by another—that railroad communication with Richmond 
should be effected at once. 

‘* The railroad bridge at Petersburg, over the Appomattox, had been burned. No connec- 
tion at that place had ever been made in peace times, and the first examinations showed that 
heavy excavations, etc., requiring f¢##re (for which the department never made allowance), 
must be made, before any reasonable connection with the Richmond line could be effected. 
This drove the engineer in charge into the apparently inadmissible curve adopted. 

““Contrary to the advice of trackman and bridge-builders, a sharp curve was laid out, of 
more than one hundred degrees, with a radius of fifty feet, on what was to become the main 
line. The curve was on trestie-work, and the outside posts were framed eight inches longer 
than the inner ones. The ties were of sound white pine, three inches in thickness, and the 
rails were double spiked. Two guard rails were used, also double spiked. 

*“ The locomotive engineers generally condemned the bridge and curve at first sight after 
completion, and a strong prejudice was created against it. But the writer selected the worst 
curve-following engine in the service, the ‘Government,’ and ordered her to make the first 
trial. 

** Walking backwards, and in front, as this engine slowly made its way, it waseasy to per- 
ceive her action on this sharp curve. 

** A little pressure on the outer rail seemed to drive the wheels (both of the trucks and 
drivers) down on to the inncr rail, and demonstrated practically what had been intended, that 
the trains must be passed through the curve at greater speed. 

‘* Thereafter, when the locomotive men became accustomed tothe curve, the speed through 
it was usually from eight to ten miles an hour. 

** A very large traffic passed over this curve for months afterwards, supplying the armies of 
occupation in Richmond, and at other points to the southward, and no accident or trouble 
whatever was experienced at the place in question.’’ 

On the 4 per cent grades of the Mexican Railway, reversed curves of 150 ft. radius on 
temporary track around tunnels were operated by ordinary locomotives for a year or 
more at its first opening, and many other cases of such temporary use of very sharp 
curves might be adduced. All of the above curves, however, are in permanent frack, al- 
though most of them are in localities where it is convenient to operate them at very slow 
speeds. The sharpest curves on the open road of three of the trunk lines are : 


New York, Lake Erie & Western, . « & @ “@ # -@ 6s «- 6° 
Pennsylwania, - . «© « © © © © © © © © ©» © © «@ o 8 
Baltimore & Ohio, . . 2. 2 2 2 6 © © 6 © © ew ew ew) 6G% 30’ 


The first of these curves is a reversed curve at Passaic, a few miles out of New York, 
and an enormous traffic passes over it. It could be taken out at very moderate expense, 
but has not proved sufficiently objectionable to make this appear worth while. The New 
York Central has one very sharp curve of about 14° on its main line, but in a yard 
where speed is slow. 

Narrow-gauge roads have rarely used sharper than 24° curves in any part of the 
world, although a few as sharp as 30° are in use in Colorado and elsewhere. 


CHAP, IX.—RISE AND FALL. 327 


CHAPTER IX. 
RISE AND FALL. 


361. THE expense of gradients, as we saw in part in Chapter 
VI., arises from two causes, which are totally distinct and must 
be kept so to form any correct estimate of their cost or of their 
proper adjustment. The association between them is accidental. 
The distinction between them is vital and fundamental. 

THE FIRST of these causes is the direct cost, for wear and tear 
and fuel, of ascending to and descending from any given eleva- 
tion, instead of running on a level; in other words, thé cost of 
RISE AND FALL. This is the branch of the subject that we pro- 
pose now to consider. 

THE SECOND objection to gradients is the effect which the 
maximum or rather ruling grade (since the ruling grade may, 
owing to the effect of variations of velocity, be either greater or 
less than the nominal maximum of the profile) has to increase 
the cost of operating the entire line, however short the ruling 
grade itself may be, not by increasing the direct expense per 
train-mile, but by limiting the number of cars to a train. 

362. This latter objection to gradients (i.e.. to one particular 
gradient, the worst one on the line) is greatly more important 
than the former, but it has no real connection with it whatever, 
being different both in its nature and in its effect in detail on the 
operating expenses, 

In fact, it is not, properly speaking, an attribute of gradients 
at all, except that, owing to the limitations of the locomotive 
engine, gradients happen to be the most usual cause which 
limits the weight of trains. But this is not invariably so. Some- 
times curvature, and not gradients, is the limiting agent. For 
example, the Hudson River Railroad probably approaches the 
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nearest to being on a direct level throughout of any line of its 
length in the world, yet in laying out that line the locating en- 
gineer has freely introduced, upon slight occasion, short gra- 
dients of 0.3 to 0.5 per cent (15 to 25 ft. per mile), which could 
have been avoided at slight expense; and wisely so, because the 
unavoidably sharp curvature of the line effectually limits the 
weight of trains to such as is easily hauled on a considerable 
gradient. Up toacertain grade, therefore, curvature takes on 
this line the place of gradients as a limiting agent. Had the 
topography of the Hudson River permitted such an alignment as 
that of the Canada Southern Railway, for example, which has 
no curvature to speak of, a very great expenditure might have 
been justifiable to eliminate these same gradients which have 
thus been freely and wisely introduced. 

363. And if at some time in the future the locomotive engine 
should beso improved, or such new motor discovered, as to be able 
to exert an indefinitely varying power according to the need at 
various points on the line (even if the cost for power were no 
less per foot-pound than now), all objections to both grades and 
curvature except such as iS INHERENT in them—the resulting 
wear and tear and waste of fuel—would disappear, and they 
night be introduced with great freedom ; for neither of them 
would then have in addition to their own inherent disadvantages 
the further effect of limiting the weight of trains. 

The strength of couplings would then, perhaps, become the 
limiting agent, and all that great value which now attaches to the 
reduction of the rate of grades would be taken bodily from it 
and transferred to securing the strongest possible coupling. The 
direct cost of the rise and fall on those gradients, however (its 
effect to cause wear and waste power), might remain entirely un- 
affected. 

Some radical change of this kind seems possible—it might almost be 
said imminent—from the development of electricity as a motive-power. 
An electric motor so simple that it could be applied to each axle of every 
car would revolutionize the art of laying out and operating railways. 

364, To put into technical terms the whole distinction between rise and 
fall proper and limiting effect on trains. The cost of rise and fall bears a 
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closely approximate ratio to the foot-pounds of work required to lift a 
train a feet high, which is independent of the rate ofthe grade. Any new 
electrical or other motor might and probably would leave the cost of 
power per foot-pound—which is a small matter as it is—entirely unaf- 
fected. But the great objection to heavy gradients on railways as at 
present operated lies, not in their effect to increase the /foot-pounds of 
work to be performed, but in the increase which they cause in the founds 
of tenston which the locomotive is required to exert while on them. The 
pounds of tension which the locomotive can exert being, from its con- 
struction, strictly limited, we are obliged to increase the feet passed over 
in surmounting elevations (1.e., to reduce the rate of grade) by every pos- 
sible device, and at large expense, in order to enable the locomotive to 
pull large trains. 

This lack of adaptability in the locomotive, i.e., inability to exert any 
pull whatever if the speed be reduced enough, or to give any speed what- 
ever if the resistance be reduced enough, is its greatest mechanical defect. 
A partial remedy has been found in rack railways, etc., as noted in 
Chap. XI. 


365. It therefore results that the cost of a ruling grade is 
directly as the RATE of grade and independent of its length or of 
the elevation surmounted, while, per contra, the cost of rise and 
fall is directly as the elevation surmounted, and (within moder- 
ate limits) independent of the rate. 


366. This contrast alone is enough to show the radical dis- 
uinction between them; but while the distinction is readily 
enough admitted in the abstract, it is frequently confused in 
practice, and such a practical confusion of these two wholly dis- 
tinct objections to gradients destroys the value of any discus- 
sion or estimate of either, and forbids any clear understanding 
of the proper adjustment of grades ; leading, on the one hand, 
to very erroneous theories that “undulating gradients” (in other 
words, mere surface roads on any convenient grade) are not 
seriously objectionable,—which in some cases, on some parts of 
a line. may be very nearly the case,—and, on the other hand, to 
equally mistaken expenditures to introduce as long and as 
nearly level grades as possible at all points of the line indiscrim- 
inately, The latter is a particularly dangerous and common 
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error. By trusting chiefly to one’s impressions or “ experience” 
in such matters, habit may make it a second nature to reduce all 
grades as much and as speedily as possible, and to stretch out 
the longest piece of thread which can be made to lie on the pro- 
file in fixing the grades. A thousand feet further is not far on 
the profile, but it often entails a considerable expense for con- 
struction to no purpose whatever. On the other hand, the con- 
trary error—an undiscriminating readiness to use “ undulating 
grades”—has seriously reduced the value of more milesof railway 
in the Western United States, perhaps, than all the other causes 
combined ; because, unfortunately, nature has left it possible in 
that region to run almost from anywhere to anywhere in very 
nearly an air-line if we are willing to accept what are euphem- 
istically called ‘* moderate” grades of 25 to 75 feet per mile; in- 
stead of the dead level, or nearly that, which in many cases was 
equally easy to obtain by moderate deviations from some “ 5o- 
mile tangent.” 


367. To some extent the cost of rise and fall, as well as the 
limiting effect of gradients, depends upon the rate of grade, for 
it must be divided, asrespects cost and disadvantages, into three 
quite distinct classes, according to the grades on which it 
occurs. 

These classes are: 

A. Rise and fall on grades so light or so situated as never to 
require the use of brakes nor variations in the power of the 
engine. 

B. Rise and fall on grades heavy enough to require the 
slight use of brakes or shutting off steam, or both, in descend- 
ing, but not such as to be a serious tax upon the engine in 
ascending. 

C. Rise and fall on maximum grades, requiring the full power 
of the engine in ascending, with more or less use of sand, danger 
of slipping drivers, and the use of brakes 1n descending. 

To which one of these classes any given grade will belong, 
will depend in good part upon the general! character of the line; 


CHAP. IX.—RISE AND FALL-—EFFECT OF VELOCITY. 331 





but as between the classes themselves there is a marked and 
decided difference in cost, in passing from one to the other. 

In order to determine the method by which they may be cor- 
rectly distinguished from each other, it will be necessary to 
consider now one of the most important departments of the 
subject of ruling or limiting gradients, as well as of rise and 
fall, viz.: 


THE LAWS OF ACCELERATED AND RETARDED MOTION, AND THE 
EFFECT THEREOF ON THE MOVEMENT OF TRAINS, 


368. We cannot go into the general theory of this question as fully as 
might be desirable, because the final results of sucha discussion, which we shall 
need to use, will be in so simple a form that any one can use them almost me- 
chanically. The student is urgently recommended, if not already familiar with ‘ 
the general laws of mechanics, to study and master the elementary principles at 
least of theoretical mechanics, which it requires no great labor to do. Almost 
any treatise, thoroughly mastered, will suffice, but Todhunter’s ‘‘ Mechanics 
for Beginners” (the title being somewhat misleading) is particularly useful for 
those who desire to go thoroughly into the subject, and test their knowledge by 
example. In this respect Todhunter’s entire mathematical series are quite un- 
equalled. A fair but in some respects deficient general idea can be obtained 
from Trautwine’s ‘‘ Pocket-Book,” which may be assumed to be in the hands of 
every engineer. The writer knows of no treatise in which the important prac- 
tical applications of these general principles which we are about to discuss are 
more than obscurely hinted at. 


369. A railway train, or any other body, acted upon by any force or 
any number of forces, as gravity, the tractive power of the locomotive, 
friction, etc., which are for the time being uniform in their action and 
yet do not exactly balance and destroy each other, is under the condition 
technically known as uniformly accelerated or retarded motion, the laws 
of which are the same as for a body falling freely in a vacuum, acted upon 
by gravity alone. Rather, the latter also is but one particular case of a 
general law. 

When one of the forces, as train resistance or air resistance, is not 
constant, but increases or decreases with the velocity, the body will not 
be governed by the laws of uniformly accelerated motion, but by laws 
much more complicated. Within moderate limits, however, and within 
limits sufficiently broad for our present purposes, the motion may be as- 
sumed to be uniformly accelerated or retarded without sensible error, 
and we shall so consider it, except where otherwise explicitly stated. 
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370. All energy or work communicated to any body must be em- 
ployed either (1) in overcoming frictional or other resistances, or (2) 
stored up, so to speak, within the body, in the form of an increase of 
velocity. The energy so stored up is reconvertible into work at any 
time without loss, and its amount, for any given velocity, may be very 
simply determined by formula, or instantly from a table (Tables 117 and 
118). 

371. To determine by formula the work represented by a given ve- 
locity, or the velocity attainable by a given amount of work: It was 
found experimentally long since—by Galileo, at the leaning tower of 
Pisa—that a body falling freely toward the earth, with no opposing re- 
sistances to impede its motion (in other words, a body continually acted 
upon bya force equal to what we term its weight), will fall through 16.08 
feet in one second of time (in the latitude of Italy or New York, 16.04 at 
the equator, 16.095 at London, 51° 31’ N.; 16.127 at 80° N.), and will then 
be moving with a velocity of twice its average velocity, or 32.16 feet per 
second. In the second second the velocity previously acquired will carry 
it through 32.16 feet, and the continuous action of the original force will 
carry it through an additional distance of 16.08 feet, and communicate an 
additional velocity of 32.16 feet per second, making the total distance 
fallen through in the second second 48.24, and the final velocity acquired 
64.32 feet per second. By this process, which can be varied in many 
ways, and which was in the beginning purely empirical, the general laws 
have been determined which may be summarized thus: 

The total time being as I, 2, 3, 4, etc., the velocity, either average or 
final, will be as 1, 2, 3, 4, etc. The total spaces passed through will be as 
the square of the velocities, or I, 4, 9, 16, etc., and the spaces for each 
time as I, 3, 5, 7,9, etc. The final velocity is always twice the average 
velocity. 

The height, = 4, through which a body must fall to acquire a velocity 
of uv feet per second is 





wv v 
h=—= -, 
2g——«64.. 32 
: ; : : 5280 
or to acquire a velocity of V miles per hour; since v = raga ee V, 
pee 0.033445 V3, 
64.32 
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372. Why the constant 32.16 above noted should be precisely 
what it is, instead of 22.16 or 42.16, is unknown, and science does not 
even tend to determine it; but it is known that this constant, which is 
called the ACCELERATION OF GRAVITY, will vary directly with the force, 
if the latter be greater or lessthan gravity; so that with this change 
made, the fortnula is of general application to a body acted on by any 
uniformly accelerating force whatever. 

373. From this formula Table 117 is calculated. It gives at once the 
velocity in miles per hour which wil] be acquired by a train (or any other 
body) falling without frictional resistance through a given vertical dis- 
tance (acted on by a forcé equal to its weight for a given distance) and 
hence, conversely, the vertical distance through which momentum alone 
will lift the train moving at any given velocity against the force of grav- 
ity. Nothing more than this table and a general understanding of the 
subject is needed to solve all ordinary problems connected with location 
arising from variations of velocity, except for one detail, which. makes 
Table 118 the better one.to use. 


TABLE 117, 


HEIGHT IN VERTICAL FEET THROUGH WHICH A BoDy MUST FALL TO ACQUIRE 
A GIVEN VELocITY IN MILes Per Howur, 


Or the height through which the energy due to that velocity will lift the body against 
gravity only before it comes to rest. 























MILes 
PER 0. f. 2. 3. 4. 5. 6. 7. 8. 9. 

Hour. 

O.seveee| 0.00 0.03 0.83 0.30 0.54 0.84 1.20 1.64 2.34 2.9% 
TO. see. 3-34 4.05 4.82 5.65 6.55 7.52 8.56 9-67 | 10.84 | 22.07 
BO. secses 13.38 14-75 16.319 | 17.69 | 19.26] 20.90] 22.61 24.38 | 26.22 | 28.13 
JO. vecvae jo. 10 32-34 34-25 | 36.42 | 38.66] 40.97 | 43.34 | 45.78 | 48.29} 50.87 
GO. ree. oo] §3-5t | 56.22 | S8.99 | 61.84 | 64.75 | 67.72] 70.77 | 73.88 | 77.05 | 80.30 


BOsse... | 83.62] .86.99 | 90.43} 93.94 | 97-52 | TOr.27 | 104.88 | 108.66 | r12.50 | 136.42 





ase V® (in miles per hour) 
60 x 6o 
64.32 
For computations connected with the movement of trains the following Table 118 
should be used. 





Formula: 4 = = 0.033445 "5. 


374. The formula of par. 371 assumes that the body is in motion as 
a whole, but that its parts are at rest relatively to each other. Ina mov- 
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ing train this is not so; for the wheels and axles, in addition to their for- 
ward motion, are in rapid rotation, so that additional energy is stored up 
within them as in so many fly-wheels. To put the same truth in another 
way: Each particle in the wheels and axles (except on the axis) maves 
more feet per second through space (albeit in a curved path) than the 
train as a whole, so that they necessarily have more energy stored within 
them. 

The energy due to the rotation of the wheels and stored up in them 
as in a fly-wheel is usually computed separately from that which they 
have in common with the rest of the train, when it is computed at all; 
but for all purposes in connection with the motion of trains for which 
the one is required to be known, the other may be said to be also, and in 
Table 118 the two are included together. If the wheels were not in con- 
tact with the rails, but were mounted like fly-wheels within the car, they 
would exercise no effect upon the forward motion of the train. After 
the train had been brought to a stop they would continue to spin around 
indefinitely until stopped by their own friction; but, being in contact 
with the rails (or if mounted on the body of the car and connected with 
the wheels by gearing), they act very effectually to carry the train along 
just so much farther, in the same way as the rotating fly-wheel on the 
little toy locomotives, which almost every one has seen, causes the latter 
to move, being in that case the only motive- power. 

375, The amount of energy in any rotating body is determined, as may be 
seen in any treatise on mechanics, by determining the position and velocity of 
a point called the centre of gyration, which is the point at which, if the whole 
mass of the rotating body were concentrated, any given force would communi- 
cate the same velocity of rotation as it does to the actual body. Motion ina 
circular or other curved path at any given linear velocity means the accumula- 
tion of the same amount of energy as if the body, as a whole, were moving in a 
right line at the same velocity, and if the body be both revolving and moving 
forward, like the wheels, the two are separate and in addition to each other. 

376. The manner of determining this radius of gyration it is needless to go 
into in detail. According to the pattern of wheel, it will vary between 0.7 and 
0.8 of the actual radius, being in car wheels nearer 0.7 and in locomotive drivers 
fully 0.8. Assuming a minimum radius of 0.7, it will be plain that points on 
that circle are rotating with a linear velocity of 0.7 times the velocity of the 
train, and hence that the rotative energy only of the wheels will be 0.7? or 0.49 
—ijn round numbers one half that due to the forward motion of the wheels in 
common with the rest of the train. Really it should be a little more than this 
even figure for ordinary patterns of wheels, and in locomotives it is fully six- 


tenths. 


——— 
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omar 4 ae 


Estimating ordinary car wheels to weigh 2} tons per 8-wheeled car, or 561 
pounds per wheel, the ratio of the weight of the wheels to the total weight will 
be about— 


Ina Hasscnger In an Empty | In osomotve and 


or Loade : 
Freight Car, Freight Car. ender. 














Weighing. .....ccccccscenccceee| 22¢ tons, g tons. i eae a Orbea Seer eilal 
Per cent of weight of wheels..... 10 p. c 25 p.c. 10 to 12} p. c. 
Making an addition to the total 

energy of the train of about.... 5p. c. 124 p. c. 6to 7¢p.c. 


We may Say, therefore, that the rotative energy of the wheels will add 
about 6 per cent as a minimum to the accumulated energy or ‘‘ velocity head ” 
of the train as a whole, in the case of ordinary passenger or loaded freight 
trains, which with very heavily loaded cars may be a little less, but in the case 
of long trains of empty cars may be some 4 or 5 per cent higher. Under this 
assumption, assuming 6.14 per cent for ease of computation, Table 118 was 
computed, which is the proper one for use in all computations concerning the 
energy stored in trains at various velocities, 


TABLE 118, 


TotTaL ENERGY OF POTENTIAL LIFT IN VERTICAL FEET (OR VELOCITY HEAD) 
IN TRAINS MOVING AT VARIOUS VELOCITIES. 


Including the Effect of the Rotative Energy of the Wheels for Passenger or Loaded 
Freight Trains, assumed at 6.14 per cent of the total energy. For trains of empty 
flat or coal cars add about 4 per cent to the quantities below, and proportionately for 
mixed trains. 


MILE&s 



































PER 0. 1. 7. 8. 9 
Hour. 
Vel. ft.. 0.00 0.04 1.74 2.27 2.88 
MILES 

Per 0 ol of 8 9 
Hour. 
aie ce 3:55 |_3-68 |_ 3.69 |__3.77_|__3: 92 | 3:99 |__4-07 |__ 4-15 |__ 4.28 
So See 4.30 4.38 4.87 4-95 §.03 
B2eccios 5.1% 5.19 5-73 5.82 5.9% 
bene 6.00 09 6.67 6.76 6.86 
PS ree 6.96 06 7.68 7.78 me 
rere 7-99 8.10 8.76 8.87 5: 
BG .scees 9.09 9.21 9-90 | 10.02 | 10.14 
peer 10.26 | 10 12.23 | 2.26 { 12.38 
38 ..... Ir.50 | 11.63 12.4 12.56 il 
co eee 12.82 12.96 13-7 13.92 Iq. 
20 ..... 14.20 | 14.34 15.93 | 15.38 | 15.52 
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TABLE 118.—Continued. 














MILEs 
Per 8. 9. 
Hour. 
Vel. ft 2.27 2.88 
Mies 
PER 8 9 
Hour. 
20 15-38 |_15-53_ 
Fl cexees 16.88 17 0% 
BBeveve 18.47 18.63 
23.006 20.12 | 20.39 
24-5 at .84 21.02 
| 23.64 | 23.82 
26..... 25.50 | 25.69 
Cy eee 27.44 | 27.63 
28...... 29.46 | 29.66 
BQ ccee 31.53 31.74 
UE 33-03 | 33-25 |__33-47 |_33-69 |_33-90_ 
Eien 35-24 #§ 35-46] 35.68 35-91 36.13 
32... 37-50 f 37-74 | 37-97 | 38.20 | 38.43 
BB-cere 39.85 f 40.08 | 40.32] 40.56 | 40.80 
Naan 42.26 § 42.51 42.75 | 43.00 | 43-24 
seeeee 44:75] 45.00] 45.26 | 45.51 | 45-76 
33° sebews 47-30 § 47.56 | 47.82 | 48.08 | 48.34 
B37. sees 49-93 | 50.20] 50.47] 50.73 | 51-00 
BB cweies : ; 52.63 f 52.91 | 53-18 | 53.46 | 53-73 
CC eae ° : : 56 : : 55.40 ff 55.68 55-96. 56.24 | 56. 52) 
40. ... , . 37 : : 58.24 f 58.52 | 58.81 | 59.10 59-39. 
P\ Perree ‘ : -27 : 61.15 f 61.45 | 61.74 | 62.04 | 62.33 
G2roee.. : : 63.23 ‘ 64.13 | 64.43 64-73 65.03 | 65.34 
7 nee , ; 66.25 | 66. 67.18 § 67.69 | 67.80 | 68.11 68.42 
P? on ‘ : 69.36 : A 70.34 | 70.65 | 70.97 | 73.28 | 71.60 
7 aaa 72.54 : . 73-50 | 73.82 | 74.15 | 74-47] 74-79 
G6. ..20. : : 75.78 ‘ . 76.778 77-30 | 77.43 | 77-761 78.09 
47 ve ccee : : 79.09 . 80.10 J 80.44 | 80.77 | 81.11 | 81.45 
G8 ...26, : ‘ 82.48 83.51 83.85 84.20 84.55 84. 
eee : , 85.94 : 86.99 f 87.34 | 87.69 | 88.04 | 88.39 
50. ... : : 95-99 ; : 107.39 f 111.33 | 115.34 | 119.42 | 123.58 
Diffs... ; : 3-73 . : 3-94 4.01 4.08 4.16 4.22 
ere , 132.10 | 136.46 , ‘ 149-99 | 154.64 | 159.36 | 164.15 | 169.02 
Diffs .. ; 4.36 4:44 : ‘ 4-65 4.72 4-79 4.87 4.93 
70..... ; 178.96 | 184.03 ‘ , 199.69 | 205.05 | 210.48 | 215.98 | 221.56 
Diffs... ; 5.07 5.35 : : 5.36 5.43 5.50 5.58 5 64 





vtin ft. per sec. 1.467373 (in miles per hour) 
Formula: Vel. head ————_—>——-_ =\_ —— 0.033445 V8 
64.32 64.32 : 


To which add 6.14 per cent for rotative energy of the wheels : : 0.002055V'* 

Giving as the final formula, by which the table is computed, Vel. head = 0.035500 ye 

The above table is exact for the even miles. The heights for tenths of a mile per hour 
were filled in by interpolation, and the last digit may be in error. 


The process of computing the result of a brake-test by the aid of this table, which may 
be useful for reference in connection with it, is as follows; 
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FIELD NOTES REQUIRED FOR COMPUTING BRAKE TESTS. 


1. Speed in miles per hour at instant of applying brakes. 

a. Distance run after applying brakes, in feet. 

3. Rate of grade, ascending or descending, in per cent, i.e., feet per station of 100 ft. 

4. Proportion of the total weight of the train to which brakes were applied. (Except 
as necessary to determine this proportion, the total weight of the train, or the total weight 
on braked or unbraked wheels, is unessential, and does not enter into the computation.) 

To these essential notes should preferably be added : 

5. Zime of stop in seconds (best taken with a stop-watch). 


PROCESS OF COMPUTATION. 


1. Take from the table the height in vertical feet corresponding to its speed, i.e., the 
‘‘ Vel. head.” Divide it by the length of the stop in stations of rooft. The quotient 
(which will in all ordinary cases be between the extreme limits of 2.00 and 20.00) is the 
equivalent grade of retardation for a stop on a level grade. 

2. Tothis quotient add the actual rate of grade, if descending, or sudtractz it if ascend- 
ing. Sdtract also the grade representing the average train resistance during the entire 
stop, which may be approximately assumed as follows: 


Miles per hour. 


Initial speed, . . « © © « «© »© 25 30 40 +50 #55 + # «60 
and less. 


Pounds per ton (2000 Ibs.), 


Average resistance during stop, . . 8 9  ~#I0 12 14 «8616 
Per cent (or feet per 100). 


Equivalent grade,. . . - « « .04 0.45 05 O06 07 08 


3. Theresulting sum or difference is the actual eguzvalent grade of retardation, in feet 
per 100: or the effect of the brakes as a whole on the train as a whole. The figures ex- 
pressing this grade, as 5.00, 8.50, 12.45, express also the efficiency of the brakes upon the 
train as a whole, 7a percentages of the total weight of the train. 

4. Divide this grade or percentage by the fer cent of the total weight of the tratn 
upon which brakes acted or were adapted, intended, or expected to act. The quotient is 
the actual efficiency of the brakes upon the load carried by the braked wheels, or upon 
that portion thereof which it was intended to rely upon in proportioning the brakes. 
This quotient will always lie between the extreme limits of 25.00 and 1.00, usually be- 
tween 3.00 and 14.00, and is the only one by which comparisons with different trains 
having differently distributed brakes can properly be made. 

Vel. head { + rate of descending grade, af = 


By formula: Grade of retardation = Pianeta. ascengiag 


: ; Grade of retardation 
grade: of rolling friction: ane p. c. of wt. of train on which brakes acted 


brakes in per cent of weight on which they acted. 


= Efficiency of 


EXAMPLES. 
1. Train with (75 per cent) of weight braked; 20 miles per hour; 284 ft. (2.84 
stations), distance run ; grade, 52.8 ft. per mile (1.0 per cent) descending. 
22 
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Assumed average grade of rolling friction, as above, = 0.4. Then, 


14.20 (from table) 


2.84 


being the percentage of the efficiency of the brakes or rate of an equivalent grade; and 
grade of 7.47 X 20 = 159.4 lbs. per ton retarding force from brakes. 

2. Train 90 per cent braked; 60 miles per hour; 1014 ft. length of stop; grade, 26.4 
ft. per mile (0.5 per cent) ascending. 

Assumed average grade of rolling friction, as above, = 0.8. 


= §.00 -+ 1.00 — 0.4 = 5.6 + 0.75 = 7.47, 


127.80 (from table) 
10.14 


= 12.60 — 0.50 — 0.8 = 11.30 + 0.90 = 12.56. 


377. THE MAGNITUDE of any force is expressed (in English) in Zounds 
or some multiple. 

THE WORK DONE (or which has been or can be done) by the continued 
application of any force is expressed in foot-pounds, i.e., by the force in 
pounds multiplied by the distance in feet through which it acts or has 
acted or can act. A Consolidation locomotive has a tractive force of, say, 
20,000 lbs. The work done by such an engine in running a mile is 
20,000 xX 5280 = 105,600,000 foot-pounds. A HORSE-POWER is 33,000 
foot-pounds per minute. If, therefore, such an engine runa milein 4 


: ‘ . 105,600,000 ; , 
minutes its horse-power is ——____-—= 800 horse-power. If it run a mile 
33,000 X 4 
in 5 minutes it is exerting a force of onl eb itsih 640 horse-power 
i i erti eed - : 
5 g y 33,000 X 5 4 po 


If a train at a certain velocity has an average resistance of 10 pounds 
per ton, the power consumed by it will be 10 foot-pounds per ton per 
foot, or 52,800 foot-pounds per ton per mile. If, again, the resistance of 
brakes be added, assuming the total pressure on the brake-blocks to be 
equal to half the weight of train or 1000 lbs. per ton, and assuming the 
coefficient of friction to be at 0.16 (it is in reality very variable), the re- 
tarding force of the brakes will be 1000 x 0.16 = 160 lbs. per ton, and 
the work done per ton by the brakes (in dissipating energy) will be 160 
foot-pounds per foot through which the brakes act. 

378. The same amount of energy (in excess of all retarding forces) 
communicated from any source to any body moving in any direction 
will cause that body to move THROUGH SPACE with the same velocity. 
The DIRECTION of the motion may vary. The VELOCITY of motion will 
not vary, and will always be equal to that required to lift the body 
through the vertical height through which the body would have to fall 
freely in a vacuum to acquire that velocity. 
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379. From the above it necessarily results that it is a general law of 
motion on inclined planes 
that a body descending 
freely along any incline, 
regular or irregular, as 
AC, AD, AE, or AF, Fig. 

62, under the action of _ 
the same vertical force, as & c oa a ee 
gravity, will be moving Fi. 62. 

through space at any point, C, D, E, or F, which lies at the same verti- 
cal distance below A, with the same velocity as it would have at B if it 
had fallen vertically through 4B. The direction of motion will vary 
in each case. The time of descending to the line 44 will also vary in 
each case, but the velocity with which the body is moving through space 
as it passes any given Icvel 44 will always be the same, by whatever path 
it has reached that level, and always that “due” to the vertical height of 
the plane (less the loss by friction), this being the necessary result of 
the fact that the same number of foot-pounds of work have been com- 
municated to the body in either case. 

380. The time occupied in the descent, if it be a regular plane, will 
be greater than that “ due” to the vertical fall in the ratio of the length 
of the plane to its height. If it be a curved or broken surface, the time 
of descent will bear no such constant ratio. but the final velocity at a 
given vertical distance below 4 will in all cases be the same. 

381. Conversely, the accelerating or retarding effect of gravity on 
any incline, and in the direction thereof, as on a railway grade, Fig. 63, 
is less than the weight of the body in the same ratio as the height ad 
_of the plane is less than its length 
ac, that is to say, the force W, 
Fig. 63, which represents the 
weight of the body O acting verti- 






Ni 
cally downward, may be resolved oases Po Cc 
—or rather resolves itself—into ; ‘ 
the force f acting parallel with the : 
plane and tending to produce mo- Fj | 
tion down it, and the force W’'—(al- gz if 
ways less than W)—acting in the Figebs: 


direction &, perpendicular to the 
rail, ac representing the actual pressufe of the wheel thereon. It is geo- 
metrically evident from Fig. 63 (on account of the similarity of triangles) 
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that the force / (technically known as the grade resistance, although in 
descending it is not aresistance but an accelerating force) bears the same 
ratio to the weight that the rise in any distance does to the length ae, 
measured on the slope, and not horizontally. Practically, however, on any 
ordinary railway grade the horizontal distance dc is not sensibly differ- 
ent from the length measured along the surface of the rails ac, and hence 
it is customary and proper to assume éc = ac ; whence we have, approxi- 


mately, 


or, if we let the horizontal distance 4c = 100, and the height ad=r = 
rate of grade or rise in 100 (whether feet or other horizontal unit, if we 
use the same for both vertical and horizontal), then we have 


tT r _Wr 
W = 100 °F J = Too! 
382. If, in this equation, we let V7 = 2000 = the number of pounds in 
a ton, we have 
J = 207, 


or, THE GRADE RESISTANCE IN LBS. PER TON = RATE OF GRADE PER 
CENT X 20. This rule should be memorized by every railroad engineer, 
preferably in the stillsimpler form: “ Rate of grade in tenths x 2.” E.g. 
on al! per cent or 1.0 grade the grade resistance is 20 lbs. per ton; ona 
0.4 grade, 8 lbs. per ton. 

For the long ton of 2240 lbs. it is only necessary to increase the re- 
sult by 12 per cent. The rule amounts tono more than saying that if 
the rate of grade be +4,, the resistance per ton will be 3, ton, which is 
20 Ibs. 

383. The trifling importance of the error in assuming in Fig 63, that, for 
all practical purposes, the hypothenuse ac and the base ad may be assumed 
equal, when computing grade resistance, is shown by Table 119. 

On a4 percent grade, which may be considered the utmost limit of ordi- 
nary practice, the error in the computed resistance is only 0.c008, or less than 
one tenth of 1 percent. On the heaviest grade on which the locomotive has 
ever worked, 10 per cent, the error is only one half of one per cent. 

The error can be avoided by substituting for the actual weight, W, Fig. 63, 
the value of the component W” at right angles to the plane; but for any grade 
less than the most extreme this is unnecessary trouble, as the error, what there 
is of it, tends to safety by exaggerating the grade resistance. 
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TABLE 119, 


CoMPARATIVE LENGTH PER STATION OF 100 FT. (OR OTHER UNIT) OF Various 
GRADES, MEASURED HORIZONTALLY AND ALONG THE SLOPE. 


Giving also the percentage of excess in the computed grade resistance under the rule 
J = 20r of par. 382, 














Rise in roo. Length on Slope 
(ad, Fig. 63.) _ (ac) 
(= rate of grade for er NoTE.—This table likewise affords 
see ett ee eek a good opportunity for testing the 
1.00 100.005 convenient rule elsewhere given for 
2.00 100.020 solving right - angled triangles of 
3.00 100 .045 small altitude, viz. : 
4.00 100.080 Diff. between hyp. and base = ht.* 
5.00 100.125 + twice hyp. or base (whichever is 
6.00 100.180 known). 
7.00 100.245 It will be seen to be correct with 
8.00 100.319 these triangles to within a very mi- 
9.00 100.404 nute percentage. 
10.00 100.499 





384, The grade which produces a longitudinal force precisely equiva- 
lent in pounds per ton (or any other unit) to the “rolling friction” of the 
car at any given velocity is called the GRADE OF REPOSE for that velocity, 
being that grade on which, if a car or train were descending, the accel- 
erating force of gravity would just balance the resistance to motion, and 
hence enable it to continue in motion forever at the same speed, neither 
gaining nor losing velocity, which is the theoretical condition of all 
bodies to which a given velocity has once been communicated, accord- 
ing to Newton’s first law of motion. 

385. As the frictional resistance per ton varies with either the veloc- 
ity or the length of train, the “ grade of repose” will also vary with either ; 
but these grades, as determined by Table 166, in Chap. XIII., are given 
in Tables 120, 180, pp. 358. 579. | 


386. The term ‘‘ grade of repose” is ill-chosen, and originated in the mistaken 
idea that a grade which was heavy enough to more than equal the resistance of 
motion when a train was once moving, was heavy enough to start a train from 
a State of rest. In reality, a grade several times heavier is necessary, and this 
latter grade only can properly be called a ‘‘grade of repose.” But the ill- 
chosen term is still the common one, as is likewise, unhappily, the erroneous 
idea in which it originated. Otherwise, probably, there would be fewer stations 
on limiting grades. 
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387. When a railway train descending a grade, or any other falling 
body, is acted upon by an accelerating force which remains uniform,— 
like the traction of a locomotive or gravity,—in opposition to a retarding 
force which increases with the velocity,—like the resistance of a train,— 
the velocity of motion will continue to increase until the retarding force 
becomes equal to the accelerating, and thereafter the body will continue 
in motion indefinitely at a uniform velocity. The net resultant of all 
the forces acting is then zero, and consequently the body continues 
indefinitely in motion at an unvarying velocity, as theory requires. 

388. This statement should be read over until its meaning is fully 
grasped. A railway train in motion at a uniform velocity is acted on in 
one sense by two forces, but in a truer sense by no force. The frictional 
and other resistances and the traction of the locomotive act upon and 
destroy each other within the body, without either acting upon the body 
itself, except to produce internal stress. Such a body is therefore one of 
the nearest examples in practical mechanics of Newton's abstract con- 
ception of a body moving on indefinitely 27 vacuo from original impulse, 
without gain or loss of energy, as do the heavenly bodies. 

389. Under such conditions ANY NEW FORCE—whether accelerating 
or retarding, like a change. in the rate of grade or in the tractive force of 
the locomotive—will act upon the body precisely as if no other forces 
existed to act upon it; i.e., THE WHOLE of the new force, undiminished 
by frictional or other losses, will act upon the body to vary its velocity, 
and will vary it precisely as theory requires. This fact bears with it im- 
portant consequences. 

To illustrate this interconvertibility of work and velocity: Let us assume 
any body, as a car, weighing 20,000 pounds to have fallen freely (i.e., without, 
or in excess of, the loss by friction) 16.08 feet. It would then have 20,000 X 
16.08 = 321,600 foot-pounds of work stored up in it, and would be moving 
through space with the precise velocity of 32.16 feet per second or about 21 
miles per hour. 

If, instead of having fallen vertically, either gravity, or the tension on the 
draw-bar, or any other force, had been communicating to that same car body 


continuously a force of 20 pounds (or one pound per ton in excess of all 
resistance), the car would have to move through a distance of SPt00 = 16,080. 
feet to store up within itself 321,600 foot-pounds, and hence to acquire the same 
velocity that it acquires when falling freely through space, or, when acted upon 
(in any direction) by a force equal to its weight, in 16.08 ft. 

390. This velocity once acquired, the corresponding amount of energy stored 
in the car may be expended in any one of the following ways: 

First. It may (theoretically) by proper mechanical! appliances be made to lift 


ee ee 
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the body vertically through a height of 16.08 feet, which it will do in one second 
of time, and bring it to a state of rest. 

391. Secondly, It may be made to lift the body up an inclined plane 4, 4’, 
A", A’, Fig. 64, as on a grade of any rate, against the action of gravity. In 


16.08 





Fic. 64. 


this case, if there be no other resisting force but gravity, the body will rise 
through the same vertical height in all cases before coming to rest. The dis- 
tance run and the time occupied in the ascent will alone vary. The vertical 
elevation surmounted will not vary. But as there is a resisting force (rolling 
friction) which is so much per foot run, these conditions do not precisely obtain 
in practice, 

392. Thirdly. It may be made to propel the body on a level against the 
resistance of axle and rolling friction. If the natural resistance to motion be 


7 lbs. per ton, or 70 Ibs. for the car, its accumulated energy of 321,600 foot- 


: : aye . , 21.600 
pounds will continue it in motion for a distance of 3 





= 4594 feet before it 


comes to a state of rest. 

This ‘‘rolling friction,” so called, of 7 or a pounds per ton of 2000 pounds is 
precisely equivalent in its mechanical effects to a grade rising 7 or @ feet in 
2000, or to the ‘‘ grade of repose” before explained (par. 384). 

It follows, therefore, that any given grade other than a level is equivalent in 
its mechanical effect upon the train, if it be an ascending grade, to the actual 
rate of grade p/us the grade of repose; and if it be a descending grade, to the 
actual rate minus the grade of repose. 

393. Fourthly, The accumuiated energy of the car may be sooner exhausted 
by calling in the action of brakes in addition to the resistances of gravity and 
rolling friction. If there be brake-blocks on half the wheels only (which has 
until recently been the general custom for freight service), and the pressure on 
them be equal to the load on the wheel, which is somewhat more than that 
which the ordinary brake leverage is intended to give (modern experiments 
indicate that not more than two thirds of the load on the wheels is a safe 
pressure), and if the coefficient of friction between brake and wheel be + which 
is about an average (it varies in reality from } to }) then the retarding forces 
on the car will be— 


Brakes, ae xr1xXt = 1,667 lbs. 


Normal rolling friction as above = 70 ‘‘ 


Resistance of grade ifonalevel= 0 ‘“ 


Total resistances on a level = 1,737 Ibs. or 173.7 Ibs. per 
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ton of 2000 lbs. The car will, consequently, come to a state of rest on a levei 
321.600 ft.-lbs. 


1 Ibs. 
instantly applied and with Ger full force, neither of which is very likely to be 
the case. 

If the car be on an ascending or descending grade instead of on a level the 
-+- or — resistance of the grade is to be included among the resistances. If the 
173-7 


car stood on a descending grade of Preto 8.69 per cent, or 458 ft. per mile, it 


would continue in motion forever at the same velocity even with brakes set. 
This has repeatedly been proven practically on 8 and Io per cent grades. 

If there were 10 cars in the train, moving at the velocity of 32.16 feet per 
second, and only one of them, as above, had brakes set, then we should have— 





grade in a distance of = 185 feet, supposing the brakes to be 


Brake resistance, 1,667 lbs. 
Rolling friction 70 X 10, 700 ‘S 


Total resistances on a level, 2,367 lbs. 


3.216,000 ft. -lbs. 
2,367 lbs. 
to a state of rest.* 

394. Fifthly. The accumulated energy of the car may be made to act con- 
jointly with the full power of the loco- 
motive to carry it over a particularly 
difficult gradient. If the full power 
of the locomotive is just sufficient to 
Carry the car or train over any grade 
of a per cent, Figs. 65 to 67, the en- 
ergy of momentum will carry the car 
or train upa grade which rises in all 
16.08 feet higher; whether that rise 
be by a uniform excess of rate, as in Fig. 65, or in a local excess at certain 
points, as in Figs. 66 and 67. 

In this case the office of the locomotive is simply to neutralize all grades 
and rolling resistances due to the @ per cent grade. All extraneous forces thus 
neutralizing and destroying each other, the wis viva of the body lifts it through 
the additional rise of 16.08 feet, precisely as, and to the full extent that, theory 
requires; but if the power of the locomotive is completely used up on the a per 


= 1359 feet, as the distance in which the train would come 








* This calculation is not quite correct, because the wheels, in addition to their linear 
velocity in common. with the remainder of the car, have an energy of rotation which adds 
some 6 per cent to the total wzs vva of the car, as noted in par. 374 ef seg. Nor should 
computations of this kind be ordinarily made as above, but by the ‘ velocity-heads” 
given in Table 118, which include the rotative energy of the wheels, 
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cent grade, the train will come to a state of rest at the summit, which is 16.08 
feet higher, in spite of the exertion of the full power of the locomotive and the 
aid of the stored energy jointly. Grades so operated are called MOMENTUM 
GRADES. 





Fic. 66. 


395. Sixth/y. The accumulated energy in the car may, in theory, be made 
by proper mechanical appliances to compress a spring, drive a pile, or do any 
other kind of work whatsoever capable of measurement in foot-pounds. If a 
spring required a force of 10,000 pounds to compress it one inch and its 


resistance continued uniform, then the energy of the car body would compress 


21,600 ; . ; : 
the spring ates = 32.16 inches. A perfectly elastic body, to which a spring 


9 


approximates, would immediately give back this energy to the car and repel it 
with equal velocity. A perfectly inelastic body, such as a bank of earth, which 
required a pressure of 10,000 pounds to enable a body of the size of the car to 
penetrate it one inch, would (if the resistance continued uniform) be likewise 
penetrated 32.16 inches, and would not repel the body. The energy would be 
converted into heat. 


A pile which opposed a static resistance to motion of 100,000 pounds would 
321,600 


in theory be driven cossG feet, or 322 similar piles would be driven 
0.01 feet, if the resistance to motion were uniform, which it is not. 

396. A rod of iron of one square inch section, which would require a load 
of 26,000,000 pounds to extend it to double its length if its resistance to 
extension continued uniform,—i.e., whose modulus of elasticity was 26.000,000, 
—would sustain a force of only some 50,000 pounds without rupture, and say 
25.000 pounds without producing a permanent set. Therefore, if those effects 
are to be avoided, the stress on the rod must at no time exceed that limit; and 
since, if the car is to be stopped by the rod, 321.600 foot-pounds are to be 
absorbed, by reaction against a force beginning at zero (since the slightest 
force will extend the bar somewhat) and gradually increasing to 50,000 or 25,000 
pounds respectively, we have 


321.600 
50,000 + 2 
as the length which the rod would have to stretch to avoid the rupture, and 


= 128.64 feet 
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as the length which the rod would have to stretch to avoid exceeding the elastic 
limit. But (assuming uniformity of elasticity) the rod can only stretch in any 








) without rupture, and only half that 


part of its length (— 


50.000 
case the —— 
26,000,000 


without permanent set. 
Therefore, to avoid these effects and yet enable the bar to do (or use up) the 


requisite amount of work in stopping the car, it would have to be 


128.64 X 1300 = 167,232 ft. long to avoid the rupture, and 
257.28 X 2600 = 668,928 ft. long to avoid permanent set;— 


which are rather long bars. The consequences to the car body also we will not 
consider, but the example will serve to illustrate the laws of the mutual converti- 
bility of energy or work, and velocity. 


397. From this ready interconvertibility of velocity and work 
results the undoubted fact—too little considered by engineers— 
that train resistance, in practical operation (i.e., as measured by 
the tension on the draw-bar of the locomotive, or graphically 
recorded by a dynamometer) bears no very close and apparent 
relationship to what may be called the DEAD resistance, as deter- 
mined by adding the nominal grade resistance to a certain 
rolling friction, without paying any regard to the effect of 
differences of velocity. This is well understood by all those 
who have had occasion to deal with dynamometer experiments, 
and is the greatest difficulty in deducing valuable results from 
such experiments. It is also well understood ina practical way 
by locomotive engineers, who appreciate the great advantage of 
a “run ata hill” and the disadvantage of a stop on it. 


398. Now the object before the engineer in laying out a rail- 
way 1s, obviously, to lay out his line so that THE DEMAND ON 
THE LOCOMOTIVE, and not the absolute grade resistance (which 
latter is in itself a thing of no moment), shall be as nearly uni- 
form as possible, under the conditions which actually exist in 
the daily routine of operation. If, at a certain point, the veloc- 
ity of the trains has certainly to be increased, in addition to 
overcoming the normal grade and rolling resistances, the gradi- 
ent is in effect increased at that point. If at a certain other 
point velocity can safely be acquired before reaching it and then 
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surrendered, the grades are in effect reduced. The vIRTUAL or 
equivalent profile, including these effects of velocity, is what the 
engineer should study, and should consider as the true profile 
of the line for operating purposes, as distinguished from the 
nominal grades shown by the levels and the plotted profiles. 
399, The two are widely different even in freight service, 
and much more so in passenger service. Thus, when a train 
starts out from a station it has to acquire a certain velocity as 
speedily as possible—say 15, 20, or 40 miles per hour; giving 
which velocity 1s mechanicaMy equivalent to lifting the train 
vertically (see Table 118) 7.99, 14.20, or 56.80 feet. This rise, 
divided by the distance in which the velocity is or must be at- 
tained, gives a grade which is in effect an addition to the actual 
grade. Thus, if there be a station at 4, Fig. 68, on a nominally 
level grade, and it be necessary to acquire a velocity of 21.3 
miles per hour (being nearly the “velocity-head,” as per 
Table 118, for 16.08 feet), and it be necessary to acquire that 
velocity in at most 2000 feet, the “virtual” grade is that 


6. 
shown by the solid line in Fig. 68, of et — 804 per cent. 


If the train then strikes a down grade, no change in the 
strain upon the draw-bar necessarily takes place, nor probably 
will take place, if the grade be short 
or the speed high. More probably, 
the same steam-power and ten- 
sion on the draw-bar will be contin- 4 
uously exerted, and the excess of 
power over that consumed by the 
resistances will be stored up in the train as velocity, to be 
surrendered in part on the next up grade; and so on indefi- 
nitely. 

In fast passenger service, with a sufficiently good track and 
alignment to admit of high speed, the amount of energy required 
to cause even slight modifications of speed between stations is 
so great that the effect of undulations of gradients, even of con- 
siderable size, is almost wholly eliminated. 
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The upper dotted diagram shows the variations of velocity. 


@ 
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400. Thus, Fig. 69 is an ex. 
ample from actual practice of a 
very bad undulatory profile (for 
freight service), which not only 
may be, but actually is, operated 
by express passenger trains almost 
as a level grade. 

To determine in practice how 
velocity affects the operation of 
this or anv other similar profile is 
a problem of the simplest possible 
character. We require nothing 
to aid us but Table 118. Thus, 
let us suppose that an express 
passenger train approaches the 
point 4, Fig. 69, as it actually 
does, at a velocity of about 50 
miles per hour, the point being 
situated at the foot of a long gen- 
tle incline. This velocity being 
given, in order to run without a 
stop to the point ZB, a distance of 
about eleven miles, no further 
burden is laid upon the locomo- 
tive than to furnish the power 
which is necessary to keep the 
train moving on the “ equivalent” 
maximum grade, which in this 
case 1s a dead level, despite the 
fact that the profile maximum is 
I per cent or 52.8 ft. per mile. 

The process of determining in 
advance whether it will be possi- 
ble to operate this undulating 
grade as a level gradient in this 
manner, and what the fluctuations 
of velocity must be to do It, is as 
follows: 

401. The train at the point 
4, moving (by assumption) at 50 
miles per hour, has sufficient wés 
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viva or “velocity-head ” (Table 118) to lift it through 88.75 feet verti- 
cally before coming to a state of rest. In running to 4, it makes a 
rise of 130-80 = 50 feet, and if the engine is to do only the work due to 
a level grade all the work of lifting the train through this 50 feet must 
be done from the energy stored as velocity, and there will consequently 
be left in the train, on reaching 4, only 88.75 — 50 = 38.75 vertical feet of 
“head,” which corresponds (Table 118) to 33 + miles per hour. The par- 
ticular grade, and hence the horizontal distance, between 4 and 4 makes 
no difference, because the engine, if it is to operate the grade as a level, 
furnishes the power to overcome the frictional resistances on a level, and 
no more; and these alone are affected by the horizontal distances. 

From 6 to ¢ the train descends 30 feet. Therefore, the engine being 
supposed to continuously exert the same amount of force to overcome 
the frictional resistances, all the additional accelerating force due to the 
descending grade will be communicated to the train in the form of ve- 
locity, and at the foot of the grade, at c, the train will be moving with 
the velocity due to 38.75 + 30 = 68.75 vertical feet, which (Table 118) is 
44 miles per hour. 

From ¢ to @there is a vertical rise of 20 feet, and consequently the 
train will be moving at d@ at the speed due to 68.75 — 20= 48.75 feet, or 
(Table 118) 37 + miles per hour. 

402. So the undulations of speed continue, as shown by figures and 
the dotted diagram, until on reaching the point B, which is neither higher 
nor lower than the initial point 4, the train is found to be moving with 
the same velocity as at @,or 50 miles per hour. Whether this will be the 
case at any point we can determine at once, without tracing up the inter- 
mediate velocities, simply from its relative level compared with A. 

Thus, the highest point on the stretch is at elevation 140, or 60 feet 
above 4. The train here, consequently, will have only the velocity due 
to 88.75~— 60 = 28.75 vertical feet, or nearly 284 miles per hour. The 
lowest point is the point #, which is 70 feet below 4, and the velocity 
_at that point will consequently be that due to 88.75 + 70 = 158.75 vertical 
feet, or 66.9 miles per hour. 

403. Now if we had a dynamometer record of the tension on the 
draw-bar during such a run as this (which the writer has made many 
times over that identical piece of track at approximately the assumed ve- 
locities) we should find it absolutely uniform and unvarying, without any 
appreciable trace or evidence in the recorded strains that there were any 
undulations in grade or deviations from a perfect level on the stretch 
passed over. If we were to stand and watch any coupling of the train 
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we should be led to the same conclusion. Assuming the vertical curves 
connecting the grades to have been properly put in, there would be no 
“slack” at any time, nor crowding of one car upon another; but, on the 
contrary, there would be a continuous and substantially uniform tension 
on every draw-bar, whether going up hill or down, and the motion of the 
train would be as steady as if the grade were in fact level, as to all intents 
and purposes it is—AT THAT VELOCITY. At slower velocities, or with 
intervening stops, or with very high summits, the conditions are widely 
different. 

404. To determine the effect of all these and similar facts in advance 
for any piece of track and any assumed speeds, we have only to construct, 
with the assistance of Table 118, what may be termed the equivalent or 
VIRTUAL PROFILE, which is the actual profile so modified as to include 
these effects of probable or admissible variations of velocity. Thus at A, 
Fig. 69 or 70, moving at 50 miles per hour, the train is in the same con 


.PGrevwaevees 





Fic. 70, 


dition mechanically, as respects demands upon the motive-power, as if it 
were at 4’, Fig. 70, 88.75 feet higher, moving at o+ miles per hour. In 
either case it would arrive at the point J’, on a level with 4’, ata velocity 
of o+ miles per hour. As, however, it has only to rise 50 feet to 4, it 
will, on arriving at 4, still retain a velocity which will lift it through 
38.75 vertical feet, and consequently the point for the equivalent profile 
is at 0’ 38.75 feet above 6. To have the equivalent pr: “le continue a level 
line, its altitude above c at c’ must be 68.75, and the train, consequently, 
must be moving at ¢ at 44 miles per hour. As this is an admissible pas- 
senger velocity, to operate the line ac as a virtual level at passenger 
speed is not impossible. 

405. If, at the point c, it were necessary to slow up to a velocity, say, 
of 20 miles per hour, to pass through a town or for sharp curvature, or 
any other reason, this level virtual profile could not be maintained. 
What the equivalent profile would actually be equivalent to, must be 
determined by laying off above c the vertical altitude due toa velocity 
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of 20 miles per hour, or 14.20 feet. We then find that the equivalent 
profile becomes a sharp descent to ¢c,—requiring the excessive use of 
brakes,—and an equally sharp ascent to @’: thus showing that it is 
practically impossible to resume the original velocity at d. 

406. To determine what velocity we might obtain at @: Determine 
by computation, or from experience elsewhere, what is the maximum 
grade, ~, Fig. 71, up which the ----- | naeeaietnetatene qaneneees 


4 
full power of the engine could keep ‘ A “ 
the train moving at 20 miles per’_ © wes 
hour, which will be a pretty stiff % “ jal 


grade. The difference, dd”, Fig. 71, ; : 


between the elevation which the ee eae ree a bois 
train might attain on such grade Fic. 77. 

and that which it actually has to attain at d will, if the engine does so 
exert its full power between ¢ and d, be communicated to the train in 
the form of velocity, and it will be moving at d with the velocity due to 
14.20 + dd” feet. If the equivalent grade were 2 per cent, or 105.6 feet 
per mile, instead of the actual grade of 0.5 per cent mile, the value of da” 
would be 30 feet, and the train would be moving at d with the velocity 
due to 14.20+ 30 = 44.20 feet = 35.3 miles per hour, The point at which 
it will be mechanically possible for the train to entirely recover from the 
effect of a check or stop at ¢ may be determined with equal simplicity 
(assuming that the train resistance did not, as it would, increase with 
speed) by prolonging the 2 per cent equivalent grade cd” until it inter- 
sects at # the level equivalent grade for the run without astop. At that 
point the traction of the engine may be reduced to that due to a level 
grade and the run continued as before, as shown in Fig. 69. 

407. In this simple manner, it will be evident, an equivalent 
profile—which for all operating purposes is THE profile, and 
which is consequently the only one which the engineer should 
consider in laying out the line—may be constructed almost by 
inspection, assisted by Table 118, for any grade or section of line 
whatever, and for any speed or variations of speed whatever. 
Such an equivalent profile, if constructed for high-speed trains, 
will bear little or no resemblance to the actual profile; and even 
at low freight speeds it will be very seriously modified, and widely 
different in appearance from the actual profile. At points where 
a stop or a slackening of speed occurs the equivalent grade may . 
be very much higher than the actual. At other points where 
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considerable velocity at the foot of grades is probable and ad- 
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missible it will be very much lower. 

In only one respect is such a profile 
liable to be deceptive. The profile it- 
self demands no allowances, but the 
hauling power of an engine is materially 
greater in making a start from what it 
is at speeds above to or 15 miles per 
hour, at which latter speeds or higher 
it is not possible ordinarily to utilize 
the full adhesion of the locomotive, for 
reasons given in Chapter XI.and XIII. 
Therefore a higher virtual grade at 
stopping points only is not necessarily 
a limiting gradient. 

408. Fig. 72 is a representation of a vir- 
tual and actual profile, constructed in the 
above manner, for an assumed maximum 
freight speed of 25 miles per hour. We 
have only to take each governing point in 
succession ; determine for each what is the 
actual, probable, necessary, or safe velocity 
at that point ; lay off vertically above it the 
vertical feet to which this velocity is equiva- 
lent, as given in Table 118; and connect the 
points thus fixed by right lines. This gives 
the equivalent and for all operating purposes 
the actual profile, except that the varying 
train resistance at various speeds must be 
remembered, and likewise the greater adhe- 
sive power of the locomotive when starting 
and using sand. 

409. Thus at ¢c, where a stop is neces- 
sary, the velocity will be zero, and the virtual 
and actual profiles will coincide. The grades 
approaching this position on each side are 
necessarily much heavier in the virtual than 


At other points, as at the depression d, the veloc- 


ity will be considerable, and the approaching grades on each side are 
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on the virtual profile very much reduced by that fact. At still other 
points, as at the foot of the long grade e, the velocity of approach may be 
considerable, and yet the grade so long that this velocity has but a slight 
effect in reducing the virtual grade. If there were a station or a pretty 
heavy minor grade near the foot of the long grade, as is apt to be the 
case, no surplus velocity at all could be assumed, and the virtual and 
actual profile would again coincide. 

For a further example from practice of the effect of varying velocity to mod- 
ify gradients, and of the deceptive indications of the power of engines obtained 
by neglecting it, see the close of Chapter XX. 

410. It will be evident that, in practical work, a virtual profile need 
not be constructed for the entire length of the line, but only at points 
where it is likely to make an important difference. On long stretches 
of level or minor gradients we need feel no anxiety, unless at stopping 
points. On long stretches of maximum grade we know that we must 
accept the actual as the virtual grade. In such a sag as that at d, Fig. 
72, it is plain that virtual profile will differ importantly, but it is unneces- 
sary to draw it as inthe cut. Granting our assumed safe velocity in the 
hollow d@, of 25 miles per hour (vel.-head, by Table 118, 22.2 ft.), and the 
assumed velocity of 10 miles per hour (vel.-head, 3.55 ft.) on the summits 
on each side, the assumed difference of velocity in effect makes a fill at 
d of 22.2—3.5 = 16.7 feet. We have therefore merely to lay off vertically 
16.7 feet above @ and connect the point thus fixed and the actual sum- 
mits by a dotted grade line, and we obtain the same virtual profile as 
that shown in Fig. 72, but 3.55 feet lower, so as to touch the actual 
grade line at the summit; and so at any other point. 


411, The danger in using such a process as this as a basis for 
laying out grades is solely one common to most engineering 
and other work—bad judgment as to the practical possibilities 
and necessities. Thus, a stop may be required where one is not 
anticipated, or a velocity may be assumed which, owing to cur- 
vature or other cause, may riot be practicable or expedient. The 
possible use of sand in starting or at particular points, or the 
varying power of the locomotive, may be forgotten, or a speed 
may be assumed at summits so low as to leave an insufficient 
margin for head winds and similar contingencies. The lowest 
speed that can properly be assumed at a summit, as a general 
rule, in view of these contingencies, is about 1o miles per hour 
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for freight trains and 20 miles per hour for passenger trains. 
Even that is leaving very little margin, for when a train has 
fallen below a speed of 10 miles per hour it requires very little 
to stall it. 

Nevertheless with reasonable care and skill it is a simple mat- 
ter to construct such a profile and save the consequences of the 
vague and rash guesses as to the effect of “taking a run” at 
grades, which are sometimes made, when the effect of momentum 
is considered at all. 

This most important caution should be remembered, however: 
WITH THE VIRTUAL PROFILE ONCE PROPERLY CONSTRUCTED, NO 
FURTHER LIBERTIES CAN BE TAKEN WITH IT. The maximum vir- 
tual grade represents PRECISELY the power of the engine; and 
whether the virtual gradient be roo feet or 100 miles long, it is 
equally decisive of the power of the engine, except as the latter 
may itseif vary. 

412, It will be evident from the preceding discussion that 
rise and fall has the most serious effect on slow freight service, 
and will in all cases become inadmissible for such service con- 
siderably before it becomes of serious moment for passenger 
trains. Such an undulation of profile as is shown at d, Fig. 
72, for example, produces hardly any measurable effect upon 
the speed of a fast passenger train, simply causing an undula- 
tion of afew miles per hour in ordinary passenger speed (say 
from 50 to 55 miles per hour), which is hardly perceptible to the 
senses. In this rise and fall is unlike curvature, for the latter (if 
the grades have been properly compensated) is most objection- 
able for high-speed service. 

413. The extremely important effect which even very mod- 
erate fluctuations of velocity may have to modify nominal 
grades, even for slow freight trains, is illustrated in Fig. 73. 
According to the profile this is a 0.8 per cent (42 feet per mile) 
maximum grade, and even allowing somewhat for the effect of 
‘‘momentum” it would be very apt to be classed as a 0.6 grade. 
In reality, the 0.8 grade at the top of the hill may be one mile 
long, and it can still be operated as a virtual 0.4 grade (21 feet 
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per mile) if we may count with certainty on approaching the foot 
of the hill at a speed of 23% , miles per hour. We shall still 
be able to turn the hill with | 
a velocity of nearly 10 miles on 
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unnecessary injury may be done to the 
line. In Fig. 73, for example, the virtual gradient shown is a 
reasonable one because at no point does it reduce the speed very 
low, but if the points at elevations 60 and 110 were ten or fifteen 
feet higher it would no longer be so. 
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The introduction of close couplers is now (1890) rapidly reducing the 
need for very long vertical curves. 


SAFE LIMITS OF UNDULATIONS OF GRADE. 


414. We will suppose a train of 40 cars, say 1300 feet long and weigh- 
ing 1600 tons, to be moving with a uniform velocity of 15 miles per hour 
(22 feet per second) toward station 100, Fig. 74. The pull of the loco- 
motive is perhaps 16,000 lbs., being in any case precisely that required 
to move the train at 15 miles per hour on a long 0.2 grade. 

It has been already stated (pars. 399, 403) that so long as the steame- 
power of the locomotive is unvaried the relative motion of the train and. 








*_Vel, Heads, ——————__— 
(7.99) (7.99) C1%.99) (23.99) 
Fic. 74. 


the tension on each draw-bar will be practically uniform and unvarying, 
whatever the variation of grade, the change in resistance taking the form 
of increased or decreased velocity. The only time when the tension on 
the draw-bar is not absolutely fixed and unvarying is in passing from 
one grade to another, and this occurs as follows : 

415. As the engine passes over station 100, Fig. 74, continuously 
exerting the same steam-power, the change in the rate of grade (from 
+ 0.2 to — 0.2) makes a difference of 8 lbs. per net ton of its weight, or, 
say, 8x 62.5 = 500 lbs. in all, in its pull on the draw-bar, thus increasing 
its pull on the train for the moment from 16,000 to 16,500 lbs., or about 
3 percent. This increased traction will immediately begin to make the 
train move faster, and as some of it must be absorbed in making the 
engine itself move faster, not all of it will be transmitted backward to 
the train. 

Three seconds afterwards, two other cars will have passed over sta- 
tion 100, and will increase the traction on the draw-bars behind them by 
some 320 lbs. more. This increase of tractive force, likewise, having no 
extra resistance to use it up, will take the form of an increase in velocity. 

So as each car in succession passes over the break of grade the acce(- 
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erating force gradually increases from zero (as the engine approaches 
station 100) to 8 lbs. per ton of weight of the whole train, when the 
entire train has finally passed over the apex. 

416. The instant that this occurs the tension on the draw-bars will be 
precisely the same as before throughout, viz., that due to the work of the 
engine only, and will be employed in the same manner—in overcoming 
the normal train resistance on a grade of + 0.2 at the original velocity ; 
while the extra accelerating force from the change of grade will be act- 
ing upon the train independently to communicate velocity, precisely as 
if it were descending the same plane without resistance and with no 
other force acting. 

The final velocity at stations 125 and 140 will be precisely the same as 
if it had fallen freely through a height equal to—not the actual differ- 
ence of level between too and 140—but through a vertical height equal 
to the drop in the actual—o.2 grade from the dotted + 0.2 grade, on 
which, by assumption, the locomotive was exerting just enough power to 
keep the train moving at 15 miles per hour. 

What will be the velocity of motion, then, at 125? Computing it as 
before, we have— 


The original velocity of 15 miles per hour is equivalent to a 


fall through space of (see Table 118).... .........eeeeee 7.99 feet. 
The dip in the grade. 18.5.4 ns ts wees ntnes stew ameehews 10.00 “ 
Hence the train at 125 will have the velocity “ due” to a free 

PAN OL carat hand Ch deere irra a aa Sb a wee ie ee SIs, era 17.99 “ 


which by Table 118 will be 22.5 miles per hour. 


This is an entirely safe and unobjectionable velocity. At station 140 
the “dip” is 16 feet instead of 10.0 feet, and the velocity acquired is 
16.0 + 7.99 = 23.99 vert. feet = a velocity of 26.0 miles per hour, which 
may be claimed to approach the utmost limit of expediency for freight 
service. 

Had the dip been 20 feet, the velocity acquired would have been 
about 28.1 miles per hour. A dip of 20 feet may therefore be considered 
about the maximum which it is permissible to ride over in freight ser- 
vice without shutting off steam, on good track and with favorable 
alignment. 

417. These velocities would actually be somewhat less than the fig- 
ures given, owing to the fact (1) that the CENTRE OF GRAVITY of the 
train does not rise quite as high or fall quite as low as the highest or 
lowest point of the track, and (2) that the resistance of the train in- 
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creases with the velocity (see Table 120 and Chap. XIII.), whereas we 
have assumed it to-be constant; but as the difference is of no great 
moment in the details we are now considering, and as the neglect of it’ 
tends to safety, it is not here considered. 


TABLE 120. 


APPROXIMATE GRADES OF REPOSE FOR VARIOUS TRAINS (AS DETERMINED IN 
TABLE 166). SEE ALSO TABLE 180. 









































FREIGHT TRAINS PASSENGER TRAINS APPROXIMATE GENERAL 
Vevocity. or— or— AVERAGE. 
Mies Se eee 
PER Twenty Fifty Four Twelve Grade Feet 
Hour, Cars. Cars. Cars. Cars. Per Cent. Per Mile. 
TO ve prs 0.30 0.28 0.34 0.27 0.30 16.84 
166 oss 0.36 0. 33 0.40 0.34 0.35 ig.48 
20.63 44% 0.46 0.40 0.52 0.42 0.40 21.12 
26a eras 0.58 0.48 0.69 0.53 0.50 26.40 
90 isa xs 0.73 0.59 0.88 0.65 0.65 36.32 
AO? wissen I.10 0.90 1.38 0.98 1.00 52.80 
BOs. ste ae eae 2.02 1.39 | 1.50 79.20 
60.6565 a leet dt oe 2.81 1.89 | 2.25 118.80 
TOw ev sats eae Boats 3.74 2.49 3.00 168.40 





LL A nd 


ihe resistance in pounds per Zon is given by multiplying the above by 20. 


418, Now, what takes place in the hollow at 140, when the engine be- 
gins toascend? Here, if anywhere, is the point of danger, and here is in 
fact a very great danger, the precise nature and limits of which should be 
determined. The danger arises from the fact that in the hollow of a 
grade, where the head of the train is on an up grade and the rear of the 
train on a down grade, there is liable to be a momentary crowding to- 
gether of the train. 

This liability occurs only when the head and rear of the train are on 
different grades. We have just seen (pars. 415, 416) that when the whole 
train is on the same grade, however great its rate of ascent or descent, the 
tension on the draw-bars will remain the same, being that arising from the 
traction of the locomotive, and the additional energy communicated to or 
taken from the train by the grade will take the form of an increase or 
decrease of velocity, which is uniform throughout the train because the 
grade is uniform. 

419. In the hollow of a grade this is not so, and hence arises the 
tendency for the rear of the train to run up against the front when pass- 
ing such points under certain conditions, taking all the “slack” out of 
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the train and bringing the draw-bars into more or less compression. The 
next instant, when the hollow is passed and the uniform grade (whatever 
it may be) is struck, the normal condition of tension throughout the train 
returns, but returns with a jerk; for with the present awkward style of 
couplings the difference in length of a train in tension or compression is 
very considerable. The‘ slack” varies from 4 to 6 inches or more per car, 
according to the degree of force with which the springs are compressed 
and extended, so that a train of 60 or 80empty cars may shorten as much 
as 30:to 4o ft. The jerk, when this slack is “taken out,” is exceedingly 
apt to break the train in two, and it is atsuch hollows in grades that most 
of such breakages occur. 

420. The reality of the danger may be illustrated by a literally truthful 
anecdote: In the old days of iron rails, some thirty-five years ago, when 
derailments were much more frequentand more easily caused than now. a 
certain especially poor road was having very frequent derailments, so that 
each conductor was having derailments every few days. One of the older 
conductors was singularly exempt from such accidents, for which no 
reason appeared. In answer to repeated questions, he at last confessed 
that he ‘always kept his caboose brake set upa little.” This was con- 
trary to orders, but it had the practical effect of keeping the draw-bars 
always in tension, and at the cost of a slight waste of power prevented 
the more serious danger. 

Such crowding together is dangerous, not only for the quick jerk 
which must almost inevitably follow it, but because it tends to crowd the 
Cars out sidewise against one or the other rail, and so produce irregularity 
of motion, causing the wheels to hunt, as it were, even more zealously 
than they ordinarily do, for the first defect by which they may escape 
from the track. Especially on curves this is very dangerous. 

421. The philosophy of trains breaking in two is simply this: At the top of 
the grade the steam is partially shut off and the brakes put on slightly ; but 
before reaching the foot of the grade the brakes are almost always let off, and 
the train strikes the foot of the ascent ‘‘ full of slack.” A careful engineman 
will then let on steam gently, and all will be well. The more careless will ‘‘ pull 
out” with a jerk, and, if he be ‘careless enough, he will be almost certain to 
break a link or pull out a draw-head, for such parts can hardly be made strong 
enough (at least in the present fashion) to resist a too sudden exertion of the 
power of the engine. To a great extent the number of such accidents is en- 
tirely in the hands of the engineer. It has not unfrequently happened that, 
when the employés were annoyed by an increase of train or other cause, the 
feeling of annoyance has taken the form of a jerky fashion of pulling out the 
throttle, which has resulted in an alarming increase in such accidents and ter- 
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rified a doubting or inexperienced superintendent. So, too, the introduction of 
heavier engines has had and will almost certainly have dangerous consequences, 
—for a time,—partly because the enginemen are really inexperienced in hand- 
ling such powerful machines and partly from a secret willingness to throw dis- 
credit upon them. 

422. We will consider the mechanical reasons why a very slight set- 
ting up of brakes on a rear car should reduce these dangers, and how— 
as that remedy is objectionable as a regular reliance—it also can be safely 
dispensed with in passing sags. 

A train of cars coupled together may be considered as, mechanically, 
a single solid body. All solid bodies have more or less elasticity, and 
alter their dimensions under exterior force applied to certain parts only. 
A train has more than usual longitudinal elasticity: that is all. 

The motion of such a body, as respects the action of gravity, is the 
same as if its mass were concentrated at its centre of gravity. 

423. The centre of gravity of such a train does not descend into the 
apex of the hollow in Fig. 74 or 75 (assuming such sharp intersections of 





Fic. 75. 


grade to exist in practice), although each individual car does. Its path 
lies—for simple geometrical reasons which the student may be assumed 
either to understand or to take for granted—at a uniform distance above 
a circular arc or parabola (according to the assumptions made) tangent to 
the two grades at the points c.g., one half train-length from the apex. In 
Fig. 75 we assume, as the simplest case, that a level grade intersects an 
0.6 per cent ascent, instead of a — 0.2 and + 0.4 grade in Fig. 74. The 
results we shall reach are not essentially varied, whatever the rates of the 
separate grades, if their angle of intersection is the same. 

Let us assume for the moment the train in Fig. 75 to be exerting 
within itself just energy enough to balance its own resistances, so that it 
is in the theoretical condition of a body moving zz vacuo without either 
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gaining or losing velocity, and moving at, say, 26 miles per hour, equal 
to a “velocity-head” (Table 118) of 23.99 feet. For simplicity we will 
assume the train to be 1200 feet long and to weigh uniformly one ton 
per foot, and we will assume it to consist of only 8, 12, or more very long 
cars instead of some 40, as it probably would. 

424. Under these conditions, when the train has reached the position 
indicated by the black line OC in Fig. 76, with the rear car just past the 
apex O, its centre of gravity B will be precisely 6.00 x 0.6 = 3.6 feet higher 
than at 4, and the train as a whole will have surrendered an amount of 
energy and of velocity corresponding to that height. The centre of 
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Fic. 76. 


gravity will have moved in the arc 4OB, and the velocity with which 
the train as a whole is moving at any point Oor BZ is given with absolute 
precision by substracting the ordinates to the curve from the base-line 
AA’ from the initial “ velocity-head,” as is done in Fig. 76. At B the 
velocity will be only 24.0 miles per hour. 

With the train in this position, each car considered separately would 
have surrendered the energy and velocity represented by the successively 
diminishing ordinates aa’, and if the train were, as assumed, a body 
moving through space from original impulse without resistance or com- 
municated force, the inevitable effect of such conditions would be to pro- 
duce a uniform compression throughout the body at all the points aa’ 
(each rear particle pressing against that in front of it) whenever the path 
of the body were deflected upward, however slightly. 

425, But the tratn, although as a whole it is in the condition stated, 
yet internally to itself 1s in very different condition. A strong acceler- 
ating force (the engine) 1s acting in front at C; a strong retarding force 
(say 10 Ibs. per ton) throughout the rear of the body. The two counter- 
act and destroy each other, their net resultant being zero; but in so dcing 
they produce, or tend to produce, a state of tension throughout the train. 
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What is required is, not that this tension shall not be reduced in 
passing changes of grade, but that it shall not be exchanged in any part 
of the train (or only in a very small part) for a state of compression. A 
train may be, as respects its couplings, in three conditions: 

1. Ln tension, its normal condition, which, whether greater or less, will 
only extend the springs a little more or less, but make no material differ- 
ence in the whole length of the train. 

2. In neither tension nor compression, the two adjacent cars tending 
for the moment to move with the same velocity, so that no force of any 
kind is communicated from one to the other. This condition can only 
be momentary. 

3. 1 compression, the cars behind crowding upon those in front. 

In the transition from the first to this last condition hies the whole 
danger. So long as we do not pass the second (which is more properly 
merely a line of demarcation between the first and third) we are safe. 

426. This we shall avoid if the rear car (or cars), where the tension is 
least, nowhere itself tends to move faster than the train as a whole is 
moving at the same moment, during the period of transition from one 
grade to another, Figs. 75, 76, or 78. 

The rear car, when travelling on a grade of any rate, as a, 4, or ¢, Fig. 

77, has a certain frictional resistance 
- which will make it of itself, without 





C--> exterior assistance, surrender veloc- 

2 > ity as if it were moving on the dot- 
-=----- ted grade without friction, instead of 

Fic. 77. on the actual grade with friction. 


The difference between the dotted and actual grade is the so-called 
“‘ grade of repose,” marked g in Fig. 78. By even a slight application of 
brakes this grade of repose may be very greatly increased. 

Since the train asa whole, then, is moving, mechanically, without 
friction, and surrendering velocity at the same rate as if its mass were 
concentrated at its centre of gravity and moving in the path thereof (4 
B, Figs. 76 and 78), at 
each point in the passage 
fram 4 to B the train 
as a whole 1s surrender- 
ing velocity at the rate 

Fic. 78. due to the grade on 
which the centre of gravity ts for the moment moving in its path AB. 
The steepest point on this curve is at thetangent point ZB, at which same 
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instant the rear car of the train itself strikes the up grade at O,and en- 
counters the same retarding resistance as the rest of the train, so that 
the danger of its crowding up on it is then past. 

427. By comparison of the conditions just stated for the last car and 
the whole train we deduce this simple rule: 

TO OBVIATE ALL DANGER OF THE REAR PORTION OF THE TRAIN 
CROWDING UPON THE CARS IN FRONT, WITHOUT THE USE OF BRAKES, 
AT ANY SAG IN A GRADE LINE: 

The rate of the grade on which the head of the train stands must in no 
case exceed that on which the rear of the train stands by more than the 
“grade of repose” of the last car. Otherwise the latter will crowd up 
upon the train. 

428. The grade of repose may be increased for the time being above 
the normal (1) by applying brakes, and (2) by the engineman “ pulling 
out” or beginning to exert more force upon the train at or quite near to 
the apex O. In the latter case, until the train has acquired a velocity 
corresponding to the new tractive force, the “ grade of repose” of the rear 
car, or its resistance to moving with the train, will be considerably greater. 
The first of these remedies is objectionable as a regular reliance, and the 
second is too uncertain. Therefore the rule above may be considered 
one which it is desirable to adhere to strictly whenever possible. 

429. Since the conclusions reached above depend on the DIFFER- 
ENCES in the rate of grade (see Figs. 

77 and 78), it is obvious that they ap- 

ply alike to all hollows in grade lines, 

whether both be ascending, both de- Fic. 79. 

scending, or one descending and one 
ascending. To see this more clearly 
(which should be almost self-evident), 
tip Fig. 78 in various directions so as 
to correspond to all the conditions of practice. It will be obvious that 
although the changes in the absolute velocity of the train and every part 
of it will be greatly modified, yet that the relation of the motion of the 
rear car to the whole train will not be modified. 


Fria. 80. 


430. We see in what has preceded the urgent reasons why the 
use of long and easy vertical curves in the hollows of grade lines 
should never be neglected. The conditions are entirely different 
in a salient or rising angle in a grade-line like Fig. 79 and ina 
hollow like Fig. 80. In passing over the former there is onlya 


« 
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momentary increase in the normal tension. If too sudden, this 
is objectionable, so that vertical curves should be used in all 
cases; but it is the REVERSAL of strain in a hollow which is par- 
ticularly objectionable, and for them the rule—The change in 
rate of grade ina train-length should never exceed the grade of 
repose of the last car—should be strictly adhered to when the 
cost of doing so is not too great. 

431, From this it follows that the longer the train and the lower the 
grade of repose the easier should be the vertical curve, and vece versa. 
As the grade of repose increases with the velocity, it is evident that 
short trains at high speed, like passenger trains, are in little danger of 
any such effect, and that to obviate it altogether the longest possible 
train and the lowest nossible resistance for the last car or cars should 
be assumed. 

The lowest probable resistance for the rear of the train at any such 
point is about 6 lbs. perton. Dynamometer tests of freight trains show, 
indeed, average resistances of 34 to 4 lbs. in frequent instances, but the 
speed is likely to be high at the particular localities in question, and 
there is, moreover, a certain atmospheric resistance from suction at the 
rear of the train (which may be estimated, by analogy, from experiments 
on asmall scale, at about half as much per square foot as that at the 
head of the train) which will increase the resistance of the rear cars 
somewhat above the rest of the train. Curve resistance, if uncompen- 
sated (and still more when compensated, in descending a grade), may 
affect the question either way, according to its location. Grade resist- 
ance, as we have seen, does not in itself affect the question in the slight- 
est. The difference between the grades at the rear and head of the train 
alone concerns us. 

432, The utmost length of train will depend on the ruling grade 
of the road. An empty-car train will have about twice the length of a 
loaded train; but empty-car trains are unusual, their rolling friction is 
higher, and the phenomenon is not so objectionable that it may not in 
occasional instances be permitted, especially as it can be avoided by 
brakes, or “ pulling out,” if desired. A 35- or 40-car train will be, say, 
1200 ft. long, and this may not unreasonably be taken as an average maxi- 
mum. On heavy-grade lines a shorter assumed length of train may suf- 
fice, and on low-grade lines the trains may be much longer. 


433. Assuming 1200 ft. (12 stations) length of train, and 6 lbs. per 
ton (0.3 grade) for the resistance of the rear car or cars, we have the rule— 


CHAP. IX.—RISE AND FALL—SAFE LIMITS OF. 365 





Vertical curves tn sags should be 400 ft. long, or 200 ft. on each stde 
1200 
of the vertex 


the change in rate of grade per station not over 0.025 per station, if ALL 
POSSIBILITY Of bringing the draw-bars of any part of the train into com- 
pression while passing over tt ts to be avoided. With half this length of 
curve, which is considerably more than is usual in laying out vertical 
curves, all danger of “ taking out the slack ” in the front half of the train, 
where there is most danger of breaking in two, will be avoided. 

434. A short and simple method of putting in vertical curves is given at 
the close of this chapter. The omission of such curves, and the neglect to make 
them long enough when used at all, is one of the most prevalent and unfortu- 
nate of the minor errors of location, for it often converts a sag which would 
otherwise be almost innocuous into a serious disadvantage. The bad results in 
such a case will very naturally be ascribed to the sag itself instead of to the 
bad manner of putting in the sag; and in this way a prejudice even greater 
than the facts justify exists against such breaks of grade. With proper care 
they may be used harmlessly with some freedom, especially as it is nearly 
always possible to take them out in part or whole at any time when circumstan- 
ces seem to require and permit, by increasing the height of the fills or grading 
anewline. In this manner, in fact, it is often possible to provide for eventually 
securing better line and grades than it would otherwise be possible to obtain. 

So soon as an automatic close coupler shall be adopted, eliminating all loose 
slack from the train (and it is now clear, for reasons given in Chapter X11I., 
that such a coupler is the only proper form to adopt), much of the impor- 
tance of connecting breaks of grade by extremely easy vertical curves will 
disappear. It is hardly safe, however, to count upon any speedy and gen- 
eral action in that direction. 

435. Let it therefore be repeated, that so long as (I) it is not neces- 
Sary to alter in any way the steam-power of the engine to avoid too high 
speed, and (2) so long as the transition from one grade to another is ex- 
tremely gentle and gradual, such breaks are a matter of the most trifling 
moment. But to this rule there are some exceptions. Thus, asag of 10 
or 15 feet might be entirely innocuous on a long tangent between sta- 
tions, yet at some other point on the line, where the profile is precisely 
the same, it might be a serious and even dangerous evil. A sharp curve 
at the bottom of the sag might necessitate a very low speed there, or a 
heavy grade near at hand make high speed desirable. A station, or a 
siding, or crossing, or water-tank may in the future, if not at present, 
necessitate a stop there. In any such case the sag would at once change 
its character from a harmless economy to a serious and costly error, if it 
be for any reason a permanency. If, on the other hand, it can be taken 





for each tenth in change of rate of grade, making 
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out at any time by simply filling up the hollow, of course far greater 
boldness may be used. 

436. It will be obvious, furthermore, that the effect and disadvan- 
tages of such sags are, other things being equal, the same, whatever the 
rate of the grade on which the 
sag occurs. Thus in Fig. 81 
there is, literally speaking, no rise 
and fall at all, because it is a con- 
tinuous up grade; yet if the loco- 
motive be ascending this grade, 
and exerting just power enough 
to maintain a uniform velocity, 
the effect of the mere break of 
grade is precisely the same as the 
actual sag and rise and fall in Fig. 
82. In each case, if the train be 
moving at a uniform velocity of 12 or 15 or 20 miles per hour (= velo- 
city-head, by Table 118, of 5.11, 7.99, and 14.20 ft.), the sag will increase 
the velocity-head by 4.0 ft., to9.11, 11.99, and 18.20 ft., and the velocity 
in the bottom of the hollow (neglecting the fact, as heretofore, that the 
centre of gravity of the train does not rise quite so high nor fall quite so 
low as the angles of the grade) will be increased to 16.0, 18.4, and 22.6 
miles per hour. After passing the bottom of the hollow the train begins 
to lose velocity, and on again reaching the main grade is moving at the 
same velocity as when it left it. 

437, The above makes clear that it is a fallacy to count up the num- 
ber of feet of rise and fall merely from the ups and downs as shown by 
the differences of elevation of the profile, as one of the criterions of the 
excellence of a line. Ordinarily this may not prove very deceptive but 
the true comparative importance to be ascribed to rise and fall, and 
hence the limits of the three classes of rise and fall, A, B, and C, as sum- 
marized in par. 367, and again in par. 451, must be determined in a dif- 
ferent way. 





Fic. 82. 


LIMITS OF THE CLASSES OF RISE AND FALL. 


438. Limits of Class A. (The least objectionable class. —The nor- 
mal freight speed may be assumed to be 15 miles per hour, but in certain 
locations it is not likely to be more than 10 miles per hour, and in other 
locations it may usually and naturally be as high as 20 miles per hour. 
Assuming a train to be approaching a sag in any grade-line at these rates 
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of speed, we have in Table 121 the maximum velocity which sags of vari- 
ous depths will give to the train. 


TABLE 121. 


EFFECT OF SAGS OF VARIOUS DEPTHS BELOW A CONTINUOUS GRADE-LINE 
AND HAVING THE FORM OF EITHER Fic. 81 OR FIG, 82 TO MODIFY THE 
SPEED OF TRAINS. 


(Computed by the aid of Table 118, as explained in par. -400 et seg.) 






































Ve..-Heap 1n TRAIN aT Lowgst Masxinux SPEED IN Borrom oF SAG 
GREATEST | PoINnT oF SAG FOR SPEEDS OF APPROACH FOR SPEED OF APPROACH IN MILES 
DEPTH OF in Mices Per Hour or— Per Hour or— 
CAG IN. | eee eee 
Frer. 10 i5 20 10 5 20 
None.... 3.55 7.99 14.20 10. 5. 20. 
Bike kee 8.55 12.99 1g.20 15.5 Ig.I 23.2 
TO sieas 13.55 17.99 24.20 19.5 22.5 26.1 
TS5200% : 18.55 22.99 29.20 22.9 25.4 28.7 
20s eee 23.55 27.99 34.20 25.8 28.1 31.0 
2G neeses 28.55 32.99 39.20 23.3 30.5 33.2 
(9 aera ae 33.55 37.99 44.20 


! 30.8 32.7 35.3 
This table assumes that the train is approaching at a uniform speed, and that the 
locomotive continues to exert the same uniform power in passing the sag. The original 
velocity will then be resumed after passing it. 
If there is an excess of accelerating or retarding force in approaching the sag, both the 
speed in the bottom of the sag and the speed after passing it will be correspondingly 
higher or lower than the speed of approach, but the table will not be essentially modified. 





The manner of computing Table 127 should be carefully studied. It 
will be seen how little the speed of approach affects the resulting speed 
at the bottom of a sag in grade-line of any considerable depth. Twice 
the speed of approach, 20 miles per hour instead of 10, increases the 
speed in the hollow only some 15 per cent, or 44 miles per hour. It will 
also be seen how comparatively slight is the effect of increased depth of 
sag. A 10-ft. sag increases 10 miles per hour to 20, but it takes 20 ft. 
more, or a 30 ft. sag in all, to increase the 20 miles per hour to 30. At a 
speed of approach of 20 miles per hour a 10-ft. sag increases the speed 
6.1 miles per hour; the next 10 ft. (20 ft. in all) only 4.9 miles per hour, 
and the next Jo ft. only 4.3 miles per hour. 

439. The table likewise shows in part (for fuller explanation see 
Chap. XVIII.) why a very slight break upwards from a long continuous 
grade-line is so very much more injurious than even a considerable drop 
below it. Sags even of 30 ft. will not produce an absolutely dangerous 
speed, but a rise of even 3} ft. above a grade-line will bring a train mov- 
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ing at 1o miles per hour to a stop, or a train moving at 15 miles per hour 
to a speed of 11.2 miles per hour. 

440. The highest freight-train speed which can be regarded as 
reasonably safe and practical at favorable points is about 30 miles per 
hour. Such speeds are ordinarily far less objectionable on long straight 
grades than on undulating grades, for the reason that the true objection 
to high freight speeds (within reason) is not the speed itself, but abrupt 
alterations of speed. With long and easy vertical curves (usually want- 
ing), and with breaks of grade so designed that their depth will not give 
a dangerous maximum speed if they are operated as virtual continuous 
grades, by making no change in the work done by the locomotive but 
permitting its excess of work to take the form of velocity, speeds of 30 
miles per hour for the moment only on good alignment cannot be con- 
sidered as in the least objectionable, and are very common in present 
practice, and likely to become more so. (See par. 444.) 

If we assume 30 miles per hour as a maximum speed at certain favor- 
ably situated points where considerable speed is desirable, it results (see 
Table 121) that sags of 20 or even 30 ft. from a grade-line, according to 
the speed of approach, may be operated as a virtual continuous grade. 


441. WE THEREFORE CONCLUDE that, as a general rule, but 
with a number of modifying special conditions, a sag of not 
exceeding 20 ft. in vertical depth from the main grade-line, if 
eased off by a long and easy vertical curve in the hollow, will 
not require any slacking up or variation in steam-power, and 
that, if it does not, it is entirely innocuous, except for the greater 
wear and tear which may result from the higherspeed. ‘That ex- 
pense we will estimate in par. 452 ef seg. 


442. If the sag be deeper than 20 ft., and sometimes if it be consider- 
ably less than 20 ft., we have a more objectionable class of rise and fall 
(Class B, pars. 367 and 451). It will then be necessary either to put on 
brakes (which is really the best practice) or to merely shut off steam and 
“pull out” again at the foot of the grade, which is the too common prac- 
tice. 

It is in this latter kind of sags, especially if they have no adequate 
apology for a vertical curve, that most of the draw-heads are pulled out 
and trains broken in two, in the way explained in par. 418-421. In part 
this is avoidable by care in running. Nevertheless, with the greatest 
practicable care, it is not possible to prevent frequent serious jerks to 
trains in sags of considerable depth, which will sometimes break them 
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in two. Such sags, therefore, become more and more objectionable as 
they increase in depth, even when it is not necessary to use any brakes. 

443. The point at which tt certainly becomes necessary to apply brakes, 
and consequently the point at which the cost of rise and fall is materially 
increased (Class C, pars. 367 and 451), varies in part with the rate of grade, 
and may be determined as follows: 

The grades of repose for various speeds, i.e., the grades on which the 
accelerating force of gravity just suffices of itself to keep the train in 
motion at the given speed without assistance from the engine and without 
either gain or loss of velocity, are about as given in Table 120, page 358. 

It follows from Table 120, that if the admissible limit of speed on any 
part of the line be given, any grade, however long, on a rate not exceed- 
tng the grade of repose for that speed, may be of incefinite length without 
ever requiring the use of brakes, because all that is necessary is to shut 
off steam at the top of the grade 4, Fig. 83; when the train, in descend- 
ing the grade, will of itself either acquire or lose velocity until it attains 







Fic. 83. 


The dotted line shows 
the virtual grade-line of a 
train starting from the top of the hill with a small ve- 
locity, which gradually increases until it becomes as 
great as the acceleration of gravity is able to maintain. 
On the stretch .1/ the speed and resistance are small, 
and the ordinate & represents the vertical energy stored in the train as velocity. On the 
hext stretch the resistance is higher, because of the higher speed, but there is still an ex- 
cess of acceleration. So with the next stretch; but as the resistance grows higher and 
higher with each increase of velocity there necessarily comes a point where the resistance 
and acceleration balance each other, as given in Table 120. 


the velocity at which the accelerating force precisely balances the rolling 
resistance. This grade will be seen to be very high for fast passenger- 
train speeds, so that there can rarely or never be necessity for the use of 
brakes on descending grades of less than 1 per cent (52.8 ft. per mile) in 
ordinary passenger service, merely to avoid excessive speed due to the 
gradients themselves. Usually, however, heavy gradients are accom- 
panied by heavy curvature, which latter will often necessitate on long 
grades a rate of speed but little higher than the freight maximum. 

444. The customary speed in freight service shows a steady tendency 
to increase at points where velocity is of assistance in hauling heavy 
trains. It is of course greatly affected by the character of the line as to 

24 
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curvature, but the idea formerly prevalent that the most economical 
speed for freight trains is a very slow one has been pretty thoroughly ex- 
ploded, both by theory, practice, and experiment. Experiments by Mr. 
P. H. Dudley on the Lake Shore & Michigan Southern Railway have 
shown directly that ‘“‘ with long and heavy freight trains it required less 
fuel with the same engine to run trains at 18 to 20 miles per hour than at 
10 to 12 miles per hour.’’* This result—as to the substantial correctness 
of which there is little room for doubt—is not due to the actual resist- 
ances to motion being any lower, or as low, at the higher speed, but to 
the joint action of the following causes : 


1. To the saving of power at undulations of grades, in the manner 
heretofore discussed in this chapter, the extra velocity serving as a reser- 
voir of power and so preventing waste thereof. 

2. To the less time of exposure of the locomotive to radiation—a sav- 
ing, in all probability, of very great importance. (See pars. 344 ef a/.) 

3. To the less time for radiation from the interior surface of a cylin- 
der into the exhaust steam ; also a very important source of loss. 


On the other hand, evidence presented in Chapter XIII. makes it at 
least doubtful if the resistance is more than a pound or two per ton 
greater. 

445. Whatever may be the cause, the expediency and economy of in- 
creasing freight-train speeds, on fair alignment, up to 20 and even (at 
points) 30 miles per hour is very generally recognized and acted on by 
the more prominent managing officers. This tendency will probably be 
greatly strengthened in the near future by (1) the general adoption of 
some form of freight-train brake and of a more durable and stronger 
coupler, and by (2) the increase in average car-load and consequent de- 
crease in number of freight cars per train, with the natural attendant in- 
crease of care in the construction of freight cars. On lines using the 
“speed gauge” the usual maximum speed specified is 22 miles per hour, 
a rate in all probability which at some points on some lines has been ex- 
pensively low, and would have been still more so except that the grades 
at stations are usually the de-facto limiting grades, and not those between 
stations. 

446. It will therefore be safe in all cases to assume a maximum 





* Trans. Am. Soc. C. E., Oct. 1876. The explanation there given by Mr. 
Dudley, that at the higher speeds ‘‘ the locomotive seems to produce its power 
more economically by using the steam expansively to a greater extent than at 
slow speeds” would seem to be certainly incorrect, except as the less time for 
internal radiation may be supposed to be referred to. 
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freight-train speed of about 22 to 25 miles per hour on long grades, cor- 
responding to a grade of repose of something under 0.5 per cent, or 26.4 
feet per mile; and this, under favorable circumstances, for important 
ends, may be assumed to be increased to nearly 30 miles per hour, corre- 
sponding to a degree of repose of something over 0.6 per cent, or 32 feet 
per mile. On grades not exceeding these limits rise and fall on grades 
of any length will not be likely to require the use of brakes, or to en- 
danger objectionable “slack” in the train, with the most moderate care 
in running, 

447. The point at which a grade on rates exceeding these limits be- 
comes so long that the use of brakes will become necessary is readily 
determined as follows : 

Let 4B, Fig. 84, be sucha grade and AZ’ be the average grade of repose 
while attaining the assumed admissible velocity, say 0.4 per cent, for a 





maximum velocity of 25 miles per hour, or 0.5 per cent for 30 miles per 
hour. Let the lowest velocity at which it is necessary, expedient, or prob- 
able that trains will approach 4 be also determined. It will depend on the 
character of the line back of A. If A be at the foot of a long grade, no 
lower velocity than the maximum admissible could safely be assumed, 
and the application of brakes would be immediately necessary on reach- 
ing 4. If A were a station the initial velocity would be OC. It is desira- 
ble that the velocity should be as low as possible, but as enginemen do 
not always pay close attention to little matters of economy such as sav- 
ing the use of brakes—especially if behind time—it should not be taken 
too low. Let us suppose it to be roor 15 miles per hour; then we have: 


Initial velocity at A. 1o miles per hour. 15 miles per hour. 
Corresponding velocity-head..... ... 3.55 ft. 7.99 ft. 
Corresponding velocity-head at maxi- 

mum velocity of 25 miles per hour. 22.20 “ 22.20 





Difference.......-.... Sarre r re 18.65 “ 14.21 
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which latter is the vertical distance D, Fig. 84, which the grade will have 
to fall delow the grade of repose before the train will acquire the maximum 
admissible velocity. 

This being given, it is a simple matter to compute the horizontal dis- 
tance 4D’ and the corresponding vertical fall D+ D’. In the above 
example, the excess of the actual grade over the assumed 0.4 grade of 





8.6 
repose being 0.6 per cent, we find D + D’ to be — = 31.1 stations for 
an initial speed of ro miles per hour and a = 23.7 stations for an in- 


itial speed of 15 miles per hour. In this manner we may construct Table 
122. 

448. Any grade, at any given rate whatever, which does not exceed 
in length and vertical rise the limits of Table 122 can be operated in the 
routine of freight service without the use of brakes (the cost of such rise 
and fall being, consequently, very much less) provided that there be no 
excessive curvature or other special cause near the foot of the grade to 
require especially low speed at that point. Ordinary curvature, with a 


TABLE 122. 


DISTANCE WITHIN WHICH THE’ VELOCITY OF TRAINS DESCENDING VARIOUS 
GRADES WITHOUT STEAM OR USE OF BRAKES WILL EXCEED THE LIMITS 
OF 25 AND 30 MILES PER HOUR, STARTING WITH VARIOUS INITIAL VE- 
LOCITIES. 











ApMISssIBLE Maximum VELocity || ADMISSIBLE Maximum VELOCITY 
Rarer Gee oF 25 Mices Per Hour. oF 30 Mires Per Hour. 
Initial Velocity at Top of Initial Velocity at Top of 
Grad Grade, in Miles Per Hour. Grade, in Miles Per Hour. 
Per Cent. |Less | oe ae 
of Repose. 


0+ 10 15 20 0+ 10 15 20 























0.4 0.0 Infinite] Infinite) Infinite| Infinite|| Infinite| Infinite] Infinite) Infinite 
0.5 o.1 222.0 | 186.5 | 142.1 80.0 . ss - - 
0.6 0.2 111.0 93-2 71.0 40.0 319-5 | 284.0 | 239.6 177.5 
0.7 0.3 74.0 62.2 47-4 26.7 159.7 142.0 119.8 88.8 
0.8 0.4 55.5 46.6 35-5 20.0 106.5 94.7 79.9 59.2 
0.9 0.5 44-4 37-3 28.4 16.0 79-9 71.0 59-9 44-4 
3.0 0.6 37.0 32.2 23.7 13.3 63.9 56.8 47-9 35-5 
3.5 1.1 20.2 17.0 12.9 7-3 32.0 28.4 24.0 17.7 
2.0 1.6 13.9 11.7 8.9 5.0 21.3 18.9 16.0 11.8 


3.0 2.6 8.5 7.2 5.5 3-1 12.8 11.4 9.6 7.2 
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TABLE 122.—Continued. 


TOTAL VERTICAL FALL IN FEET FROM TOP OF GRADE TO POINT WHERE THE 
ADMISSIBLE MAXIMUM VELOCITY IS ATTAINED, AS ABOVE. 





O.4 se nocveees Infinite Infinite! Infinite] Infinite|| Infinite! Infinite} Infinite| Infinite 
O86 «_- aasieweioeee 111.0 93-2 71.0 40.0 “ - . a 
°.6 Ketieeees: 66.6 55.9 42.6 24.0 191.7 | 170.4 | 143.8 | 106.5 
OF sevdvsvess 51.8 43-5 33-2 18.7 : 111.8 99-4 83.9 62.2 
0.8 Wesie Vue ans 44-4 37-3 28.4 16.0 . 85.2 75.8 64.0 47-4 
0.9 bis eiave hile 40.0 33-6 25.5 14.4 || 72.0 63.9 54.0 40.0 
z.0 esimetew es 37-0 32.2 23-7 13-3 63.9 56.8 47-9 35-5 
ne a 30.3 25-5 19.4 10.9 | 48.0 42.6 36.0 26.6 
B20 = snevccenes 27.8 23.4 17.8 10.0 42.6 37.8 32.0 23.6 
350° He baeeses 25.5 21.6 16.5 9-3 | 38.4 34.2 28.8 21.3 





Computed as follows: 


At speed of.... .... .... ° 10 15 BO. i wigs ty memacae l wae thea ; 


Vel.-head..........eeee: 0.00 3-55 7-99 | 14.20 0.00 3-55 7-99 | 14.20 
Do. at 25 (and 30) m. p.h.| 22.20 | 22.20 | 22.20 | 22.20 31.95 | 31.95 | 31.95 | 32.95 











Difference............| 22.20 | 18.65 | 14.21 8.00 31.95 | 28.40 | 23.96 | 17.75 
Assumed average grade 
Of TEPOSE.cciceiewecl SadedAP Mewes. | Aaiaids PAO Uh cement Redhorsia ae co eracete .50 


Then the actual rate of grade, less the grade of repose, gives the fall per station which 
goes to increase the velocity, and the ‘‘ differences” above, divided by the surplus fall per 
station, gives the number of stations within which the permitted maximum velocity will 
be attained, as in the first part of the table above. The number of stations x rate of 
grade per cent gives the second part of the table. 





road-bed in good condition, can be operated by all trains with almost as 
great safety at 25 to 30 miles per hour as at any lower speed, if the speed 
does not require to be suddenly checked. In ascending such a grade 
the same conditions obtain as in descending, except (1) that the locomo- 
tive ascends the grade using steam, whereas it descends without steam ; 
and (2) that it starts or may start with the high velocity which gradually 
decreases instead of with the low velocity which gradually increases. 
We are not now considering the effect of limiting gradients, which is an 
entirely different matter, but assuming that the locomotive has sufficient 
power to ascend all grades at necessary speeds, as of course in all cases 
it must. The cost of decreasing the length and increasing the number 
of trains to effect this end, which constitutes the chief objection to gradi- 
ents, is not now under consideration at all. 


374. CHAP, IX.—RISE AND FALI—LIMITS OF CLASSES. 





449, SUMMARIZING THE PRECEDING DISCUSSION of the nature 
of rise and fall, we have found that it may be divided into the 
following classes, having a very different effect on operating 
expenses : 

Class A. Rise and fall on minor gradients and for small un- 
dulations, not sufficient to make it necessary to vary the power 
of the engine, but merely causing a momentary, gradual, and 
unobjectionable fluctuation of speed. 

Class B. Rise and fall similar to class A, inits effect in speed, 
provided steam be shut off in descending, but not requiring the 
use of brakes in descending, nor seriously taxing the power of the 
engine on the ascent. Tables 121-2 give the limits of this class. 

Class C. Rise and fall requiring the use of brakes in descend- 
ing, in addition to shutting off steam, in order to avoid exces- 
sive velocities, and consequently, in almost all cases, more or 
less use of sand in ascending. 

450. Rise and fall is most conveniently estimated by the 
number of VERTICAL FEET of it, since the cost of it (which in- 
cludes no limiting effect on trains) depends primarily on the 
length of grades and not at all on their rate, except as the rate 
may change the rise and fall from one to the other of the above 
classes. A foot of “rise and fall” is ordinarily considered as 
one foot of ascent with its corresponding foot of descent, so that 
in passing over a hill 100 feet high there are roo feet of rise and 
fall, and not 100 feet ascending + 100 feet descending = 200 feet. 

451. The amount of rise and fall of each kind on the profile 
should be determined thus : 

A. All rise and fall arising from hollows in grade-lines not 
exceeding the limits specified in connection with Table 121 (par. 
435 ef seq.), if the grades are connected by easy vertical curves and 
are not too near Stations, or very bad curvature, will belong to 
the least objectionable class, A. If the hollows are sharp and 
abrupt, however, even if quite small, the rise and fall will be 
more objectionable than the worst class here considered, 

B, All rise and fall on grades too long to come under Class A, 
but on rates of grade so easy that the train can never obtain 
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a dangerously high velocity when running without brakes with 
steam shut off, wil! belong to Class B. So also will rise and fall 
on any grade, however steep, which is not long enough for the 
train to obtain a dangerously high velocity, as fixed in Table 122 
and par. 447 ef seg. So also, strictly speaking, will the upper 
part of any grade, however steep and however long, on which 
no dangerously high velocity can result according to Table 122; 
but it would be an objectionable refinement, tending to an under- 
estimate of the cost of bad details of location, to so consider. 

C. Class C, therefore, should be considered to include the 
entire length of all grades so long and steep as to require the 
use of brakes in descending. 

The ruling grade of the line may belong to either Class B or 
Class C. In either case it will involve the occasional use of 
sand and more or less slipping of wheels, and perhaps breaking 
in two of trains in ascending, and thus make an addition to the 
cost of either class which would not apply to the same grades if 
they were not ruling grades, and hence did not so severely tax 
the power of the engine. 

The limit of these classes will vary in every case, but there is 
a tolerably sharp line of demarcation between the cost of each, 
which may be estimated as follows: 


THE COST OF RISE AND FALL. 


452. FUEL.—Except as wasted by brakes, there is no loss of power 
(energy), and except as wasted by brakes and radiation combined, there 
is no loss of either fuel or power, from any amount of rise and fall of 
Class A, if we neglect the slight difference in frictional resistances result- 
ing from a (so to speak) regularly irregular speed instead of from a uni- 
form speed averaging the same in miles per hour. This necessarily fol- 
lows from elementary dynamic laws. Even if there be a difference in 
the level of the two termini, what power is lost in going in one direction 
is regained in returning. 

When, in the case of rise and fall on easy gradients requiring no 
brakes (Class B), we run a part of a distance of one or two miles (the 
ascent) under steam and another part of it (the descent) with steam shut 
off, assisted by gravity only,—or in other words, assisted by the energy 
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stored in the train during the run over the up grade by the act of lifting 
it against gravity,—the total time that the locomotive is exposed to ex- 
terior radiation is the same, and probably also the loss of heat. The loss 
from interior radiation in the cylinders, a very important loss, explained 
in Chapter XI., is affected as follows: 

It is increased by the (probable) lower piston speed in ascending the 
up grade. 

It is decreased by the (probable) later point of cut-off, and hence less 
oscillation of temperature in the cylinder; the disadvantage of this latter 
very nearly balancing, as experiment shows, the theoretical gain from an 
earlier point of cut-off. This is to say, from both of these causes com- 
bined, the steam used for equal work in the locomotive engine is about 
the same at all points of cut-off less than half stroke; which leads to the 
conclusion that the steam (not fuel) used to run an engine two miles 
will be about the same whether the work is uniform for the whole run or 
is all done during the first mile in taking the engine up an easy grade, 
down which it runs by gravity for the second mile. The loss by ex- 
ternal radiation during the last mile will bea net loss. The fuel used 
will probably be much more increased, not only by possible blowing off 
of steam from the safety-valve, but by blowing out more unconsumed coal 
from and wasting more heat through the smoke-stack, owing to the 
stronger draft. In Chapter XI. it is shown that in proportion as the work 
of the engine is increased, economy of fuel consumption is decreased. 

From all these causes combined a locomotive running without brakes 
or steam down grades too steep to continue the steam-power unchanged, 
but not steep enough or long enough to require the use of brakes, will 
burn probably one fourth to one fifth more, and certainly not over one 
third more fuel in ascending one mile on the grade equal to the grade of 
repose (assumed at 26 feet per mile, or 0.5 per cent), and then descend- 
ing one mile without steam, than in running two miles on a level. Al- 
lowing one third more, 80 vertical feet of rise and fall on such grades 
will waste fuel equal to the average consumption per mile. 

453. When brakes are required, owing to the grade being either too 
steep or too long to permit of operating it without them, the power used 
in ascending is entirely lost, except that portion of it which is just suffi- 
cient to keep the train in motion on the grade of repose. That is to say: 
The rise and fall at BC, Fig. 85, consists of two parts, the upper part, B, 
belonging to Class B, and the lower part only, C, belonging to Class C, 
which is very much more costly, objectionable, and dangerous. In laving 
outa line this fact must be borne in mind; the lower portion, C, estimated 
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at its true value and avoided if possible; the upper portion, B, less care- 
fully avoided. The limit between classes B and C may be taken in round 
figures as the height of the point 4, Fig. 85, above or below the grade of 
repose descending from A, 
although, strictly speaking, 
the grade of repose should 
be drawn in starting from 
the point on the grade 
where the limits of Table 
122 and par. 447 are passed, 
so that dangerously high speed before reaching the foot of the grade is 
certain. But when this point is once passed great care in handling the 
train on a grade where brakes are known to be essential cannot fairly 
be assumed, so that it is fairer and more reasonable to assume that all 
the fall, C, Fig. 85, will be of the objectionable class. 

When an engine is descending a grade without steam, the wastage of 
fuel by radiation and slow combustion isat first (say for 10 or 15 minutes) 
very considerable—about one fourth of the usual consumption per mile. 
The loss of fuel on this most objectionable class of rise and fall may be 
taken as equal to the average consumption in running a mile for every 
26 feet of rise and fall. 

454. REPAIRS OF CARS AND LOCOMOTIVES.—The use of brakes is 
excessively destructive to wheels. Table 114, page 318, will make it 
clear that something like one third of the total cost of wheels arises from 
this cause, and other data that as much as forty or fifty per cent arises 
from them. Brakes, however, are used even more for stopping and 
Starting than on grades—sometimes very much more; and the whole 
cost of wheels is only some 30 per cent of freight-car repairs and very 
much less of passenger cars. The records of wheels drawn on the 
Pennsylvania Railroad indicate (2) that about 30 per cent of passenger- 
car wheels are drawn for being “ worn flat from sliding,” and that their 
life is from this cause abbreviated from one third to one half. About 
one sixth of the wheels are drawn for being “worn flat or hollow on 
tread,” which class of wear is distinctly ascribed in the Pennsylvania 
classification to ‘‘ wear from rail.” 

If we should consider only such facts as these, we might reach the 
conclusion that the wear due to grades must be a very important element 
in the cost of freight-car repairs; but by referring to Table 86, page 203, 
and remembering that grades are only one of many causes for wear and 
tear of cars, we shall see reasons for concluding that, while it is exceed- 





Fic. 85. 
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itigly difficult, in fact impossible, to reach an exact estimate in such a 
mattter as this, yet that it is not probable, if all grades were levelled down 
flat so as not to require in any case the use of brakes, except for stops, 
wheel renewals would not be reduced more than one sixth nor car 
repairs as a whole more than one tenth. The only item of car repairs 
other than the wheels affected to an important extent is the cost of 
draw-gear and links and pins, and the loss in this respect, as we have 
seen (par. 419), arises more from lack of proper vertical curves at breaks 
of grade than from the grades themselves. 


TABLE 123, 


VARIATIONS IN THE QUALITY OF WATER Supply, CHICAGO, BURLINGTON & 
QuINCy RAILROAD. 



























































Grains Per GALLON. Lbs. Comparative 
——_— | _ Incrusting Incrusting 
LocaLiry. Matter in Tank Matter. 
Incrusting Alkalies and of 2750 Lake Michigan 
Solids. Non-crusting. Gallons. = 1.00. 
Chicago Division : 
Bests.2s5hcaekousnee 10. 666 1.365 4-19 1.5 
Worst...... ne er aee 28.851 10. 788 11.33 3.9 
Average...... ecuve & 16.405 2.853 6.44 2.2 
St. Louis Division : 
Best i.<3s cece rere ee 4.898 1.458 1.92 0.7 
WOrSE. 64.265 sie eee 20.178 2.449 7-93 2.8 
Average.......... II. 490 1.678 4.51 1.6 
Lake Michigan......... 7.305 0.626 2.87 1.0 
Hudson River......... 7.177 1.136 2.82 1.0 
Croton River, N. Y.... 5.362 1.511 2.11 0.7 
Loch Katrine, Scotland.. 0.911 1.333 0.36 O.I 


Incrusting solids include silica, oxide of iron and alumina, carbonates of lime and 
magnesia, and sulphates of lime and magnesia. 

The standard tank of the road carries 2750 gallons. 

The non-incrusting matter may be partly deposited as mud and partly mechanically 
combined with the scale. According to this table, an engine consuming three full tanks 
of water per day would in a week’s work with the average water in the Chicago Division 
accumulate at least 116 lbs. of incrustation. With the best water on the St. Louis 
Division (taken from the Mississippi at Rock Island) the result of a similar week’s work 
would be only 34} Ibs. of incrustation. The difference shows the importance of good 
water. 

The water of Loch Katrine, Scotland, from which Glasgow derives its supply, is about 
the purest and softest known. 
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455. The cost of locomotive tires will be affected in much the same 
way and to the same extent as the cost of car wheels. The life of the 
boiler is likewise unfaVorably affected by an intermittent instead of 
regular demand for power, although this effect is slight in comparison 
with the injury suffered from the cooling off of boilers at the end of the 
trip, from the effect of bad water and many other causes not connected 
with the grades between stations. Table 123 gives an idea of how im- 
portant is the effect of bad water on locomotive repairs. 

456. It is, moreover, true of both engine and car repairs that, as 
noted in par. 164, when we search for evidence of the effect of much 
rise and fall, or curvature, or (as usually happens) both together, by 
comparing the cost of engine and car service per mile run on roads or 
divisions having much and having little curvature and rise and fall, we 
fail to find it. As respects grade, this results in part, no doubt, from 
lower speed and more careful handling on them; but as this costs the 
company nothing except a slight delay, we may fairly regard it as an 
offset, to some extent. In the first edition of this treatise the writer 
estimated the effect of rise and fall at 5 per cent, on the total cost of 
repairs of engines and cars per mile, for each 25 feet per mile (0.5 per 
cent, nearly) which would amount in 2 per cent grades to something 
over 20 per cent per mile of ascent and descent. Taking an average of 
the mountain divisions of the Pennsylvania Railroad, this would require 
that a difference of at least 15 per cent should be visible, and on the 
Baltimore & Ohio at least 20 per cent, whereas in fact no such difference 
appears in either case. This fact, together with a careful estimate by 
items, which cannot be given more fully than above, leads the writer to 
believe that his original estimate was too high and it is reduced in the 
estimate below (Table 124) to 4 per cent, which is the utmost that the 
Statistical evidence seems to justify. 

On Class A of rise and fall there cannot be considered to be any 
measurable increase in the cost of rolling-stock maintenance if proper 
vertical curves are used. On Class B (requiring shutting off steam for 
descending, but not the use of sand or brakes) there is very little—cer- 
tainly not over one fourth of what exists on the worst class, C. 

457. WEAR OF RalILs.—The effect of grades on the wear of rails is 
exaggerated in popular belief for want of a proper distinction between 
the effect of a heavy ruling grade, which increases the number of trains 
and the proportion of engine tonnage, and the effect of rise and fall 
simply, on which the number of trains and proportion of engine tonnage 
is the same as on adjacent sections of level track. Thus, in an able and 
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elaborate report on the wear of rails on the Pennsylvania Railroad, 
already quoted, an increase of some 75 per cent in the wear of rails on 
grades over which almost three times as many engines pass as on ad- 
jacent sections of level track was ascribed to the effect of grades as such, 
whereas it is in reality merely an expression of the fact that an engine 
wears the rails several times as much as the same weight of cars (par. 
115). In so far as this is the cause of extra wear of rails it is an effect 
arising from the LIMITING effect of gradients, and not at all an inherent 
property of gradients as such. 

When we eliminate this extraneous question we are driven to the 
conclusion that the wear of rails due to gradients as such is almost 27, 
except as their rate may be such to require the use of brakes and sand. 
The use of sand is exceedingly destructive to rails. The writer found 
that at specially exposed localities (near stations for the most part), where 
the use of botn brakes and sand was usual, the wear as measured by loss 
of weight was increased some 75 per cent; but loss of weight alone is an 
unfair criterion, since the wear at joints is a very important factor in the 
life of rails, and often requires their removal before they are fully worn 
out. Such extreme use of either brakes or sand, moreover, iS not 
common on any grade as at the points covered by the writer's tests. 

458. In the first edition of this treatise, a considerable body of sta- 
tistics being presented and discussed to which it appears unnecessary to 
again give space, the writer estimated that the wear of iron rails was in- 
creased not over 5 per cent per 25 vertical feet of rising grade and the 
same on the corresponding descent, or Io per cent for each 25 feet of 
rise and fall, making, on a 2 per cent grade (106 feet per mile) a differ- 
ence of 20 per cent in the aggregate of this item on both the ascent and 
corresponding descent. He sees no reason to believe that this estimate 
is materially in error in either direction (unless in excess) as measuring 
the effect of gradients pure and simple, wethout modification in the num- 
ber of engines used for a given number of cars, and this latter occurs only 
on the worst class of rise and fall,C. For that class, a proper estimate 
for iron rails might be expected to still hold good for steel, since the 
proportion of the grade wear to the level wear has not been greatly af- 
fected by the introduction of steel on such steep grades, where gpeed is 
slow. 

On Class A there is certainly no direct evidence that the wear of rails 
is affected at all, with steel rails. With iron rails, which failed mostly 
from lamination and which speedily wore to an irregular surface on top, 
on which any considerable increase of speed caused greatly increased 
wear and tear, the case was different. 
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Class B of rise and fall likewise has little effect to increase rail wear, 
but as it is apt to cause a somewhat high velocity in the hollows, it un- 
doubtedly has some ill effect; possibly about one half as much as Class C. 

459. MAINTENANCE OF ROAD-BED AND TRACK.—In the former 
edition of this treatise the cost of these items was estimated as increased 
in about the same ratio as the rail wear, viz., 5 per cent for each 25 feet 
per mile (0.5 per cent nearly) of rise and as much for the corresponding 
fall. A liberal estimate in such a matter is proper, and we may continue 
the former estimate for Class C, although it is probably somewhat too 
high for average conditions. , 

On Class A and Class B the disadvantages and advantages of the 
grade may be fairly considered to balance each other as respects main- 
tenance of road-bed and track. A great compensating advantage from 
the grade, besides the lower speed, is the more perfect drainage, giving 
a firmer road-bed and prolonging the life of ties and ballast as well as 
preserving the surface. Level cuts are always very objectionable, as has 
been rediscovered many times since one of the early English engineers 
laid out one several miles long, which caused immense difficulty (and 
still causes it), several costly tunnel culverts having to be driven to drain 
it. Grades of any moment are usually situated in comparatively rugged 
and difficult regions, and the increased expense arising from that cause 
is very apt to be erroneously ascribed to the effect of the gradients 
themselves. Creeping of rails is an annoying effect due in part to gra- 
dients, but has been largely done away with in recent years by improved 
forms of joints. 

460. TRAIN WAGES.— It is quite conceivable that one or more addi- 
tional brakemen may be required on a line of much rise and fall, yet it 
would ordinarily be quite improper to include this as one of the ex- 
penses arising from it, for this reason: Whether or not such additional 
force will be required is usually determined by the general character of 
the line beyond hope of change by the engineer. In comparing two 
radically different lines, it might be an element worthy of consideration, 
but the slight modifications which are ordinarily alone possible can 
rarely be sufficient to in themselves make any difference in this respect. 

461. STATION, TERMINAL, AND GENERAL EXPENSES, as well as train 
wages and a large proportion of the other running expenses, cannot be 
considered as affected to any appreciable extent by any changes in rise 
and fall not of the most radical and extensive nature. 


462. From all that has preceded we may deduce that no lead- 
ing item of railway expenditure is largely affected by rise and 
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fall in itself, and very many of them not at all affected. In 
Table 124 appears a detailed summary of the aggregate effect 
to increase expenses of each of the three classes of rise and fall, 
A, B, and C: 
A. Not requiring shutting off steam nor change in the natural 
velocity, nor use of brakes or sand. (See foot-note to Table 124.) 
B. Requiring shutting off steam at the head of the grade, but 
not use of brakes or sand. 
C. Requiring use of both brakes and sand. 
463. The summary of the cost per year of a foot of rise and 
fall at the foot of Table 124 shows its cost to be— 








Class C. Class B. Class A, 
Cost on minor gradients.............. $2 67 $o 84 $o 28 
Cost on ruling gradients............. 3 50 I 67 
Addition to cost of same amount of rise 
and fall if on ruling gradient....... o 83 o 83 —_— 


These sums, divided by the rate of interest on capital, what- 
ever it may be, will give the JUSTIFIABLE EXPENDITURE PER 
DAILY TRAIN to avoid one foot of rise and fall. Thus, if capital 
cost 6 per cent, the justifable expenditure per daily train to 
avoid roo feet of rise and fall (i.e., 100 feet up, with the corre- 
sponding 100 feet down) will be for each class,—multiplying the 
above sums by 1oo and dividing by 0.06,— 


Class C. Class B. Class A. 

If on minor gradients................ $4,450 $1,400 $467 

If on a ruling gradient............... 5,933 2,783 — 
To reduce the ruling to a minor gradi- 
ent (leaving the ruling gradient else- 

where unchanged)............e005. 1,383 1,383 — 


It would be impossible, however, that there should be so 
much as roo feet of rise and fall of Class A at any one point, 
since if there were so much, or even half or one quarter so much, 
it could not belong to Class A. The value given for reduction 
of a ruling toa minor gradient refers, of course, merely to the 
DIRECT saving of wear and tear by having the grade easier, and 
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TABLE 124, 
EsTIMATED CosT PER TRAIN-MILE AND PER DalrLy TRAIN OF 26.4 FEET OF 


THE VARIOUS CLASSES OF RISE AND FALL. 
(Cost of train-mile assumed at $1.00.) 





Percentage of same | Cost per train-mile 
Total | increasing with 26.4] of 26.4 feet of rise 
































ITEM. Cost of | feet of rise and fall | and fall belonging 
Item. belonging to— to— 

Class C, Class B.| Class C. Class B. 
p. c. p.c. p.c. p.c. 
Fuel iweisc ec dicees tien docsseceasl “726° 1100 33¢ 7.6 2.53 
Water, oil, and waste. ......seeeee0| 1.2 50 20 0.6 0.24 
Repairs of engines........ esoe0+-| 5.6 4.0 1.0 | 0.22 0.06 
Switching-engine service...........| 5.2 Unaffected. eee aidiatis 
Train wages and supplies....... vers) 15.4 oe se sees 
Repairs of cars......cceceeeeceeee| 10.0 4.0 I.0} 0.4 0.10 
Carmi ileagessssi0stovtseas ceeds! 2:0 Unaffected. dace aioe 
Renewals of rails..... .oseecerees 2.0 | 10.0 5.0] 0.2 0.10 
Adjusting track. .....ccsssessesces| 6.0 5.0 0.0} 0.3 0.00 
Renewing ties.......... ota louaverar bus 3.0 5.0 0.0 | 0.15 0.00 
Earthwork, ballast, etc...........-| 4.0 5.0 0.0] 0.2 0.00 
Yards and structures..............| 8.0 Unaffected. sine Paiiite 
Station and general..............-}| 30.0 * ee os 
VT Ota) os arivabvicsd sinnieivsseee s|100.0 9.7 3.0 | 9.67 3.03 

Per Foot of Rise and Fall. ........00 cece ecccccecuece . «366 


Per Foot of Rise and Fall per Daily Train (round trip). .. $2.67 $0.84 


_ IF THE RISE AND FALL BE ON THE MAXIMUM GRADE, whether on Class B or 
Class C, the wear and tear of rolling-stock and track will be so increased as to add at 
least 3.0 cents per train-mile to the cost of 26.4 feet of rise and fall, giving us the follow- 
ing comparison : 

; ; Class C. Class B. 
Cost per daily train per foot of rise and fall on MINOR GRADIENTS, as 


above, . $2.67 $0.84 


Addition to cost of the same grade if a RULING GRADIENT due to the 
extra wear and tear on ruling gradients, . : : 


Giving as the cost per daily train per foot of rise and fall on RULING 
GRADIENTS, . . . . we @ ae cat oe. et SBRBO- $167 


A Foot of Rise and Fall means a foot of ascent with its corresponding descent 
(par. 450). 

CLass A OF RISE AND FALL is not included in this table, because, as will be seen 
from the preceding discussion of the details of expenses, no expense can be directly traced 
to it in any single item. In considering this apparently doubtful conclusion the strict 
limitations laid down for the class in par. 435 ef seg. are to be remembered. Moreover, 
although the effect on expenses of rise and fall of this class is so small as to defy separate 
estimation by items, yet as it causes some variation in the velocity of the train there must 
be considered to be some disadvantage arising from such rise and fall for this cause alone, 


and it will lead to no serious error to assume its cost at one Jourth to one third the cost of 
Class B. 


0.83 0.83 
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not at all to the much greater value which results from reducing 
all ruling grades throughout the line, so that the length of 
trains can be increased. 

464. The above values are to be further multiplied by the 
estimated number of trains per day (round trip). Thus, if there 
are expected to be 10 trains per day each way, the value of sub- 
Stituting a level for a hill 100 feet high becomes $14,000 to 
$44,500 for minor gradients, and $27,830 to $58,330 for ruling 
gradients—which are very considerable sums if we remember 
that they are quite apart from all limiting effect of the gradi- 
ents. The value of changing the rise and fall from Class C to 
Class B is nearly $30,000, and of reducing a ruling gradient toa 
minor gradient without changing the class, nearly $14,000. 


465. In the first edition of this treatise the cost of rise and fall on all grades 
of over 40 feet per mile was found to be— 


On 123 feet per mile (about 0.25) grades....... $1 04 
6 25 «6 66 66 ( 664 0.5 ) oS sae dl I 56 
66 35 66 66é 46 ( 66 0.7 ) “6 feet ad « I 87 
“< gotoso**: “* 8°. ( “@8 tote). vee nes 2 08 
‘6 80 “se 66 6s ( 66 1.5 ) eee 2 29 
‘* 125 me Shs ee B65) We SO - Geeta 2 40 


The writer has been forced to the conclusion that these estimates were too 
small to be on the safe side, and, despite the fact that the steel rail and other 
mechanical betterments have materially reduced the disadvantages of rise and 
fall, has increased its estimated cost as above. 


466, It will be clear from all that has preceded in this chapter 
that the disadvantages of rise and fall are measured more truly 
by the number of BREAKS OF GRADE than by the actual amount 
of it in vertical feet, except on the worst class of all, C,on which 
both brakes and sand have to be constantly used. Even on the 
heaviest grades this is in a measure true. Thus, the long 1 per 
cent grade in Fig. 86, belonging to Class C, will be considerably 
more objectionable to operate than a corresponding easy grade 
belonging to Class A or B of rise and fall, as the 0.5 continuous 
grade in Fig. 86; but the breaking up of the 1 per cent grade 
at frequent intervals by stretches of lighter grade, so that the 
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descent is made half on one grade and half on the other, so far 
from decreasing the aggregate cost of the grade over the straight 
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1 per cent, will in fact make it considerably more expensive to 
operate. 

467. Again, 1000 feet of rise and fall concentrated ona single 
grade is not nearly so expensive in wear and tear as when the 
same amount of it is scattered around in a dozen or more shorter 
and widely scattered grades of the same rate and class (par. 
462). If its class is changed by such breaking up the case is 
different. Thus, the least objectionable class, A, of rise and fall 
can only exist when there is very little at one point. 

468. We have seen (par. 414 ef seg.) that long and easy verti- 
cal curves, properly used, very largely obviate the disadvantages 
of every class of rise and fall, however much broken up into 
short sections; in fact, properly used, they forbid the breaking 
it up into over-short sections. 

It is so extremely important that vertical curves should be 
sufficiently long and should be properly put in, that we may 
anticipate here, from the field-book which follows this volume, 
some notes as to the proper manner of putting in such curves: 

469. We have seen (par. 426 e/¢ seg.) that the length of vertical curves 
should be determined, not arbitrarily, regardless of the angle between 
gradients, but by the amount of change of grade per station which is 
admissible ; the safest rule being as already given—that the difference in 
the rate of grade under the head and rear of the train shall not exceed 
the grade of repose of the last car. 

A rate of change per station (100 feet) of .025 will most completely 

25 
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fulfil this condition with all kinds of trains, including those with a great 
deal of slack in the couplings, like coal trains; but .o5 per station will 
obviate all the more serious effects, especially if the speed be high or the 
train short, or both. Afterthe introduction of improved freight couplers 
.05 per station will be ample. 

Both of these rates give a longer curve than is usual; but more change 


0 
2 = 1, Aion 
teen 


pn nen Ne . 


Fic, 87. Fic, 88. 


per station than that last specified should never be used in sags (Fig. 
87), unless for high speed and very short trains. On summit curves 
(Fig. 88) shorter curves are admissible ; but these also should not be 
shorter than o.1 per station—if for no other reason, because it is needless 
to make them so. 

470. The angle between grade-lines, a, Figs. 87, 88, is considered to 
be the sum or difference in the rate per cent of the grades, or their 
deflection from each other. In Fig. 87,@=1.4; in Fig. 88, a = 1.0, etc, 

If we let » = the change of rate per station which is considered admis- 
sible, = 0.025 to 0.10 according to circumstances, then the aggregate 
length of any curve is at once given by the equation 

a 


f= =. 


r 
If the angle between grade-lines be 1.0 per cent, this gives a vertica} 
curve I0, 20, or 40 stations long, according as the assumed value of 7 is 
0.1, 0.05, Or 0.025. 
The condition that the change in rate of grade shall be uniform per 


r 
~O~ 







oe we 
=a 
=e 


Fic. 85. 
(In this cut, which is rather poorly executed, 
1, 2, 3. 4, 5 are successive stations of roo feet 
from the tangent point 7, but the ‘“‘curve’’ as drawn is 
supposed to consist merely of a series of straight lines, 
ab, bc, cd, etc., tangent to the curve at these stations, 
these tangents, as prolonged by the dotted lines, being supposed 
to differ from each other in rate of grade by a constant change 
of rate, ».) 


station or other unit results in the generation of acurve such as that ost- 
lined in Fig. 89, which is, mathematically, a parabola. 
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471. It is to be remembered that all geometrical diagrams connected 
with railway location are greatly exaggerated or distorted, so that the 
succession of chords outlined in Fig. 89 are in fact practically coincident 
with the curve. Fig. 90 gives to correct scale the intersection of a 4 
per cent (211 feet per mile) grade with a level, which is perhaps twice as 
large an intersection angle as actually occurs on any located line in the 
United States, even on the engineer’s profile, and four or five times as 
much as is usual; topographical reasons generally requiring one or more 
intermediate grades in cases of such abrupt change. 
Fig. 90 will also make it clear that in the two sketches of vertical 


curves shown in Figs. 91 and 92 the tangents, the chord /,and the 
curves themselves are sensibly of the same absolute length, independent 
of the fact that, all distances being measured eee they are neces- 
sarily equal as measured in the field. 

472. From the law of the parabola it results that in any vertical 
curve, Fig. g1 or 92, the 
curve bisects the middle 
ordinate JJ7 in ¢, and 
from elementary geomet- 





rical relations we have for ~~ a 
the distance /c=c, by Fic. or. 
which the curve departs vertically from the intersection of tangents : 
_f oa fa. 
c= 3 x 4 = = :. 


or, as J7= ~ (par. 470), 





87" 

473. From this formula we can compute the following Table 125, giv- 
ing the first detail which it is desirable to know in laying out a vertical 
curve, viz.: How much vertical change it will produce in the position of 
the grade-line, which is greatest at the middle of the curve and thence 
rapidly diminishes in each direction, being only one fourth as much at 
the “quarter-points” of the curve or at the middle of each tangent. 

474. Having determined from Table 125, or otherwise, what rate of 
per station will be necessary or feasible: TO LAY OUT A VERTICAL CURVE, 
HAVING GIVEN THE RATE OF THE TWO GRADIENTS AND THEIR ANGLE 
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TABLE 125. 


VERTICAL CHANGE IN THE POSITION OF THE GRADE-LINE AT INTERSECTION 
OF GRADIENTS RESULTING FROM VERTICAL CURVES OF VARIOUS RATES 7 
AND WITH VARIOUS GRADE-ANGLES @. 


(Computed by formula of par. 472.) 


VERTICAL DISTANCE OF CURVE FROM INTERSECTION OF 
GRADIENTS = /c, FIGS. 91 AND 92, FOR CHANGE OF RATE 














Gaoe Gre oF GRADE PER STATION, = * OF— 
Fics. ot, 92. 

0.2 0.1 0.05 0.025 

Feet. Feet. Feet. Feet. 
O.1 .006 .OI .025 .05 
0.2 .025 .05 I .2 
0.3 .o61 -II 6225 645 
0.4 - 100 2 4 8 
0.5 .156 31 .625 1.25 
0.6 .225 -45 9 1.8 
0.7 . 306 .61 1.225 2.45 
0.8 -400 8 1.6 3.2 
0.9 . 501 I.O1 2.025 4.05 
1.0 625 1.25 2.5 5.0 
I.I -756 1.51 3.025 6.05 
1.2 -goo 1.8 3.6 7.2 
1.3 1.056 2.11 4.225 8.45 
1.4 1.225 2.45 4.9 9.8 
1.5 1.406 2.81 5.625 11.25 
1.6 1.600 3.2 6.4 12.8 
1.7 1.806 3.61 7.225 14.45 
1.8 2.025 4.05 8.1 16.2 
1.9 2.256 4.51 9.025 18.08 
2.0 2.500 5.0 10.0 20.0 


The vertical change in the position of the grade-line at the ‘‘quarter-points” of the 
curve, or at the middle of the tangents, is in each case one fourth of the above. 
a prade-angle 
th ta ts) = - =: -—————_—_—_______..-...., 
The whole length of the curve (bo ngents) 7 chanpe of erade per Hation 
OF INTERSECTION @, THE RATE PER STATION 7, AND THE STATION OF 


THE INTERSECTION OF GRADIENTS: 
5 8 e a J 
1. The total length of the curve in stations is 2 (which let = # 


stations), one half of which is the length of each tangent, whence the 
station of the tangent-point can be determined and the elevation of the 


grade at that point. 
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2. Having given the station and elevation on either grade, and the 
rate (which let = 7) of the grade in which it lies, write successively 
kR— tr, R— 147, R—2$r, etc., adding or substracting » from each 
{as the case may require) until # quantities have been written down, 
paying strict attention to the algebraic signs, as below Specified. 

The ath quantity thus determined will differ from the rate #’ of the 
other tangent by 47, and the addition of the several quantities thus de- 
termined to the elevation of the first tangent-point will give the elevation 
of each station of the curve, to and including the other tangent-point, 
where the elevation will check upon that independently fixed by the 
tangent grade-line for the second tangent, if the work has been correctly 
done. 

When the angle between the grade-lines is upward, or on a summit, 
the successive additions of ~ are —, or subtractions; when the angle of 
the grades is downward, the additions are positive. 

EXAMPLES.—Curves to connect the gradients shown in Figs. 93, 94, 95, each 
with the intersections of gradients at station 100 and elevation 100. 





ae t iS 
wD NX 7 a=l6 Ls) Qa) ee 8 
o ~ 0.3 S 
U Ww (100.9) 





< of x taal 
q: 





Vv ae 
ns _— Rate ,0.f 298 
ee rate, 0,2=8 statio? #) 6 Stations 
FIG. 93. Fic. 94. 
Fic. 93. Fic. 94. 
Angle between grade-lines....... ‘ 1.6 0.6 
-Rate of change of grade per station. 0.2 0.1 
Total length of curve......... Pataat 8 sta. 6 stations, 
, : 6 
Station of tangent-points.... ...... } a 4 ee 
: 96.8 100.9 
Elevations of grade at do. (computed). } 96.8 97.3 
ADDITIONS. Eveva- STATIONS. AppI- Exevations. Sta- 
TIONS. TIONS. TIONS. 
Pe Conve wu sees “ 96.8 96 100.90 97 
R —T Eee eees eee 0.7 97-5 97 —- 0.35 100.55 98 
R— TA ec ceec 0.5 98.0 98 — 0.45 JOO. IO 99 
R baie 2tr.. eeeen 0.3 98.3 99 — 0.55 99-55 100 
Ko = BA a wie O.1 98.4 100 — 0.65 98.90 IOI 
EtCuccsesscee —'O,1 98.3 IOI — 0.75 98.15 102 
— 0.3 98.0 102 — 0.85 97-30 103 


— 0.5" 97-5 103 
She Ser eee ee — 0.7 n6.8 Iot 
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Rate, 0. 05 Wao) Sas, Ss 
‘20 stations S39 
Fic. 9s. 
Angle between grade-lineS....ccccsccccccsscecsevece 1.0 
Rate of change of grade per station..... eee eeee ees 0.05 
Total length of curve ........eecee0. Seta awe Caowaw ae 20 stations, 
Station of tangent-points........ccescaccsecees esas 
Elevation of grade at tangent-points............ ree ; 
ADDITIONS. ELEVATIONS, STATIONS, 
P.C. 108.0 go 
R— dv — .775 107.225 gI 
R — I47 — .725 106.5 92 
R — 2tr — .675 105.825 93 
R — 347 — .625 105.2 94 
etc., — .575 104.625 95 
— 1525 104.1 96 
— .475 103.625 97 
— .375 102.825 99 
— .325 102.5 100 
=— .275 102.225 101 
— .225 102.0 102 
— .175 101.825 103 
— .125 101.7 104 
— .075 101.625 105 
— .025 101.6 106 
.025 101.625 107 
t .075 101.7 108 
+ .125 101.825 109 
P. T. + .175 102.0 110 


This method is practically much the most convenient when the curve 
begins and ends at a full station, or can be assumed to do so by comput- 
ing grades for half stations or otherwise. In other cases the following 
may be used : 

475. By the property of the parabola, Fig. 96, offsets to it from its 
tangents parallel to the “ diameter,” O, vary as the square of the distance 
from the tangent-point. Therefore: HAVING GIVEN O AND N, Fig. 96, 
TO DETERMINE OFFSETS TO THE CURVE, 0, o’, o” at distances 2, 2’, 2" 
from the P. C. 
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Letting V = the length of one tangent we have, for any offset o what- 


ever at a distance # from the P. C., : 


ai= <r whence 0 = OF 
Thus, if we divide the tangent /V into five parts the first offset, 0, will be 


3 
Ox ps or A and the succeeding ones will be 4, 9, 16 times the first. 


By this formula we may compute the elevation of any two points 100 





Fic. 96. 


feet apart on any vertical curve (presumably at full stations) and deter- 
mine the rate of grade between them; whence, knowing the change per 
station in rate of grade, all remaining stations are determined by succes- 
sive additions as above. To avoid cumulative error, the computation 
should be carried out to more decimals than it is expected to use. 

The entire curve may likewise be computed by determining the off- 
sets 9, 0’, 0”, which ordinarily involves little labor. 

The introduction of close couplers is now (1890) rapidly reducing the 
need for very long vertical curves. 


PART III. 


LIMITING GRADIENTS AND CURVATURE. 


** The crime which bankrupts men and states is, job-work;—dectining 
from your main design to serve a turn here and there.” 
—R. W. EMERSON, Essay on ‘‘Wealth.” 


PART III. 
LIMITING GRADIENTS AND CURVATURE. 


CHAPTER X. 
THE RELATIVE IMPORTANCE OF GRADIENTS, 


476. To summarize the conclusions we have reachea in the 
preceding four chapters as to why the minor details of align- 
ment are properly so called, both separately and collectively: 
Let us assume that we have a line over which an estimated 
traffic-of 10 trains per day each way will pass,—a very fair traffic, 
—and that we have two alternate lines for it, one of which (A) 
is 200 miles long, while the other (B) is 210. Let line A have 
the favorable alignment of the Illinois Central, which (Table 102) 
has only 8° of curvature per mile, and line B the very crooked 
alignment of the Lehigh Valley, which has 100° per mile, giving 
1600° in all on line A against 21,000° in all on line B. Let the 
rise and fall on A average only 10 feet per mile, or 2000 feet in 
all, instead of 20 feet per mile on B, or 4200 feet in all; always 
assuming, however, that the ruling gradients and length of trains 
are the same on each. Then the entire value of these very 
marked and very improbably great differences in minor details 
will be as follows: | 
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EstTiMATED Cost Per YEAR. 
DIFFERENCES AGAINST Line B, Per Daily For 10 Daily 
Train. Trains. 


10 miles excess of distance, which we will assume 
will not affect train-wages, as that is the more 
probable, and which may have a credit side as 
large as the debit, but which we will assume has 
no credit side (see par. 196 and Table 89), . . $2,665 00 $26,650 00 
19,400° excess of curvature (Table 115), at 43.3 cts. 
ee ee ee ee ee 
— ft. excess of rise and fall, assumed to be all of 
1000 ft. on minor grades,. . 2,670 00 26,700 00 
class Sane say, } 1200 ft. on ruling a . » 4,200 00 42,000 00 
(See par. 463, and Table 124.) Gea eee 
Total difference in yearly expenses against line B, $17,935 00 $179,350 00 


8,400 00 84,000 00 


Capitalizing this sum at 7 per cent, which is lower interest 
than most new lines ought to require before increasing expendi- 
tures, this represents a capital valuation of $2,562,000 or $12,810 
per mile, as the difference due to the most extreme differences in 
all minor details at once. 

477, On the other hand, the total operating expenses of line 
A, at $1.00 per train-mile (on which cost the above valuations are 
based), would be $1,460,000 per year, and we are about to see 
that something like half of that great sum—sometimes more, 
sometimes less—will vary directly with the number of trains re- 
quired to transact its business. If therefore we adopt grades 
which will cut down trains to something less than half what 
they might have been,—which is an easy thing indeed to do by 
probable errors of location,—we shall increase its operating ex- 
penses by something like $365,000 per year against only $179,350 
from excessive and entirely improbable differences in each and 
all of the minor details of alignment, against the same line: 
differences which might lead to most unfavorable conclusions of 
what was really the best line, by one carelessly inspecting it; 
whereas difference in ruling grade of no greater comparative 
importance might well attract little attention, since it would in- 
volve only a moderate difference in ruling grade. 

478, Again, the gross revenue of such a line would probably 
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be something like one and a half times its operating expenses, 
or $2,190,000 per year. Probable differences of location will, in 
almost every case, cause the loss or gain of as much as Io per 
cent of this, and in very many instances may be readily shown 
to have had (probably) two or three or five times that effect. 
Ten per cent extra revenue, as we have seen (par. 40), may in a 
rude way be taken as almost so much pure gain, although of 
course there always is a debit side to even so small a difference 
of revenue, possibly as much as 25 per cent. Even then a net 
difference to revenue of as much as $164,000 per year not only 
may, but probably will, hang on decisions reached in location, 
which may be capitalized at 7 per cent, as equal to a valuation 
of $2,343,000, or nearly $12,000 per mile added to or taken from 
the value of the property. This moderate difference in revenue 
thus suffices to overbalance all the disadvantages of the assumed 
differences in minor details, which go far beyond any that ever 
existed, probably, in any two alternate lines between the same 
termini. 

Granting that questions of revenue cannot be reduced to pre- 
cise figures, and may be beyond the engineer’s control (although 
correct action in respect to them will largely depend upon him 
and affect his other work), the question of what ruling gradients 
to adopt can be reduced to tolerably precise figures, and will 
rest exclusively in his hands; and of the questions which so rest, 
we have now seen the reasons why it may almost be called THE 
question before him, to the exclusion of all others. It must 
therefore be studied with some care. 

479. We have seen in the opening to Chap. IX, that the ex- 
pense of gradients arises from two causes, which are totally dis- 
tinct and must be kept so to form any correct idea of their cost 
Or proper adjustment; the one being the direct or inherent 
effect of all rise and fall or curvature to increase wear and tear 
and expenses per train-mile (considered in the preceding chap- 
ters), and the other the effect of the heaviest grade or sharpest 
curve to limit the weight and length of train, and thus cause an 
additional expense which does not appear at all in the expenses 
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per train-mile, but simply in the number of trains required to 
handle the traffic. The distinction between these diverse sources 
of expense was so fully drawn in Chap. IX. that it need not be re- 
peated, but it should be always borne in mind. For the present 
we assume the gradients to be the limiting cause, as is nearly 
always the case, although it may be curvature or—conceivably— 
any other cause, like the strength of couplings. 

480. To be prepared to deal intelligently with questions of 
gradients we must begin from the foundation and consider, in 
some detail, what we may call the physiology as distinguished 
from the anatomy of the locomotive engine, especially as re- 
spects the running gear. The general question of limiting gra- 
dients will then divide itself naturally into the following different 
heads : 

First. Ruling gradients proper, and their effects on train- 
loads and operating expenses (Chaps. XIV., XV.). 

Secondly. The use of concentrated or “ bunched” grades on 
high rates, operated by assistant engines or “pushers,” with 
lower grades elsewhere, as against uniform gradients (Chap. 
XVI.). 

Thirdly. The proper balance of grades from excess of traffic 
in one direction (Chap. XVIL.). 

Fourthly, Limiting curvature, which may intervene in ad- 
vance of gradients to limit the length of trains (Chaps. XVIII, 
XIX.). 

fifthly. The choice of gradients and devices for reducing 
them (Chap. XX.). 

All of these problems come up, potentially at least, in the 
location of every line. Before attempting to solve them we will 
lay the necessary basis therefor in the three following chapters on 
the Locomotive Engine, Rolling-Stock, and Train Resistance. 
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CHAPTER XI. 
THE LOCOMOTIVE ENGINE, * 


481, THE locomotive engine is, so far as the skill and foresight of the 
designers can make it, and practical considerations permit, a delicately- 
balanced machine, having these three forces in equilibrium for the par- 
ticular service required of it: 

1. THE STEAM-PRODUCING OR BOILER POWER: the boiler, fire-box, 
and attached parts. 

2. THE MECHANICAL OR TRANSMITTING POWER: developed through 
the cylinder and attached parts, and transmitted to the driving-wheels. 

3. THE TRACTIVE POWER OR ADHESION for exerting or transmitting 
,the energy produced; developed through the frictional resistance to 
sliding of the drivers on the rail. 

482. THE AMOUNT AVAILABLE of each of these forces is: 

BOILER POWER.—Limited by the quantity of steam which can be pro- 
duced in a boiler of admissible weight and size. 

CYLINDER POWER.—/ndefinitely great. The cylinder is a mere trans- 
mitting machine for the transformation of one form of energy into an- 
other, and can be adapted (within wide limits) to the transmission of any 
amount of power (ft.-lbs.) in any desired ratio of speed (ft.) to force 
(Ibs.) by mere variation of proportions. 

TRACTIVE POWER.—Limited by the total weight of the machine and 
the proportion thereof which can be placed on the coupled driving-wheels. 

483. Thus it is seen that the limit to the work which can be done by 
any well-designed engine lies either in the boiler power or in the adhe- 
sion, and never in the cylinder, which latter always has, or should have 





* The writer had gone more fully into the theory of the locomotive than was 
absolutely essential, and he finally concluded, more fully than was wise, in the 
belief that a broader general knowledge of the locomotive by civil engineers 
would in Many ways conduce to good practice; but in order to keep the volume 
within reasonable size he finally concluded to abbreviate this chapter very ma- 
terially from his original draft. Much of the data thus prepared was thought 
to be entirely new, and still more of it has not been systematically presented in 
treatises on the locomotive, but it must be given in another form, if at all. 
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(in any engine of ordinary type), power in excess of either what can be 
transmitted by the adhesion or developed through the boiler, or both. 
That the cylinder power should be in excess of one or the other of the 
other two, under all ordinary circumstances, as it is, is plain. The ulti- 
mate power of the engine is fixed by the weakest one of these three 
forces. Two of them can only be increased by radical modifications of 
the machine, while the other can be made as great as desired (within 
wide limits) by trifling modifications of detail, affecting cost and weight 
but very slightly. Therefore, it is plain, it would be inexcusable neglect 
not to make the link in the chain whose strength we can control strong 
enough to certainly utilize the full strength of the other two, which we 
cannot control, without a radical change in the machine; so that the 
ultimate power of the machine as a whole should never, at any time or 
under any circumstances, fall by mere negligence in design below the 
limits fixed by natural causes. 

484. That the comparative conditions stated in regard to the possi- 
bility of increasing these three forces do in fact prevail, is evident from 
the data as to comparative weights of the various parts of a locomotive 
engine given in Table 126: TO INCREASE THE BOILER POWER OF THESE 
ENGINES 10 PER CENT (assuming it to be possible at all without exceed- 
ing the admissible load per wheel or the limits of physical possibility) 
means an increase of nearly 10 per cent in the weight of the boiler and 
at least 5 per cent in the weight of the rest of the engine. As this would 
increase the available adhesion it would naturally lead to increasing the 

















TABLE 126. 
COMPARAPIVE WEIGHT IN LBS. OF THE VARIOUS PARTS OF A LOCOMOTIVE 
ENGINE. 
Boiler and At- ‘ 
wat! tached Parts iveneae . Paani 
eight in| Varying there- and 1 Running Frame.| La Paiste 
; ‘| Lagging, 
ache Lascee eee Connecting “at and Miscel. 
Water. | Metal. Rods. Trimmings. 
Light American......} 60,807 | 6,000 | 15,989 10,032 16,663 | 5,121 7,002 
100.0 9-9 26.3 16.5 27.4 8.4 11.5 
Consolidation, Penn.. 
]aS6 Tics <oewneee 91,640 | 9,543 | 24,262] 15,397 26,119 | 7,500 8,819 
Per cent ........5-.6- 100.0 10.4 26.5 16.8 28.5 8.2 9.6 


The light American engine is that given in detail in Table 133; the Consolidation is 
given in detail in Tables 129 and 132. The singular constancy of ratio in the weights of 
these widely different locomotives is notable. 
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cylinders correspondingly, but even without doing so we have an increase 
of about 7 per cent in the weight of the machine. 

485. TO INCREASE THE CYLINDER POWER IO PER CENT we have only 
to decrease the size of the drivers, effecting an actual decrease in the 
weight of the machine. For, since the cylinder pressure (which let = C), 
whatever it be, acts with a leverage of half the stroke (= 5s) agajnst a lev- 
erage of half the diameter of the driver (= &), we have, for the tractive 
force exerted by the cylinders, 


rm r 


To increase Z by any amount without changing either the stroke (s) 
or the diameter of the cylinder (C) we have only to decrease #. This, 
however, is at the expense of increasing the piston speed, because, as the 
driver is made smaller, it must turn so much oftener per mile. 

486. To increase the cylinder power Io per cent without increasing 
the piston speed, however, nothing more is required than the addition of 
from 2 to 8 per cent to the weight of the cylinders and attached parts 
alone, the remainder of the machine remaining unaffected except in a 
few trifling details. Whether the increase be 2 or 8 per cent depends 
chiefly on how it is effected—whether it be by merely lengthening the 
cylinder or by increasing its diameter; but in either case the total addi- 
tion to the weight and cost of the machine is trifling. Assuming 8 per 
cent added to the weight of the cylinders, it amounts (see Table 126) to 
but a little over one per cent of the whole weight of the engine. 

487. Cylinder power may also be increased after the machine is com- 
pleted by the simple, but ordinarily not permissible or wise, expedient 
of increasing the boiler pressure. It has also been not unfrequently de- 
creased in the same way, so as to be smaller than either the boiler power 
or traction, with unfortunate results upon the efficiency of the engine. 

488. TO INCREASE THE TRACTIVE POWER IO PER CENT, or by any 
other amount, we must either increase the load per drivers or the num- 
ber of drivers,or both. The possibility of increasing the load per wheel 
is strictly limited by that which the permanent way and structure will 
sustain. The load per wheel is in practice, and for certain reasons may 
properly be in theory, greatest with those engines (fast passenger engines) 
which have and require the least amount of total tractive power. To in- 
crease the number of drivers we must take a new type of engine, and 
here, too, the range is strictly limited. A few special engines excepted, 
the largest number of drivers now in practical use on a large scale is 
eight (Consolidation and Mastodon types), and the least, four (American 


type), with a few extra fast but very heavy engines having only a single 
26 
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driving-axle. In any case, to increase tractive power Io per cent we 
must increase the load on drivers by some 40 per cent, which means in- 
creasing the total weight of the machine by from 50 to 60 per cent. We 
have, therefore, as the addition to weight of engine: 


To increase boiler power 1o percent. .. 7 to 8 percent. 
To increase cylinder power 10 percent. . Ito If “ 
To increase tractive power Io percent... 50to60 “ 


Proving the statement made, that cylinder power is a mere matter of ad- 
justment, readily capable of indefinite increase, and hence should always 
be, as it generally is, in excess of the other two. 


489, For the very reason that the amount of cylinder power is a mere detail 
of mechanical design, having no natural limit in either direction, it furnishes a 
convenient measure of relative capacity and power for comparing one engine with 
another. In other words, cylinders of the same size can be said with far more 
exactness to give engines of always equal power than a similar identity in any 
other one detail of the locomotive. A ‘‘17 X 24” engine, which is now looked 
on as the standard or unit type, may be either a fast passenger or a slow 
freight engine, but it will always be, roughly speaking, of about the same 
weight and cost, and will ordinarily exert and be capable of exerting about the 
same amount of power (foot-pounds) in the same time. 

490, This is therefore a very common and often all-sufficient description of 
an engine, when it is desired to give a general idea in a few words of its charac- 
ter; but this should not lead to the mistaken conclusion (as it sometimes does) 
that the cylinder is an important element of design in a locomotive in the sense 
of being a governing element by which its power in service is limited. On the 
contrary, the logical order of design (but not necessarily for that reason the 
order that a practised designer will follow) is— 

First, to fix the total admissible or desired weight of the machine. 

Secondly, (in a freight engine) the proportion of this weight which can be 
utilized for adhesion, or (in a passenger engine) the largest boiler power which 
can be gotten without exceeding that weight. 

Thirdly, to adapt the boiler power and adhesion to each other; and, 

Fourthly, to fix the size of the cylinders to correspond, making sure to have 
them large enough. 

There is a serious disadvantage in having cylinders unnecessarily large for 
the work to be done, due to external and internal radiation, which limits some- 
what the wide discretion specified, but not so greatly as to affect the substance 
of what has been said. 


491. The boiler power of a locomotive, like that of any other source 
of energy or dynamic force, -: «:ltimately measurable in foot-founds per 


CHAP. XI1.—THE LOCOMOTIVE ENGINE. 403 


hour, or other unit of time. So far as boiler power is concerned, there- 
fore, a locomotive is capable of hauling any load whatever if the speed 
be made low enough, or of attaining any speed whatever at the expense 
of the load hauled. 

HOKSE-POWERS or other equivalent units are merely certain multiples 
of foot-pounds. Whatever the name of the unit for the measurement of 
energy, it is always made up of the three elements of lifting a certain 
weight through a certain dzsfance in a certain ¢éme against the natural 
force of gravity, gravity being the only constant and ever-present force 
with which we are familiar, and hence a natural unit for comparison. 

492. The tractive power is measurable only in POUNDS. being a mere 
static or dead force, serving for the transmission of energy, like a belt ora 
shaft, but not affecting its amount. The tractive power is—with impor- 
tant limitations to be considered—an approximately constant quantity at 
all speeds and under all circumstances. 

493. Therefore, remembering (1) that the cylinder power is not an 
element in fixing the working power of an engine, and (2) that speed 
includes the two elements of time and space, which, with the third ele- 
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Fic. 97.—INDICATING THE MANNER OF ADAPTING THE SAME BOILER POWER TO PASSENGER OR 
FREIGHT SERVICE. 


ment, weight or force, make up the three which are necessary for the 
exact description of the amount of any kind of power, we may express 
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graphically the variations which can be made in the manner of utilizing 
or distributing the power of an engine as follows (Fig. 97): 

494. On a pair of co-ordinate axes intersecting at O, Fig. 97, let dis- 
tances on the vertical axis OA represent pounds of tractive power, and 
distances on the horizontal axis OC represent the compound unit seed, 
including the two primary units, distance and time. 

Then the capacity of any given boiler, which is measurable only by a 
product of the three units, 44s. x /¢. x ¢zme, may be represented on such 
a diagram by a rectangle of a given fixed AREA (OABC, OA’'B'C', 
OA"B"C") which may be proportioned in any ratio of height to 
length desired, provided the total area included within it be not exceeded. 
The number of such possible rectangles, as will be apparent from the 
figure, is infinite. 

As a matter of mere mathematical curiosity, of no immediate practical 
moment, it may be noted that if an HYPERBOLA be drawn passing through the 
point &, with the axes OA, OC, as asymptotes, any point J’ on it will be the 
apex of a rectangle of always equal area. 

495. Each one of these rectangles will represent a possible locomutive, 
each different from the other, which may be designed to fit the same 
boiler,—with this sole limitation: The tractive power in pounds of ordi- 
nary forms of locomotives is a limited quantity, which cannot be indefi- 
nitely increased; and consequently at a certain point on the diagram 4’ 
we reach a vertical limit, beyond which it is not possible, by any ordinary 
device, to increase the tractive power. It follows directly from this fact 
that we have a certain minimum of speed ‘OC’, below which it is not pos- 
sible to decrease the speed and still utilize the full power of the boiler by 
increasing the load hauled. As might naturally be expected, this limita- 
tion is at times very inconvenient, when it is desired to obtain the maxi- 
mum hauling capacity regardless of speed, as in engines for yard service 
or for working on heavy grades. It is, in fact, practically, the most 
serious theoretical defect of the locomotive. Various exceptional de- 
vices are employed to evade it in part, the simplest and most common of 
which is to carry the water supply, and sometimes the fuel also, upon the 
driving wheel-base. A still more radical remedy is mentioned in par. 
511, and yet another device is the so-called TRACTION-INCREASER, throw- 
ing a part of the weight of the tender on the drivers for the time being by 
cylinders attached to the piston, or by various combinations of levers. 
Finally, the device of a rack between the rails, or of a central rail which 
the driving-wheels grip by spring power or other pressure, enables the 
gravity of the engine to be wholly dispensed with for furnishing the trac- 
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tive force, by substituting for it frictional adhesion, and thus removes all 
limit whatever to the load that a given boiler can move, provided the 
speed be made slow enough. 

496. When this is done, all limits to the diagram in Fig. 97 are like- 
wise removed : so that it then becomes literally true that, so far as boiler- 
power is concerned, there is no limit whatever to either the speed of a 
locomotive or to the load it can haul, provided one decreases as the 
other increases; but since the load to be hauled can in no case be de- 
creased below the weight of the engine itself, a limit of possible speed is 
soon reached as well as of tractive force, and the limit of expediency in 
each direction is much narrower than that of possibility. 





A very interesting and instructive study of the differences of designs in 
locomotives and of the causes therefor, which the writer feels compelled to 
omit, may be made by constructing diagrams similar to Fig. 97 for various 
actual locomotives; laying off the load on drivers on the vertical axis ; taking 
the boiler power as proportional to the heating surface, and adding various de- 
tails of grate-area, etc. 


497. It will be sufficiently clear from what has preceded, that in the 
practical working of engines a deficiency in any one of the three co-ordi- 
nate forces which when combined make the complete machine will be 
shown in the following ways: 

1. Lf adheston or tractive power be the smallest of the three, the en- 
gine will slip her drivers. 

2. Lf boiler power be the smallest, the boiler pressure as indicated by 
the steam-gauge will fall, and the engine will from this fall of pressure 
be unable to turn the wheels. 

3. Lf cylinder or engine power be the smallest, the engine will be stalled 
while utilizing to the utmost a full pressure of steam and while yet un- 
able to slip its drivers. 

498. The last is either an evidence that the engine is out of the ser- 
vice for which it was designed,—as for instance a fast passenger engine 
hauling freight trains,—or it is an-evidence of bad design. It is one of 
the most discreditable faults an engine can have, for the reason that it 
is an entirely unnecessary sacrifice of a portion of its capacity for work, 
and it is, naturally, a fault of rare occurrence. It has occurred in in- 
stances on a considerable scale, however, as an effect of cutting down 
‘the permitted boiler pressure to 120 lbs, after copying the general pro- 
portions of engines designed to carry 130 or 140 lbs. The effect of such 
action on the pounds of tension which can be exerted is the same, and 
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as injurious, as if the boiler power itself had been reduced, which latter, 
however, does not at all follow from the reduction of pressure (par. 552). 

499. The indication of deficient hauling power first above specified, 
slipping of drivers, is that which should first occur in all well-designed 
freight engines; for, since hauling-power and not speed is the desidera- 
tum in such engines, the boiler-power, however small (within limits), can 
be made to exert an indefinitely great force in pounds at the expense of 
speed, by proper design of the engine; which can hence be so designed 
that the boiler shall be able to exert continuously a force always in ex- 
cess of the tractive power when at its maximum (as when using sand) 
by a little at least, in order that the full measure of the latter may in all 
cases be utilized. 


500. This theoretical principle is limited in part by this fact: Convenient 
operation, requires that it should not be too easy to slip the drivers under ordi- 
nary conditions but should require nearly a full head of steam to do so, or the 
difficulty of throttling the pressure just right (par. 527) will lead to too frequent 
slipping. Hence it is desirable that the cylinder power should be only a little 
in excess of the adhesion, and from this it may result that the ultimate maxi- 
mum of adhesion, when using sand on a dry rail with boiler pressure perhaps a 
little low, cannot be advantageously realized. There are also certain disad- 
vantages in an over-large cylinder, from greater loss by radiation, condensa- 
tion, etc., as well as some advantages. See also foot of page 408. 

501. But it is probable that all these disadvantages have been over-esti- 
mated, or the whole question inadequately considered, in designing many of 
the engines now running, a considerable minority of which cannot utilize the 
full ultimate adhesion, and are in consequence compelled to haul smaller loads 
than they otherwise might ; although most freight engines can slip their drivers 
in ordinary working. when starting or running very slowly, and do so liberally. 
No well-designed engine will slip its drivers when running at speed, unless the 
rails are in bad order, as the average cylinder pressure is then much lower than 
in starting (par. 594). Over-frequent slipping of drivers is an evidence of 
want of skill or care in the engineman. He can with ease slip the drivers with 
the lightest train or with no train at all, and in fact must uSe care not to, unless 
the cylinders are too small for the engine, because only an infinite force can 
set in motion the lightest body instantly. 

502. The second indication of deficient hauling capacity above speci- 
fied, deficiency of boiler power, is the only one, in theory, by which a 
passenger engine should ever fail; since a fraction only of its weight, if 
on the drivers, will give a hauling power in founds far in excess of the 
available foot-ounds of boiler power at a high speed in feet per minute. 
Neither do passenger engines often fail, in fact, for any other cause, be- 
tween stations, on moderate grades. The necessity of starting heavy trains 
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quickly. however, and of maintaining a high rate of speed even on long, 
heavy grades, makes the demand for adhesion on passenger engines very 
unequal, and at times very great, so that it is often in practice the actual 
limiting cause which it is desirable to increase. It is not essential to do 
this permanently. Any device which increases the load on the drivers 
temporarily, especially for stopping or starting, answers every purpose, 
and a better purpose in fact than a permanent increase. Such attach- 
ments are now in use on extra-fast engines and to a limited extent on 
others, and it is probable that their use, or that of some equivalent, might 
be greatly extended, for both passenger and freight engines, without any 
disadvantage at all comparable to the gain. 

503. But however well an engine may have been designed for the 
average contingencies of ordinary service, when the engine is once in 
service there are limitations to or variations in the efficiency of each of 
its three primary forces which have an important effect upon the load it 
can haul, and which we need to consider. 

In the following Tables 127 to 137 are given a variety of data as to 
the dimensions, weight, cost, and life of locomotives which we shall have 
occasion to use or refer to, which are here grouped together for conven- 
ience of reference. 

TABLE 127. 


COMPARATIVE DIMENSIONS OF ENGINES OF THE AMERICAN TYPE. 

















17% 24 CYLINDERS. 18x 24 CYLINDERS. 
Mason. ty 0. |Brooks. c., B. re B. pe West Shore. 
1873- | yea4. | 7884 | regy. || 1884. | 1884 la | B 
Ses ee | es mee <a — am | eo 
Weight ondrivers....... 40,000} 54,350] 48,000 53,600]| 54.500} 68.000) 64,000' 62,500 
eight on truck......... 22,000] 19.450] 26,000 27,600]! 28,300} 32.000} 32,000' 32.000 
Weight, total (Ibs.)...... 62,000] 83,800) 74,000%| 81,200]! 82,800] 10:,000} 9g6,000' 94,500 
sq. ft. | sq. ft. | sq. ft. | sq. ft. |, sq. ft. | sq. ft. | sq. ft. | sq. ft. 
Grate surface... ... 16.38 16. 16.45 17 .6|' 17.7 18.9 34. 17. 
: Fire-box 105 117 103. 98. |i 102. 145. x28., 128 
Heat’g surf’ce agin 906 I 1218 JE ggo. 1968. |, 1958. |E 1230. | E 1084. E 1084. 
Barret otal...| xox t, 1335 1093. 1066. | 1060. 1375. 12r2. - 1212 
of boiler. .... 46 51 48 49% 49}6 54 55 
Diameter of drivers..... 66° | 62/” 67” 69” | { eon fe 68’ 68’ 
TENDER: 
Weich Empty ........[ecee eee 27,900 |.....06. 24,183 || 24,183 |..-.--.- 34,000 
ibe. 4 PIOAG a vans baa eves bee 29,438 shat 37.467 37.467 ie eressew'es 30,000 
: Ota se se eels eegiecws 57,338 |-.-.0.-. 61,650 || 61,650 |......-. 64,000 
Capacity | Water {zalls. ).| 2,250 | 2,800 | 2,640 | 2,750 2,750 | 3.600 3,000 
Coal (Ibs.)....]........ 6,105 |.......- 14,550 || 14,550 |..--..-- 10,000 
eee 
Driving. ssid ocsieines 8’ o” | 8! 6” 8’ o” 8! 6f 8’ 6" 1 off 8’ 6” 
rec ennine Meweteeeedids 22/0! 123! 344/"| 22/7” |22’ ; 6b4”’ 22” 614" 3. 4” 22’ one" 
cree ere eet e eevee en aet eo saaseaesl eeaeeeee tse nn eens 14’ en 14" e @sereane I 
Engine and tender.......|........ 45’ 134/'| 42! 6” 144’ 9” =| 144! 9” aain'eon’s 47’ 4%" 


re ere a sed ent gr rn SSS SD 
* Weight, empty, 66,000 lbs., leaving 8000 Ibs. for contents of boiler and fire-box, and two men. 
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TABLE [28 


COMPARATIVE DIMENSIONS OF MOGUL AND TEN-WHEEL ENGINES. 





| 
Mocuts, TEN-WHEEL. 


U 


N.S. 
Baldwin; Brooks | B.&O. Wales. || Baldwin| Brooks 
18 x 24. 18 x 24, 19x24. (Baldwin)}| 18x 26. 19 X 24. 





1873. 1883. 1883. ee 26 1873. 1883. 
i 1884. 
Weight on drivers.......... --| 66,000 72,500 87,400 | 79.000 58,000 73,100 
Weight on truck......... eaees|  I¥,000 13,500 |....... +. 47,000 20,000 21,400 
Weight, total (Ibs).......... «..| 77,000 86,000* |..... seeee! 96,000 78,000 94,500¢ 
sq. ft sq. ft | sq. ft. sq. ft. sq. ft 
Grate surface...............6. 16, py Ae eee 7 | 14.4 22.6 
Fire-box.... 103. BIG. leexdxeuves | 123. 94. 128.4 
Heating surface < Tubes...... 948. TUATs. Nexen I 1066. 1014. 1422.4 
Total....... 1051 1956... ld ecedecwaue 1189 1108. 1550.8 
Barrel of boiler.......... cwews 50° G47 | lr peenaees 55 50” 
Diameter of drivers........... 52’ 5594" 60" 604” 54” 553%" 
TENDER: 
- Empty ooo Ceereeeeanftcrevneeeneoet nav eaeeeeetsceeenecanave 31 500 eoeceereeorst ro eoeoeone eee 
ety, LOAG i 425 iss yey era (arenes sie eead Axis wads 41,200 SpsenteweeVeadewas mee 
Water (galis.) eee ere ere) Cre ieee co ee pa hi ybimile aoe Nats es 
: ater (galls.)...... 2,200 2 a! eiaiseo:0.6ie 3, 2,200 2 
Capacity } Coal (IbS) .........Jeceee eeeede oe Gea Ae erst j 30,000 ff. eeefoees eee 
WHEEL-BASE : 
Driving ... ....... cipeeavese| “25. 1806 l) eiceawuwes 15’ of 13’ 14! of 
Total engine........c..sseeeee| 22/ 8” CT i sire eee 23’ 2! 23’ 6" as’ 3” 
Tender. .........0.% Lecuspeceubees Gene ns Saumerdwieleeseweces! y Rar Os - Bee gs: esl iewaekd 
Engine and tender............]..... ciduisis (sate Weatewas |esaws,aaee 46’ 216” Il.......... 4s’ 7” 


* Weight, empty, 78,000 lbs., leaving 8000 lbs. for contents of boiler and fire-box. 
+ Weight, empty, 84,300 lbs., leaving 10,200 Ibs. for contents of boiler and fire-box. 


The Baltimore & Ohio Mogul carries 140 lbs. of boiler pressure, affording a maximum 
average cylinder pressure of some 119 lbs. (85 per cent of boiler pressure). At this rate 
the cylinder tractive force is 17,184 lbs., or about 4 weight on drivers. In most American 
engines it is about 3, and in some as low as 0.30. 


The tendency in recent years has been strongly toward increase of 
weight and boiler power with the same-sized cylinders, as Tables 127 to 
130 and Table 142 bring out very clearly. Three concurrent causes have 
brought this about: (1) The material increase in steam pressure, which 
makes a smaller cylinder do much more work; (2) the higher average 
speed of trains, which necessitates larger boiler power to maintain it; and 
(3) the fact that the more perfect track has justified and the lower rates 
required loading engines up to the last limit of their tractive power, and 
it was necessary to have as much as possible under all conditions of rail 
and weather. 
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TABLE 129. 


CoMPARATIVE DIMENSIONS OF THE ORIGINAL AND PRESENT STANDARD Con. 
SOLIDATION LOCOMOTIVE OF THE PENNSYLVANIA RAILROAD, AND OF THE 
WeEsT SHORE STANDARD CONSOLIDATION. 























Class I. Class R. West Shore. 
1876. 1886. | ancrenee: 1883. 
Size of cylinders...........eeseeeees 20 x 24 20 x 24!’ Nene: 20 x 24! 
Weight on drivers...... Sd pa eles wuts 79,400 lbs, 100,600 lbs. 27_~?p.c 88,000 Ibs. 
ns SE CGUCK vi wads pees eh hetdats 12,240 lbs. 14,025 ‘* 14.6 16,000 
Total wheel-base....,..........-.60- 2x’ 6” 21’ of 3” ar! 9! 
Driving-wheel base ............0.+. 13’ 8” 13’ 10! a’ 14’ o” 
Diameter of drivers.............000. 50” 50” None. 50” 
Working pressure.............00005. 125 Ibs. 140 Ibs. 12 p. c. 140 Ibs, (?) 
Bolger: 
Inside diam. smallest boiler-ring.... 5336”" 59” 10.5 Pp. C. gsi! 
Tube No. and size (outside)....... 138, 244” 183, 214” 32.6 169, 244’ 
BUES) Lengttlcs. col. sev ec eevee 12’ x1’! 13/ 139’ pee ae 13° $4" 
ip haat Reb ie netic or eee 96” 107’ 11.5 p. C. 9558’ 
Fire-box< Width.... ... ..eeceeeeee 3414” 42” 21.8 344” 
DE PUicnt aca ctetatven ones 42 to 61’’ 57 to S06 awitheea Ih. wake ase shrg 
Grate surface...............2e0e0 8e 23 sq. ft. 31.2 Sq. f ft. 35.6 p. c. 23 sq. ft. 
Fire-box....... Bias g2 ** °° 167 ‘ 81.5 °* 120 ‘* ‘ 
Heating surface< Tubes ...... vactweiae E 1,166 ‘“S “* |Ex 1564 $ ae ee 34.2 ‘ Ex,340 “* “ 
Totals anowsves aes 1,258 ‘* °** 1,731." °** 37.5 “ 1,460 ‘* * 
Smallest inside diameter chimney.. 20! 13” — 2! are 
Height top of rails to top of chimney 14! 11!’ 15! of z* 13’ 614” 
Baia Ib Boo Ib ibs. 
MPY 2.0. ccc rencenccces 22.770 »S. 23,800 IDs. 4-5 Pp. Cc. 29,000 
Weight} Load icce idan eSbwatae s 33,000 33.000 None. 35,000 “ 
Total........ wp visihewespe dal 559000 56,8co * 1.8 p. c. 64,000 ‘* 
Capacit , Water.. ..... pain Oata alg erates 3,000 galls. | 3,000 galls. None. 3,000 eas 
Pacity ) Coal....... Seas sewear ee-2s| 8,000 lbs. 8, 000 Ibs. a 10,000 lbs. 
Wheel-base .... 2... ccc cece ce eee ts’ 4” 15’ 4! * 1s’ 8! 
ENGINE AND TENDER: 
Total wheel-base................000: 47’ ” 48! of 1! off 47 g/t 
Length over all......... Pewee eras 56 O86” 58’ slg” 2’ 3%” 56’ 814” 





The following are some further details in respect to the changes in the latest Pennsyl- 
vania Consolidation from the earlier design : 

CYLINDERS.— Unchanged : diameter of piston-rod, size of ports, travel and outside 
lap of valves, size of slide-blocks. Piston-head, 1 in. thicker; cylinders, 2 in. farther 
apart (7 ft. 2 in.) ; inside lap, none (in place of sy in.) ; lead, 4, for § in.; steam-pipe, 19.6 
for 18 sq. in.; each blast-nozzle, 13.8 for 11.2 sq. in. 

JOURNAL.—All increased materially. Driving-axles, from 64 x 7} to 7 x 8§; truck- 
axles, from 4? X 7% to 5 X 8f53 crank-pin, from 4} and 5 to 5 and 6 in. Coupling-rod 
and journals unchanged, 3% in. 

BoILeEr. — Unchanged : material (steel ; wrought-iron tubes), distance between centres 
of tubes (34 in.); thickness fire-box plates (2 in. outside; ,§ in. inside), tube-plates (¢ in.). 
Barrel-plates, } and ¥ in. for Zin.; butt-joints, welted inside, for lap. Water grate for 
shaking grate. 

TENDER.— Unchanged : tank, 19 ft. x 43 in. high. 

The West Shore Consolidation was designed by the late Howard Fry, one of the most 
eminent of American mechanical engineers, and was designed to include all the latest 
improvements up to its date. 
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TABLE 130. 
COMPARATIVE DIMENSIONS OF ENGINES MORE POWERFUL THAN THE CON- 
: SOLIDATION TYPE, 
MASTODON TypzE. ‘“ By GuBeEr- 
@ drivers ; 4 truck-wheels.) NADOR" DEcAPpop 
Se ee cee Ee ee (Baldwin), 
2 (Cent. Pac.) (zo: drivers: 
Central Lehigh (10 drivers; truck: h’ls) 
Pacific. Valley. 14 truck-wh’ls)|? “UC% w4 's 
Size of cylinders........-....0.ee0e. 19 x 30” 20 x 26/7 21 x 36// 22 x 26! 
Weight on drivers ............6. ere | 106,050 Ibs, 82,432 Ibs. 121.600 Ibs. | 128,000 lbs. 
at SS APUCK. oo) cian cava os awes 16,950 “* 19, as ae 32.400 ‘* 16,000 ‘ 
Total wheel-base .............00008. 24’ 1116/’ 2!’ 28’ xx// 24’ 4’ * 
Driving wheel-base,............: ee 15/ 9! 3 086” 19’ 7” 17’ of 
Diameter of drivers........ ws... 54” 48”’ Cy Aad 45 
Working pressure............- Pore 135 Ibs. 125 ibs. 140 Ibs. (?) | ........8- 
BolLer: 
Inside diam. smallest boiler-ring.. 54! Ct id 567K" 64” 
Tubes No. and size (outside)....... se 24” 199, 2!” 178, 214” 268, 2// 
Leng. cs vscciesde see sae 2! 10’ 1114" 12’ o! 12’ 96!” 
Length ......0e.c005 ecg 13! aig" POO ON ees sein ae 10! x! 
Fire-box+ Width.............6. pi oats 56 (alls das we emes 3914” 
De Ot Hiaiiacuns cies os sconces 3044 to 536" 43% to 5276" ee ane ee eae eee 
Grate surface....... stescecccececevce| 25-74 8q. f 32 sq. f eee debate Ut. fetaineee cane 
Fire-box..... eft 182 ‘* “ 179 “* i esa ar a eae 
Heating surface Tubes ............ I 1,076 “* * Dggge AN aeesanesue: [> wees digeae 
TE Otalcocvesoies stow 1,258 “ “ tv, aan Cake eer a aa whi 
Smallest inside diameter chimney.. 20!’ An aoe ere es sanen 
Height top of rails to top of chimney rs’ 614” ce iy ns Oe rem Mean cere oe 
TENDER: 
Empty .........68- shinee’ 26,000 Ibs. 23,400 lbs, 50,650 Ibs. aikumatees “é 
Weight< Load.......... jihad 37,000 ** 30,418 ** Ties: en ee 
Total ........ istaeebaectioat 63.000 i 53,818 “i 85,650 ‘i 80,000 mi 
Water .......ce0. eee aoe vies 3.000 galls, 2,575 galls, 3,000 galls, 3,500 galls. 
Capacity 4 COR i sctawuts awicce eewiees 12,000 Ibs. 8,960 lbs. 10,000 Ibs. i peea anus 
Wheel-base........ cece se sec cececes 15. O04" Uh ceewisevnc. OP wastedadee:. |r Seber ates 
ENGINE AND TENDER: 
Total wheel-base ................06. 53’ 134” Q0O > OF goayeek ac be biopic 
Length over all ..........0.. eee eeee 64’ of 5s’ 4'' Bere! oT ede autres gee 


These four engines are as yet the most powerful in the world. <A Fairlie ehgine 
weighing about 85 gross tons and having two six-wheel driving-trucks, each with 17 X 22 
cylinders, with a Bissell (pony) truck at each end, is running on the Iquique Rai!way, 
in Peru. Other heavy locomotives are given in Table 137. 

The Central Pacific Mastodon (the original of the type) has hauled 20 loaded cars, 
weighing 422 tons, up a long grade of 116 ft. per mile. By Table 170 it should haul 42r 
tons. At 8 miles per hour it is reported to have shown an average pressure of 124 lbs. 
per square inch in the cylinders. ‘‘ EI Gubernador,” cutting off at five-sixths stroke, at a 
speed of 634 miles per hour, showed an average of 115 lbs. with 130 Ibs. boiler pressure, 
or 88 per cent, which is much nearer to boiler pressure than is often possible, and de- 
velops the enormous tractive power of 32,039 Ibs., or just 39 Ibs. more than one fourth 
the weight on drivers. As this is about the very utmost the cylinders can do, it indicates 
that the cylinders, large as they are, might with advantage be larger, or the boiler pres- 
sure higher. 
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TABLE 133, 


WEIGHTS IN DETAIL OF AN OLD ILLINOIS CENTRAL PASSENGER ENGINE, 
16 X 22 CYLINDERS. 
[Abstracted from a record taken by Mr. M.N. Forney.) 


















































WerIGHTs—Lps. 
Brass. Waovent Fas Wood, etc.| Total. 
Boiler sheets, rivetsand stay-bolts| ...... G200): 1) iene: 2 -wawegs 6,299 
Braces, crown-bafs, etc.........-] se eee. TLO35. > faceka- lt miegetas 1,635 
Tubes and copper thimbles. . ..|_ ...... BjO34. |: wedigss Ul -Seases 3,034 
Ring for dry-pipe,furn’e-door,etc. 40 go 5 an ee 147 
DOMG- voc. Xdeads. +) Saw seowRewraes 75 24 B45: ceeeesa 944 
Dry-pipes..........- i ucnaheccdurness 38 103 93 12 246 
Thrott e-valve, etC .........-.6.- 13 110 ok ae eee 316 
Steam and exhaust pipes......... Io 1I 377, | eee ee 398 
Petticoat-pipe..... --...ceeceeese| eevee Sar gwen: W) mcetteen 52 
Blower.........-.cseseees gbuchisars ais 16 G0. 1, | isaue? Uh —sedbars 54 
Smoke-box door...... ds baceea nian 9 45 936. i. anders . 390 
Smokestack ......-...ceeeees behaalli . Saxdace 452 BOO iI. sacwiecstele 652 
Graté sriccececesvecause Oe ecacte acces eer, 175 1.333 sae wa 1,508 
Ash-pan ..... drach cacet bade waweweee|'-. ‘sale Bixee Rta Ol - Awan - WS chat 314 
Total Boiler....... See emedsaeas 201 12,382 3,394 12 | _ 15,989 __ 
Frames ...... weeiaes Ge eeaeeeeeel, as wedes S650 4M) Zeckas “eaten 3,552 
Boiler-braces........ Perr seewel! aves O28°> il) “asus: |||, aaseas 628 
Bed-casting ....cccscccccsvescrece|  sesner 29 O12- |) Seeeelee 941 
Total Frames.....cccsces coef sseese 4,209 i ae 5,121 
Cylinders ........... Sarbanes 110 65 2,795 136 3,106 
Steam-chest............- errr 36 80 a ere g2t 
WAIVER sisci'c ov se tuned eeneca sees 18 82 132) [> Sceatees 232 
PIStONS ....cccevsccqecccscncnees os[ seeeee 127 2620 | ewe a ee 389 
Cross-head guides. . eieedaiudorcs Cult 12 681 240 aeiaidns 933 
Connecting-rods......... noe sgeras 117 609 re a 768 
Crank-pinS siscccatiwevasaceen aa5) haan 166 1. igitenae Po ~eakeere 166 
Driving-wheel boxes............ 112 6 a30°  Maeanxs 548 
ValVe-6aF iicciscwccsikiswecee dese] aaven's 740 984 |  seoece 1,724 
Reverse-lever................008- 2 221 an oe 242 
Pumps .... Sheasldacaeas 436 253 167 |) ssmxee 852 
Pump-check valveS........008. dae 39 12 TOO OW aay 151 
Total Machinery..... ....... 882 3.042 5,972 136 10,032 
Driving-wheel centres., ......-.- Méweata. sy -suneoss 5.324 640 5,064 
TITOS waecesmstentes} ccbeuk $2000) I cetuee: WD pis 3,360 
ae axles.. eee ta bree ews iaiaics 1,033 107 Y)! -wasueras 1,140 
Truck-wheels..... ...scceccecees feswes: Ill <ieeees R884 Cb. akties 1,884 
tS -BRIES i tas chcaeeeeeeetal  “Swetiee Gog |! - sesce. eee 604 
‘* frames, boxes, ete 1.2... 72 1,181 1058 | ...... 2,312 
‘* check-chains....... sebeien| SSdxs : fot ||| -Soseee, 2F .o5eeus 131 
Driver springs, steel..... Meeweeweil, ese : AIO” ON. sates. WP Wedd 416 
‘© attachment . ...cecceeeee| — seeeee 506 |... 10 516 
Truck Springs......ccceeccccecees Sean S99 OD. eee: * AY * Setaats 337 

















Total Running Gear.......... 72 7,568 _ 8.373 650 16,663 
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TABLE 133.—Continued. 
























































WEIGHTS—L3s. 
Wrought Cast 
Brass ron Tron. Wood, etc.| Total. 
Safety-walve.... ......6.. ees 53 26 an ao 86 
Steam gauges and cocks..... ere 73 26.. |) aattne “V. coteaes 99 
Cylinder cocks and fittings....... 10 57 2 t wessies 79 
INjOClO. cc ccne ce ccetcsesceve cake 66 2 Co a ee 137 
Sand-DOK ic icednce. tonoveeeencceas 45 144 Ot an ee ee 472 
Bell and clapper ........-... eee 80 Ge ls aoe GL Stee 89 
© SLANG... . ces cece eee ee eer eces 68 fo) nn oe 130 
PIANC PAL civ cacsee ta ties nkee pees 63 44> 4 SeaGeS- cess 107 
Running-board.........s0eeeccees 60 TOP.) aewles 334 495 
Wheel-covers ..........cce000 cee 139 337 at ree 596 
Cab and foot-board ...... cas. cee 4 565 446 1,083 2,098 
POG coc5. o6. owe eveesdereere sees |. | caiends 757 77 320 1,154 
Head-light bracket............... 15 ri 68 49 143 
Lagging and sundries............ 114 829°. di . sewour 874 1,317 
Total Fittings.............0.. 799 | (2,437 1,115 2,660 7,002 
Tender tank ........ Phas: oie phous Swewtes BIGGS Civ ‘peeves 4. “suueas 3518 
Fittings for ditto................. 19 37 103 3 162 
Frame 25 kicnhcétepennes ivtetiasl’ aes 1,124 722 2,327 4.173 
Truck-wheels ... 11... 0.2.0. cee wemeche 1) SaiSaws S.952: 4 desess 39952 
Axles and collars...........00006- apiece ge T9952 ess be 1,272 
Axie-boxes...... renee hoi ee ee a, ee 520) |} .. “sedan 530 
Bearings and fittings for ditto.... 64 29 32 12 137 
Springs ,oe ee Peo Bee Senn rvetese @seetervees are eee 880 eesee se @eseoeote 880 
rucks and other parts...........]  ..-... 1,330 1,596 670 3-596 
BYaK6S cocswicne ae vewatnisienr sere). avaeas 143 46 106 295 
Total Tender .......cceceees 83 8,330 6,987 3,118 18,518 
SUMMARY. 
BOUCT ccs Gcelaiavuedet es yeveastes 201 12,382 35394 12 15,989 
PYAMG.- 0 cacesceseadenteeesses rece] aesie. 4,209 cn ree 5,121 
Machinery .......sss0ccs-eeces : 882 3,042 5.972 136 10,C32 
Running gear...........eseeeseee 72 7,508 8,373 650 16,663 
Pittingss ficcckes naga bvewedewn wees 790 2,437 T1155 2,660 7,002 
Total Engine -RPeereeeeeeg ses 1,045 29,638 19,766 3,458 54.807 
Tender............... aPicniavass 83 8,330 6,987 3,118 18,518 
Total Engine and Tender.... 2,028 37,968 26,753 6,576 735325 
To which is to be added, for weight of engine in working order, for contents of 
boiler, fire-box, and two men in cab, about........ 0 ..ecceuceee cececeeeeeces 6,000 
And for contents of tender, coal ...... SAGO MELAS, Weis Dae oes wae e eae : 8,000 Ibs 
Water (1600 Zall8.)...sccccccccvccctsccrccees 13,500 ey 
21,500 
Giving for total weight of engine in service..........2.5.00. giver esaaeeae 60,807 
And for total weight of tender. ...........ccccceececescucsees beats di esadseg ceases pepe 
Approximate total engine and tender in service............ gunners Sedaseeeeas 100,825 


No. of separate pieces, \a d small t In _ 
achase Biteee large and small Oot | Ts ester, 


The proportion of brass is now, in general practice, much less than in the above engine. 
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418 CHAP, XI—THE LOCOMOTIVE ENGINE. 


TABLE 135, 


LENGTH OF SERVICE, MILEAGE, AND LIFE OF LOCOMOTIVES ON PENNSYLVANIA 
RAILROAD (P. R. R. DIVISION) TO JANUARY I, 1885. 


Passenger Locomotives. 









































Winns NuMBER OF LocoMoTIVEs. TOTAL MILEAGE (r = 1000 miles). Average 
IN Bg ee gt ee ee eee ee ee gee oh Miles per 
Service. | Total. ead) Pict a Highest. Lowest. acon meee ree 
ee 2 2 oO 382 344 363 45,372 
Geese 7 7 re) 345 248 302 33.566 
TO .s deus 3 I 2 294 264 282 28,165 
Tlissas 8 7 I 389 247 316 28,702 
T2..cee- 6 3 3 503 397 391 32,573 
i 3 I 2 428 319 369 28,349 
1, Cee II 9 2 613 286 401 28,657 
15% s<068 7 7 fe) 589 397 483 32,204 
1GOcsiees 9 8 I 780 351 491 30,689 
iy Sarees 5 4 I 688 431 536 31,519 
T6554: 4 3 I 637 488 559 31,067 
cee 65 52 13 780 247 412 31,707 
Freight Locomotives. 
Ses vies 33 33 Oo 197 130 161 32,263 
On icctviss 23 23 Oo 220 147 176 29.391 
y Pe 10 10 ro) 279 192 250 35,705 
Sevens 13 13 re) 289 240 262 32,715 
Qevece 27 24 3 314 225 273 39, 349 
TOs 15 II 4 317 201 260 25.973 
Ticewees 12 7 5 416 202 287 26.063 
0264 ces 43 29 14 454 206 302 25,172 
: \ rere 44 32 12 440 235 318 24,425 
TAs c6-0es 36 15 21 426 244 339 24.215 
VS uccieee 26 14 12 561 271 378 25,204 
16. 3:00 21 12 9 532 271 392 24.529 
| i See 16 8 8 485 324 397 23,337 
Tees sx 17 12 5 430 308 371 20,620 
IQs scaiss 2 oO 2 400 351 375 19,758 
20 ii%< 4 I 3 519 378 438 21,905 
2 ee 3 I 2 464 354 393 18,733 
Ooi sixes 4 Oo 4 431 387 4II 18,684 
13$...0.| 349 245 104 561 130 301 22,331 


The above locomotives were intended to give a fair average of engines of all ages and 
classes of service, and cover about 60 per cent of the whole number in service. The loco- 
motives having the highest mileage (780,182 miles, passenger; 561,139 miles, freight} 
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were both still running and in good order. In the original abstract the miles run were 
given to units, but have been abbreviated to the nearest thousand. 

Running of engines first in first out was first introduced in 1878, six years before date 
of table, and abnormally increases the average mileage of the younger engines relatively 
to the older. Allowing for this, there is little evidence of diminution of yearly mileage 
with age. 

SPECIAL PERFORMANCES.—Lgine 273, 479,248 miles in ten years; $8336.42 for 
repairs, or 1.74 cents per mile run; 251,552 miles before being off its wheels for general 
repairs. ugine 274, 504,301 miles in ten years; $6534.45 for repairs, or 1.29 cents per 
mile run; 243,476 miles before being off its wheels, except once as the result of an acci- 
dent. Lugzne 1047, 41,510 miles in three months, or 461 miles per day. 

Highest. Lowest. Average. 
Average mileage of 72 passsenger engines, 1882, . 79,258 30,039 45,936 
175 freight engines, 1882, . 58,711 30,000 36, 584 

About 80 or go per cent of the breakages of the working parts of engines on the Penn- 
sylvania Railroad occur immediately on starting from a stop. 

A paper before the German Society of Mechanical Engineers showed that out of 39 
engines (presumably a fair average)— 

10 of shortest life were broken up after. . . ‘ ° . ‘ . 6.5 years. 
10 of longest life were broken up after. : 5 ; . 28.5 ' 
15 were in use less than 20 years, and average of all was . . . : «20,2 °** 

The average mileage of German locomotives (Table 69) is 11,870 miles per year, indi- 
cating a very short locomotive life in miles. 





TABLE 136, 
APPROXIMATE LIFE OF VARIOUS PARTS OF THE LOCOMOTIVE. 
. Life in Life in 
Part. Authority. | Years. Miles. 
Pe ne aR 

Locomotives as a whole, American........ M. M., L. S. & M. S. Ry.| 22 to 24 700,000 
* a ‘* English (and Eu- “1: 450,c00 
rope generally)... ......eecc cere cece: ER. P. Williams......... = i tO 500,000 
Tenders, TankS..........cccccccce coccses L.S. & M.S. Reports.... 10 800,000 
* Frames, wood..........ceseees: M. M. Association... .. .. 7 250,000 
Boilers, as a whole (ex partial renewals)|/L. S. & M.S. Reports.... i oe ee 


** English (prob. an av. of all parts); McDonnell, M. Inst. C.E.| 10 to 14 { to prem 
me - US: -- 7 ee M. M., L. S. & M. &...... 15 450,000 
ee ** (bad water).........cceeees: Various sources.......... Cini i to ened 
Fire-boz steel, bituminous coal fuel 
(wood, two thirds greater)......... ....-(|M. M., L. S. & M. S...... 6 180,000 
Fire-box steel, anthracite coal (iron or 
copper fire-box, about one third only)..|M. M., Ph. & Reading... ry 120,000 
Five-box steel (anthracite fuel, 50,000 
miles less, passenger)........ ......... M. M. Association........ 10 + 309,000 


Fire-hox steel (anthracite fuel, 50, 
miles less, freight)......... ...csce.00- M.M. Association.... ... 8 + 250,000 





420 CHAP. XI.—THE LOCOMOT/VE ENGINE, 


Bad water estimated to reduce these last averages about 100,000 miles, and increase cost 
of maintenance $750 per year, or 2+ to 3 cents per mile run, in extreme cases. The L. S. 
& M. S. is an unfavorable road in this respect. Fractures of fire-box sheets, range as 
an average of 3 years (M. M. Ass’n Reports) over 1000 engines per annum, about one 
sheet for 10 engines per year on roads with bad water, and thence down to none with 
pure water. Lowest mileage of fractured plates, 75,000; highest, 150,000. Occurs only 
after deposit of scale. Nearly all fractures (about seven eighths) are in side sheets, vertical, 
starting just above fire. 

Washing out botlers.—Good water, England, every three weeks, U. S. average, 
about one month, but much oftener with bad water. ZAickness of steel, almost univers- 
ally : tube-sheet, ¥ to 4’; sides, back, and crown, §,’’; barrel, 3’. 


fire-boxes copper.—Gt. No. and L., §.C Years. | Mileage Life. 


& D. Rys., English (pass. and fico McDonnell............0- 3tos bts ee 
Tubes, tron, various English railways....|McDonnell............... 6to7 ; - Sapo 
. entirely mew StS. ccccceneees ro yrs., L.S. & M.S. Reps. 15 360,000 


Ordinarily taken for entirely new sets at half the life of the engine, with one or more 
piecings at end in addition, and removal once in 1 to 14 to 24 + years, according to water, 
for removing scale. On Boston & Albany, with very good water, tubes are never re- 
moved nor boilers blown out except for repairs. Other lines, once in 6 to 8 years. Brass 
tubes not essentially different ; require cleaning less frequently. 


Tubes, 57ass.—Average of English returns, passenger, fair water (freight Myeage 
about one-half only) oc. se: cscsces Sy cdas oa sa asee Getaewel chaawes eevee 200,000 
Maximum reported (McDonnell, average of 10 years)............0eceeee { i qos Os 
Axles, iron (drivers).—L. S. & M. S. and J., M. & I. (max. before removal).. 300,000 
v “  (crank).—English ....... Mes eSa Shs eeek CESNESERASIR. MeeReeeeRdes to Lents 
“ truck.—L. S. & M.S...... isigesadsavenesee’ siaeeabed Leciemimoawoes 100,000 
Bearings (dvivers).—Various railways, per yy!’ Wear.......... cece een eens i to 26 ons 
Highest report, D., L. & W., 89,000; lowest, Philadelphia & Reading, 14,000 
Tires, stee/.—s’ 6’ average of U. S.; 65,000 per turning ; 3 turnings.......... 200,000 
In heavy service, with small drivers, near about half this, or............e.e0 100,000 
6! 6. cece Uceneeaeant Eaonanes 196,600 
English reports very nearly the same, viz. 1 BOs sohse Stents : ; 106,000 
neeeeees ic: 50.056 
Driving-wheel centres.—L. S. & M. S. Reports.......... be cide eudseeseens 2,000,000 
Cylinders.—Same as engine. 
Frame.—‘' A question of accident” (M. M. Assoc.). 
Truck-wheels.—(About av. of U. S., 28’ to 30” wheels). M.M., Ph. & Rag. 34,000 
Tender-wheels.—(About average of U. S., 33’ wheels)... .........ccececee : 50,000 -}- 
Valves.—Common slide-valve between facings (M. M. Assoc.), .........secee 30,000 
“© _Good balanced, several patterns, between facings (M. M. Ass’n).. ‘ss Bhai 


Scrap Value, old English locomotives (copper fire-box, brass tubes), about 
ro p. c. of original cost of materials. 


The locomotives of the Pennsylvania Railroad go into shop for general repairs once in 
18 to 20 months, 
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TABLE 137, 


MISCELLANEOUS ExTRA HEAvy LOCOMOTIVES. 
(A list published in the Natzonal Car-Builder.) 











WEIGHT. 
Roap. Kind. | Drivel Cylin- 
Total. On Drivers, | SS | oe 
Passenger Locomotives. 
Reading............ Fast express........... 96,200 lbs. * 64,250 lbs. 68 in.} 21 x 22 in. 
Pennsylvania ...... ws Class K... 92,700 * * 65,300 ‘ 78 “* | 18x24 °° 
Baldwin Loc. W’ks. Sl tgteats ieee 85,000 * | +35 to 45,000 Ibs, | 78 ‘S| 18x24 * 
Boston & Albany... Bee: eSewlepcear oreo 80,000 * + 56,000 lbs. 66 “| 18x22 ** 
Pennsylvania...... Tank locomotive...... § 320,400 -5 8 Novice Gasmxee oeens 6o “i 17x24 *S 
Freight Locomotive. 

Reading... ....... Consolidation. ........] 102,000 ‘* 88,500 Ibs. 50 ‘* | 20x24 “* 
eeeemeneae Twelve wheelscoupled| ro1z,coo “ 101,000 ‘* 46 ‘S| 20x26 “ 
A., T. & Santa Fé..| Consolidation, tank....| $115,000 *‘ t 100,000 ** 48 ‘S| xzx2g 8 
Central Pacific..... Mogul, tank...........]... Reamatiels Marat 88,000 * 48 “| 16x24 “ 


* On four wheels. t Ontwowheels. {¢ Estimated. § Reported weight. 


THE RUNNING GEAR. 


504. The distinctive peculiarities of the running gear of American 
locomotives, as compared with foreign, are two: the swivelling TRUCK 
in front (in England called “ bogie’), and the EQUALIZING LEVERS by 
which the load is kept uniformly distributed on the four or more drivers, 
and the effect of any chance irregularities in the track reduced to a 
minimum. The first was invented by John B. Jervis in 1830, soon after 
the trial of the Rocket took place; the second was invented by Ross M. 
Winans, who also invented the double-truck railway car which has be- 
come all but universal in this country, only a few years later.| 

505. Both of these inventions, with much else that was novel and 
meritorious, had their origin in the necessities of the earlier years of 
American railways, which required that the locomotives should be 
adapted to ready passage over sharp curves and imperfectly surfaced 
_track and road-bed. Both of them are now gradually making their way 


CC 
{ A crude form of double-truck car was shown to have been used in Quincy, 


Mass., before Winans invented it, so that Winans was unable to support his 
claim for patent; but he reinvented it independently, and really deserves the 
credit for conceiving of and introducing it as the normal type of car. The 
equalizing lever has been claimed as the invention of Mr. Thomas Rogers, wha 
probably was an original inventor, but Winans seems to have antedated him. 
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into England and throughout the world; and both of them, beyond 
doubt, will eventually become universal, since they are almost equally 
advantageous on good roads and on poor roads, the only difference being 
that on poor track they are absolutely indispensable, while on good track 
they are not indispensable, but merely advantageous. In great part, we 
owe to them two advantages which experience appears to indicate that 
the American locomotive possesses: It can (at least it unquestionably 
does) haul greater loads in proportion to weight on drivers, and it is less 
readily disorganized, so that it can run in practice (at least it does) a 
great many more miles in a day and a year (see Tables 68, 69). 

The extent of this advantage should not be exaggerated. It does not 
clearly appear that on first-class track (on which alone English locomo- 
tives can be run at all to any advantage) the cost of locomotive repairs. 
per mile run is noticeably different for either type, although the cost per 
ton hauled is enormously in favor of American engines. Nevertheless it 
still remains true, that wherever American locomotives have fairly come 
in competition with those without their distinctive features, as in Canada, 
Mexico, South America, and the Australasian colonies (in nearly all of 
which the right of decision has rested in English officials), they have in- 
variably obtained the preference, with exceptions that prove the rule.” 

506. The original type of American locomotive, still distinctively 
known as the “American” type, has two drivers coupled, spaced 8 ft. to 8: 
ft. 6 in. apart so as to include the fire-box between them, with a four-wheel 
truck in front. Until about twenty years ago this type was all but uni- 
versal in both passenger and freight service, but the name is now rapidly 
losing its appropriateness.* 

507. At the present time there are the following types in common use 
in America. 

1. AMERICAN (Table 127), 4 drivers, 4 truck wheels; still approved 
for light service, but passing out of use for ordinary freight and heavy 
passenger service. 

2. MOGUL (Table 128), 6 drivers, 2 truck wheels (pony truck); one of 


* Complete illustrations of every detail of the ordinary form of ‘‘ American” 
engine, with outline drawings of others, may be found in the ‘‘ Catechism of 
the Locomotive,” by M. N. Forney, and drawings and descriptions of many 
examples of all the types of locomotives here named in ‘‘ Recent Locomotives,” 
both published by the Rat/road Gazette of New York. The catalogues of the 
Baldwin and the Rogers Locomotive Works also contain views and many of 
the details of all ordinary types of locomotives, with much other interesting 
matter. All the above works are valuable ones for the engineer to own. 
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the earliest modifications of the “ American” locomotive and largely used, 
but in rather less favor than formerly. 

3, TEN-WHEEL (Table 128), 6 drivers, 4 truck wheels; generally pre- 
ferred to the Mogul, and at one time bidding fair to become the standard 
type for heavy freight service, but now hardly tending to multiply, except 
as a substitute for the American for heavy passenger service. 

4. CONSOLIDATION (Table 129), 8 drivers, 2 truck wheels; a compara- 
tively recent innovation, invented by Alex. Mitchell, superintendent of 
the Lehigh Valley Railroad, in 1872. It has very rapidly won its way 
into public favor, and is now, it is hardly too much to say, the standard 
American locomotive for heavy freight service, and is fast coming into use 
for all but the lightest service. 

These are the only types which can be said to be in general use for 
road service, but in addition there are the following in approved but 
more limited use : 

5. MASTODON (Table 130), eight drivers, four truck wheels a very 
recent design introduced by Mr. A. J. Stevens, of the Central Pacific 
Railroad, in 1881, and said to be rendering most excellent service. Some 
have been built for the Lehigh Valley. It has not as yet (1886) been in- 
troduced to any extent on other roads, but it is exceedingly probable 
that it will be. While not very largely increasing the load on the 
drivers, which is not feasible, the four-wheel truck and greater load 
thereon not only makes the engine run better, but enables the boiler to 
be enlarged. 

6. FORNEY, a type invented by Mr. M. N. Forney some twenty years 
ago, having the tender and engine combined on one frame, the tender 
running in front and its truck serving in lieu of an engine truck, so that 
the weight of the engine itself is carried wholly on the drivers. 


508. The advantage of the Forney type is that it gives more tractive power 
(adhesion) for the same size of engine, by placing the entire weight of the latter 
on the drivers. Its disadvantage is that the boiler of no locomotive engine 
can generate steam enough to utilize its whole weight for adhesion, unless at 
Slower than ordinary freight speeds, or in service requiring very frequent 
Stops, as will be seen from par. 551. For such service only is the engine well 
adapted, and for such service only has it come into use. As this service is 
- the exception, the quite extensive use which the type has recently been given 
still leaves it an exceptional type. It has been urged for use in general ser- 
vice, but is not well adapted for it in the respect mentioned. 


509. Other types of engines are: 
7. DOUBLE-ENDER, with two “pony” trucks, one at each end, or 
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sometimes with one “ pony” and one four-wheel truck; used chiefly for 
short-run local service. 

8. TANK ENGINES; a type not confined to any especial form of run- 
ning gear, but available for any locomotive, whenever it is desirable to 
have very great adhesion for short runs. As this adhesion can only be 
utilized at very slow speeds, without exceeding the boiler power, there is 
no economy or advantage in placing a tank on the engine, except as a 
temporary resource, unless for very slow speeds; and hence, naturally, 
very small drivers, carrying nearly the whole weight of the engine, are 
usual with tank engines. 

510. This type, carried one step further, results in— 

9. FAIRLIE ENGINE; two boilers placed back to back with a single 
frame, and carrying on their back the entire supply of both fuel and 
water. The two “trucks” on which the whole is carried are driving- 
wheel bases, each carrying their own cylinders, which are supplied with 
steam through a swivelling joint, It is still less possible for engines of 
this type than for tank engines to utilize their great adhesion without 
exceeding their boiler power, except at the slowest speeds. Consequently 
they have only found acceptance for work on very heavy grades where 
great tractive power is necessary and slow speed no objection, and for 
such service only are they suitable. The type is the invention of the 
late Robert F. Fairlie, the “apostle” of the now moribund narrow-gauge 
movement, and was pushed by him energetically for many years, but 
without success, except as respects localities such as described (as 
for example the Mexican Railway described in Appendix C), where the 
type has done and is doing good service, although very costly to maintain. 

Sit. Finally, in certain extreme cases, where still greater adhesion is 
necessary and still less speed desired, there is a device, alreadv referred to 
(par. 495), by which the paying load is carried on a platform slung be- 
tween two tank engines, and so utilized for adhesion, and when even 
these devices have not sufficed to give necessary adhesion on very heavy 
grades, reliance upon insistant weight to give necessary adhesion has 
been abandoned altogether, except as an auxiliary resource, and recourse 
had to other devices noted in par. 495. 


512. In addition to the previous types mentioned, there are for yard use 
only— 

10. FOUR-WHEEL SWITCHING ENGINES. 

II. SIX-WHEEL SWITCHING ENGINES. 

Both of these are made either tank or with tender, usually the latter. They 
are admirably adapted by their great tractive power for yard work, which 
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demands great power even for short trains, in order to get them under way 
easily, and they are only used for such service. Neither their boiler power 
nor running gear is adequate for high speed, and in fact engines with trucks 
are, as arule, preferred even for yard service. 

513. In all these various types the load on the drivers is equalized by 
side levers connecting the springs, whereas in foreign locomotives it is 
not customary to do more than give a separate spring for each wheel. 
The effect of this equalizing is that in all engines of the “ American” type, 
and less perfectly in the other American types of engines, the loco- 
motive is carried in effect upon three points, the centre of the truck and 
the centre of the equalizing system on each side of the boiler, in three- 
legged-stool fashion, which ensures perfect contact of wheel and rail, 
and uniform distribution of pressure, on all inequalities of track. For the 
same reason that a three-legged stool always stands solidly on any surface 
however rough, while one with four or more legs will only stand solid 
on a plane surface, the total weight is always evenly and fairly distributed 
between the wheels, however rough the track. 

In foreign engines, on the contrary, which are not equalized, the con- 
sequence of this or some other and unexplained difference of detail or 
of administration is that there is very great irregularity in the pressure 
of the wheels on the track. The exhaustive experiments of the late 
Baron von Weber on maintenance of way showed the pressure on the 
rail varving all the way from zero to twice the average load. That the 
elimination of this irregularity of load by adding equalizers should have 
a certain effect to increase the tractive power seems reasonable, and that 
or other cause (perhaps only greater effort to utilize to the utmost the 
power of the locomotive) has had that effect. 

514. All the diverse types of engines for road service, both American 
and foreign, while differing in almost every other detail of their running 
gear, agree in this—that in every case (except four- and six-wheel switch- 
ing engines) there is either a truck or some substitute therefor to per- 
form the office of pilot for the driving-whee] base. Experience has 
abundantly shown that such a pilot is necessary for safety at high speeds, 
or on rough track, and advantageous at all times. The different methods 
for accomplishing this end, in the order of their introduction, are as 
follows : 

1. 4 fixed axle, parallel with the driving-wheel axle, but carrying a 
lighter load; the normal foreign type. 

2. Lhe ordinary American four-wheel truck, consisting of four wheels 
on two parallel axles, the whole swivelling on a centre-pin O, Fig. 102. 
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3. The same truck with a swing motion, the mechanical details of 
which are in substance similar to Figs. 101, 103, permitting the truck to 
deviate somewhat, laterally, from the axis of the driving-wheel base, as 
Oa, Fig. 100. 

4. The “ pony” or Bissell truck (so named from its inventor), consist- 
ing of only a single pair of wheels on a single axle, but with its axle 
attached to a radius bar (constructed in prac- 
tice as a double V-shaped bar, as shown by 
ae, the solid lines) so that the pair of wheels 
swivel around a point O, Fig. 98, 6 to 8 feet 
in the rear, thus having the effect to compel 
the single axle to always remain parallel with 
the driving-axles on tangents, while permitting 
it to assume a radial position on curves. 

515. All these four plans have approxi- 
mately the same object, to relieve the driving- 
ca Penccccccemeceee Wheel flanges of the task of guiding the driv- 
ing-wheel base on curves, and to leave them 
only the simpler duty of holding them on the 
rails against the effect of chance irregularities 
of motion. To do this, if it be effectually 
done, it is plain that a heavier duty must be 
thrown upon the flanges of the forward wheels 
than properly appertains to the load carried on 
them, and apparently these diverse plans will 

hae accomplish the end with very unequal degrees 
of efficiency, and cause very unequal derailing moments in the forward 
wheels. Nevertheless, each and all of them have been approved by 
experience as adequate for the end in view, nor has experience shown any 
very great difference in the coefficient of safety of each. By investigat- 
ing theoretically the mechanics of the locomotive-wheel base, we shall 
see why this should be so, and at the same time gain an important insight 
into the feasibility of using various types and sizes of locomotives on 
different alignments. The result of such an analysis, which follows below, 
is presented in Fig. 107, page 433. 

516, The work to be done by the pilot-wheels is in all cases the same—to 
prevent the front outer driving-wheel flange from grinding against the rail and 
compel it to stand away from the rail, or at least relieve its pressure. To do 
this, force or pressure must be applied at some point on the axis of the driving- 
wheel base sufficient to cause it, in effect, to continuously rotate; because it 
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compels the wheel-base to change its direction to follow the curve sooner than 
it naturally tends to do so, 

The force (pressure) in pounds necessary to cause this rotation is the same, 
however fast or slow the motion of rotation takes place (the work done in foot- 
pounds per second only varying), and varies only with (1) the load on drivers, 
(2) the coefficient of friction, which, for reasons we shall shortly see, we will 
take at one third, and (3) the length of the wheel-base. The rotation may take 
place either by throwing the front axle inward or the rear axle outward, or 
both; but without going into unnecessary and doubtful details as to which is 
most probable, which would but little affect the final result, the resisting mo- 
ment of the driving-wheel base to rotation may be estimated as follows: 


TWO-AXLE DRIVING-WHEEL BASE, of length = / and total load= W;; letting 
y == diagonal distance from centre of wheel-base to each wheel: 
Resisting moment 17 = Wr X coefficient of friction (say 4). 


THREE-AXLE WHEEL-BASE, of length = /and total load = W: 
Resisting moment A/ = (¢ Wr-+-}4Wr') X coefficient of friction. 
FOUR-AXLE WHEEL-BASE : 
Resisting moment 4 =4W (r-+-r’) X coefficient of friction. 
The values of v and »’ are readily computed from the gauge 
and the length of wheel-base. 


This resisting moment is overcome in any form of loco- 
motive-wheel-base by a force applied at some point 0, Figs. 
98, 100, acting with a leverage, which let = Z, varying with the 
pattern of engine; and the amount of this force, O, is readily 
determined by the formula 


M 
ary i 


517, This statement of the action of 
these forces is incomplete in this, that a 
motion of rotation of the driving-wheel 
base can only be produced by the action 
of a COUPLE, and not by any single force. 
Actually, therefore, it is essential that 
one or the other wheels should serve as 
a fulcrum, to enable the force O, Fig. 99, 
by which the truck causes the driving- 
wheel base to rotate, toact ; but which 
wheel it would be, or whether it would 
be any one single wheel for more than 


a few instants at once, we cannot assert with certainty, nor would the action or 





FG. 99. FG, 100. 
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amount of the force O be very greatly affected by any possible differences in 
this respect. 

In the English type of wheel-base, three parallel axles, the two rear being 
driving axles, this force O is of necessity all supplied by the flange of the outer 
leading-wheel. In the American type of wheel-base, Figs. 99, 100, it is of neces- 
sity all supplied by the centre-pin of the truck ; but it is to be remembered, as 
respects the wheel-bases with more driving-axles, like Fig. 98, that it is not 
essential that the driving-wheel flanges should be wholly relieved of all work in 
guiding the wheel-base, but only that they should be so greatly relieved that 
such flange pressure aS remains to them shall not be injurious. 

518, The lateral force at O, Figs. 98, 100, being given, the more important 
. question remains—the amount of additional lateral strain thrown by it on the 
leading wheel a, Fig. 99. In every locomotive, as they are actually constructed, 
this wheel is in most danger of mounting the outside railon curves, The flange 
pressure of this wheel may be determined as follows: 

In the American type, Figs. 99, 100, the action of the forces on the leading 
truck is as follows: 

As a result of guiding the truck itself, considered as a separate vehicle, the 
reaction of the rail against the front outer flange a2 must be enough, as we have 
seen (par. 302), to cause three of the wheels, a, 4, c, Fig. g9, to rotate around 
dasacentre; or, calling the load on each truck-wheel w, and the coefficient ot 
friction } (instead of 4, as for the driving-wheel base, on account of the lighter 
load), we have for the force /, Fig. 99, 

J = ku. 

The wheel ¢ normally stands away from the rail, as shown in Figs. 99 and 
20, and resists being crowded up against the outside rail with a force = f= 
enough to slide the three wheels 4, ¢, d. 

519. The force O is equally divided between the two axles aé and cd, Fig. 
g9, so that we have, in any engine truck of an American engine: 

Pressure of leading wheel a, Fig. 99, against outside rail = 3 force O-+ force /. 
Pressure of rear wheel ¢ against outside rail = 4 force O — force f, 

The latter is true because the force f on the rear axle is a negative or resist- 
ing force. If 4O be greater than /, the wheel will be crowded up against the 
rail, but there will always be a force = /tending to cause it to leave the rail, so 
that the net pressure against the rail will be only the difference between the 
two forces. 

520. When the truck is aswing-motion truck the distribution of the forces 
is in no way affected. A certain amount of lateral motion takes place first— 
that is all—sufficient to bring about the equilibrium of forces sketched in Fig. 
IOI, as one might take out the slack of a chain before it comes to a bearing, 
and then the force O acts as before. 

Right here we touch upon the leading theoretical, and in fact practical, 
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objection to the swing-motion truck, although its true cause is not always ap- 
preciated. We have seen (par. 516)that the force O is a constant, regardless 
of the radius of curvature. Consequently, whenever this force is called into 
action at all, the same amount of lateral deflection, Oa, Figs. 100, 101, 102, will 
take place, or tend to take place, unless stopped by the driving-wheel flange 
coming in contact with the rail, which it is the object of the truck to prevent. 
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521. This is not at all what is desired, since it correctly adapts the wheel- 
base to motion on only one curve, that, namely, on which the distance Oa, Fig. 
102, = the offsetto the curve at O from atangent to the curve atc. This must be 
on a comparatively sharp curve if the very object of the swing-motion (to enable 
the locomotive to pass sharp curves easily) is to be attained. On easier curves 
the amount of deviation which the swing-motion permits is as much too great 
as that of the fixed centre-pin is too small. On all easier curves the wheel-base 
will tend to assume a position something like Fig. 102, which is still less favor- 
able than the normal position of an American engine wheel-base, without the 
swing-motion, outlined in Fig. 100. It is true that, owing to the splay given to 
the links of the swing-motion, there is a certain amount of resistance to any 
lateral motion, however slight; but this is not sufficient to restrain the tendency 
to assume the position shown in Fig. ro1, and hence has little remedial effect. 


430 CHAP. XI.—LOCOMOTIVE RUNNING GEAR. 


522, For these reasons the swing-motion, although very largely used, has 
never shown the advantage over the fixed centre which it probably would if the 


aged 


Fic. 1036 


ent, and much less clear. 





lateral deviation were in fact proportioned to radius 
of curvature, as it is often assumed to be. As orig- 
inally designed by Mr. Bissell (for ‘‘ pony” trucks) 
it was not open to this objection; two inclined 
planes being used, in the manner shown in principle 
in Fig. 103, which offered the same lateral resist- 
ance however much or little motion took place. 
But for practical reasons (rapid deterioration of 
bearing surfaces and impact when bearings return 
to the centre) this form has passed out of use, per- 
haps in part for lack of giving due weight to the 
theoretical advantages which it undoubtedly pos- 
sesses. 

523, The manner in which the two-wheeled 
Bissell or ‘‘ pony” truck (Figs. 104, 105) relieves the 
driving-wheel base of lateral strain is quite differ- 
Apparently it ought not to assist at all, except to 


the very slight extent (especially on easy curves) by which the resistance of the 
swing-motion (Fig. 101), which is directly over the axle, resists lateral motion; 


Fic. rq, 









for it is free to swivel around 
its bearing at O (Figs. 104 and 
98), regardless of the remain- 
der of the wheel-base. It is 
known to have in fact, how- 
ever, a very material effect 
upon the moticn of the wheel- 
base, and theory very readily 
indicates to us why this should 
be. 

The ‘‘pony” truck natu- 
rally tends to roll forward in 
a right line, parallel to itself, 
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as in Fig. 104. The rigid driving-wheel base behind, and not its own flange or 
its coning, aS we shall see, compels it to move in a curve, to do which the 
driving-wheel base must exert a stress, O, Fig. 104, in the opposite direction 
to the arrow, of sufficient magnitude to produce motion in the direction a, 
Fig. 105, and thus slide one or the other of the wheels continuously on the rail, 
compelling the leading axle to move in a curved path instead of a straight one. 
The resistance of the wheels to this sliding creates one or the other (not both) 
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of the two forces represented by the longitudinal arrows in Fig. 104, and for 
the force O, resulting therefrom, we have 
g (Fig. 104) 


O = (load on one wheel X coef, frict.) X Pig 108), 


524, Lest the wheels should run toward the outside rail, and from coning or 
otherwise adapt their diameters to naturally travel in a curve, we have this 
further precaution: 

To enable both the pony truck and the transverse axis of the driving-wheel 
base to assume radial positions. the radius-bar of 
the pony truck should, from well known properties 
of the circle, pivot at the point VU (Fig. 106), mid- 
way between cand the ‘‘ pony” axle. If shorter than 
this, as at o, Fig. 106 (as it always is), the driving- 
wheel-base will throw the rear end of the radius- 
bar over through a certain distance (af, Fig. 105) 
toward the outside rail, and thus create in it a 
tendency to run toward the inside rail and away 
from the outside rail. This tendency is increased 
by the fact that it is the rear and not the centre of 
the driving-wheel base which tends (par. 294 and 
Fig. 20) to assume a radial position, the front 
outer driving-wheel tending of itself to crowd 
hard against the outer rail. 

525. These two causes together ensure that 
the pony axle shall always have a continuous ten- 
dency to run toward the inside rail and away from 
the outside, and if the radius-bar be made too 
short this tendency becomes so decided that inju- 
rious wear results. Thus. in a Consolidation en- Fic. 106. 
gine of the Norfolk & Western Railroad the radius-bar was originally only 
4 ft. 2 in. long, and created so strong a tendency to run to the inside rail that it 
was lengthened to 5 ft. 6 in. long, with very beneficial results. Even then the 
point O was some g ft. ahead of the centre of the wheel-base, c, Fig. 106, so that 
it was still much shorter than was apparently required to enable the wheel-base 
to adapt itself most perfectly to the curve. 

No very strong tendency in the pony axle to run toward the inside rail 
is necessary, but only just enough to ensure the driving-wheel base shall in 
fact modify its natural path in the way outlined, by however little, since if any 
force whatever (O, Fig. 104) needs to be applied to cause the pony axle to 
roll in the curve it must necessarily be adequate to slip the wheels on the 


rails: the stress necessary to slip them a little is as great as to slip them a 
good deal, 
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From this it will be seen that if 7= g (Fig. 104) the lateral force at O neces- 
sary to alter the path of the leading wheels is just #a// as great as if these were 
a fixed axle at O, in the English style (because there is only one wheel to slide 
instead of two), with the added advantage that the pony axle is approximately 
radial and guided by the wheel-base behind, so as to relieve the pony flanges 
of strain, and thus add greatly to safety. 

In addition to the force O, Fig. 104, the swing motion of the pony truck sup- 
plies any desired amount of additional lateral force, directly, whenever the 
engine is running on curves sharp enough to develop it fully. 

526. For the forces acting on the leading outer wheel of any locomo- 
tive wheel-base, then, if it is in fact to perform the office of guiding the 
complete wheel-base on curves, we have these conditions: There is a 
vertical component equal to the load on the wheel, and there is a hori- 
zontal component equal to the forces determined for all the various types 
in pars. 516 to 525. These forces, as computed fora great variety of light 
and heavy engines of all types, have been plotted in Fig. 107, which rep- 
resents graphically the comparative degree of safety of various tvpes of 
locomotives for passing curves; and the surprising degree of uniformity 
which they show in a measure tends to confirm the correctness of our 
conclusions, since experience has shown that there is in fact no marked 
difference in safety between the engines themselves. 


NOTE TO FIG. 107.—The diagram shows in magnitude and direction the resultant of 
the horizontal and vertical forces acting on the front outer truck-wheel of locomotive 
wheel-bases of all common types ON CURVES OF ANY RADIUS (the same being, except for 
unknown variations in the coefficient of friction, UNIFORM FOR ALL RADII). 

The comparative safety may be considered as varying— 

First, With the DIRECTION of the resultant, as being more or less inclined to the 
horizontal; those most inclined being the safest, other things being equal, since the re- 
sistance to the flange mounting the rails is then greatest. 

Secondly, and chiefly. With the MAGNITUDE of the resultant, or total pressure of the 
wheel against the rail. 

All American engines, embracing a great variety of designs and weights, will be seen 
to lie within the small quadrilateral marked out by the points 1, 3, 10, 15. The more com- 
mon English types cause a far greater pressure against the rails, but as a compensating 
advantage have more nearly vertical resultants, 

Details as to all the locomotives shown may be found either in ‘‘ Recent Locomotives,” 
Forney’s ‘‘Catechism of the Locomotive” (Railroad Gazette), or Barry’s ‘‘ Railway Ap- 
pliances” (Spon). 

MANNER OF CONSTRUCTING THE DIAGRAM. 


The vertical ordinates represent the load in pounds on the front outer wheel. 

The horizontal abscisse represent the lateral stress in pounds acting on the wheel, 
which consists of (a), with four-wheel trucks only, the flange pressure necessary to cause 
rotation in the truck, and (4) 4a// the force O, Figs. 99 and 104, required to be applied at 
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the centre-pin of the truck (or all of it in the case of two-wheel ‘‘ pony” trucks) to produce 
rotation of the driving-wheel base. 
The various types of locomotives shown are: 


1 9—Baldwin. 
(4-wheel truck.) (2—Lehigh Valley. 10—Pennsylvania. 
CONSOLIDATION, { 3—Baldwin. AMERICAN. os eee eae oepnat 
(Pony truck.) 4—Pennsylv’a (ClassI). (4-wheel truck.) . me ee aes 
TEN-WHEEL. 5—Baldwin. . 15—Old (light) fast pas- 
(4-wheel truck.) (6—Pennsylvania. senger. 
ENGLISH . 

e ° 8— F ht t ry 
MOGUL. | 7—Baldwin. (No truck, lead- , ae ie Ries % 
(Pony truck.) 11—Heavy Mogul, ing axle.) ype. 


TRACTIVE POWER. 


527. The friction between the driving-wheels and rails which prevents 
them from slipping and enables them to propel the train is a STATIC or 
merely resisting friction, as distinguished from DYNAMIC friction, or that 
in which motion takes place between the surfaces in contact, with result- 
ing destruction of energy. Its cause, beyond all question, is an absolute 
interlocking of the roughnesses or projecting fibres of the surfaces in 
contact, as cogs might interlock. That this is essentially true of all 
friction between metallic surfaces, under the most favorable circumstances, 
was curiously shown by experiments of Mr. Beauchamp Tower * on thie 
most finely polished and completely lubricated journals: a mere change in 
the direction of revolution resulted in a noticeable but temporary increase 
in the coefficient of friction, for which so careful and competent an ob- 
server could ascribe no other cause than that the fibres were stroked one 
way by continuous revolution, as fur might be, and that on motion being 
reversed the fibres opposed each other. 

528. Our best existing evidence, by far, of the general laws which 
govern static friction between rail and wheel is contained in two papers 
by Capt. Douglas Galton, giving the results of experiments on brake 
efficiency conducted by him and by Mr. Geo. Westinghouse in 1876. 
These experiments are quite unique in the completeness and accuracy of 
the apparatus used, and (what is still more important) in the thorough- 
ness and technical knowledge with which the records were analyzed, and 
they positively contradict the assumption sometimes made, that the 


* Trans. Inst. Mech. Engrs., 1885. See Appendix B. 


CHAP, XI.—LOCOMOTIVE TRACTIVE POWER. 435 





coefficient of friction between rail and wheel is greater at low speeds 
‘on account of less time for new surfaces to interlock.” * 

An impression that the adhesion is less at speed has been derived, in 
some instances, from dynamometer records, which shows far less tractive 
pull between stations than in starting. This, however, results merely 
from the fact that the cylinders are not able to exert their full power at 
speed, and has no real connection with the adhesion. 

No error of moment can arise, therefore, from assuming that the 
resistance of the wheels to slipping is sensibly constant at all speeds. It 
is only at slow speeds that the precise amount of adhesion becomes 
important.t 

That the coefficient of adhesion is the same at all train-speeds has not been 
experimentally proven; but however fast the motion of the locomotive, so long 
as the drivers do not slip, the adhesion is equally static; and the only reason 
why the adhesion should be less at high speeds is that the fibres are afforded 
less time to completely engage with each other. That this difference may have 
some slight effect is possible, but as the available cylinder power falls far mote 
rapidly with increase of speed, it is a fact which is not important, even if true. 

529. WHEN SLIPPING HAS ONCE BEGUN, however, the conditions are 
very different. Chiefly from the Galton-Westinghouse experiments 
before referred to, which are confirmed from other sources and by uni- 
versal experience, we may derive the following conclusions as to the gen- 
eral laws which govern friction between rail and wheel; all of which cor- 
respond closely with the results of modern investigations of other kinds 
of friction. 





* “The Pennsylvania Railroad Company,” by James Dredge: Appendix on 
Brake Trials. The exact language of Capt. Galton on this point is: 

*“The amount of frictional resistance which determines the point at which 
the rotation of wheels is checked varies, it is true, in the different experiments. 
The ratio which it bears to the weight upon the braked wheels” varies from .29 
to .35, averaging .25. ‘‘ But it [the variations]clearly represents simply the 
adhesion between the wheel and the rail, and varies only with this, and not 
with the speed. ; 

‘*Thus at 60 miles per hour the amount of frictional resistance which 
checked the rotation of the wheels was about 2000 lbs, exhibiting an adhesion 
of about .I91 per cent; at 15 miles per hour, 2160 Ibs. or .196 per cent. As 
these two values are so nearly equivalent, it would appear that the effort is 
much the same at all speeds.” 

+ D. K. Clark, a usually careful authority, states (p. 724, ‘‘Man. Mech. 
Engr.”), ‘‘ As the speed is increased the adhesion is reduced,” as a result of his 
own tests of locomotives. The author cannot but believe, however, that this 
is an over-hasty conclusion by that able and usually trustworthy writer. 
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1. The coefficient of static friction between rail and wheel is not sen- 
sibly affected by the velocity of motion (as above). 

2. It is very greatly affected by the insistent weight, increasing rapidly 
therewith. 

3. It is very greatly affected by the condition of the surfaces as re- 
spects moisture or other equivalent for a lubricant, even when the eye 
can detect no difference, and is very considerably affected by unknown 
causes, so that it can rarely be determined twice alike. 

4. It is greatest when the rails are very dry or (probably for the rea- 
son that the minute mineral and metallic particles which act as rollers are 
washed away) very wet, moisture or frost having the most injurious effect. 

5. The coefficient of dynamic or sliding friction is very greatly less 
than static friction, and very greatly affected by velocity, in inverse 
ratio thereto. At the instant when slipping begins, the velocity of the 
rubbing surfaces being very small, it issensibly the same as static friction, 
but as the velocity becomes greater it falls very rapidly, until it is hardly 
one third or one fourth as great as the static friction. 

Tables 112, 113, page 290, show the general results of these tests, and 
the evidence on which the above conclusions are based, more clearly 
than words. 

From these laws it necessarily results that when slipping of the 
drivers once begins the resistance to further slipping (coefficient of fric- 
tion) should almost instantly fall, and hence that the wheels should 
almost instantly begin to “spin;” i.e., the surplus energy of the drivers, 
no longer required to turn the wheels against a great resistance, but 
only against a small resistance, must necessarily go somewhere, and is 
stored in the wheels in the form of velocity, sometimes making them 
“spin” so violently (when steam is not shut off soon enough) as to wear 
holes in the rails one-eighth to one-half inch deep. This spinning is not 
an evidence of overloading, since (par. 483) in any well-designed engine 
letting in the full power of the cylinders will in any case give a greater 
tractive erilergy than the wheels can transmit. The proper course when 
it occurs is to shut off steam, let the drivers come to rest, and start more 
gradually. If engines are to be loaded up to their full capacity, only the 
greatest care can prevent this phenomenon occasionally occurring, and 
it does occur constantly in practice, in starting trains, although rarely 
when in motion, except when the train is almost at a stand-still. 


§30. A long list of actual performances of locomotives in ser- 
vice is given in Table 138, and from this and the further data 
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below it is clear that the following average coefficients of adhe- 
sion may be assumed with sufficient exactness as corresponding 
closely to the results of American practice. European practice 
(par. 537 and Table 139) shows much lower ratios of adhesion : 


Min. (load on 
drivers = 1.00). 


. Ultimate limit of adhesion in practice, under con- 
ditions in all respects favorable, and with 
loads per wheel exceeding 10,000 Ibs., . . . 0.35 to 0.37 
2, Working limit of adhesion when sand is used, . (4) 0.33 
3. Working limit of adhesion in ordinary summer 
weather, and maximum limit with loads of 
less than 10,000 lbs. per wheel,. . . . : (7) 0.25 
4. Working limit of adhesion on slightly moist or 
frosty rail, being the apparent average of ad- 
hesion which limits the weight of trains in 
winter (as to which see par. 632),. . . . . (4) 0.20 
5. AFTER THE WHEELS HAVE ONCE SLIPPED, the co- 
efficient rapidly falls (see Table 112) to less 
than: 2. & se. es ke we se ee we. we ee | GOTO 


be 


531. The first of these limits was realized by Zerah Colburn 
as early as 1853, and with light locomotives (10,000 lbs. per 
driver), in his still famous tests on the Erie Railway, and re- 
peatedly since. In a large number of recorded instances trains 
have been hauled in regular service which demanded nearly or 
quite one third adhesion, but only as exceptional performances. 
A long list of notes as to such trains might be given. 

532, The second limit (when sand is used) is less fully deter- 
mined, but various dynamometer records of the effect of sand to 
increase tractive power indicate that it increases the working 
limit of coefficient to about 4 under all conditions of track or 
weather; that is to say, it makes the adhesion on a bad rail as 
high as on a good one. On a good rail it does not appear 
that the coefficient of adhesion is appreciably increased, but 
what is gained by the sand-is to retard the tendency to slip. 
Direct evidence on the subject is scarce, and there is no doubt a 
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TABLE 


PERFORMANCE OF AMERICAN 
(Including all the Records of Performance given 














AMERICAN 
; WeiGHT OF ENGINE. Tractive Grade 
No. of da [All Tons, 2000 lbs. ] Ee Character of Feet’ 
Record.| ,°°r8: at 74 Performance. Per 
Inches. En- Ten- On a: Mile.* 
gine. der. {Drivers : 
errs 13X22 | 28.0 24.0 17-5 8,750 |Single performance........ q2+2 
C eae be 66 ae & ob ob 6b ‘engineers say.”’ oe 
Bienes 14X22 29.5 24.5 19.0 9,500 {Regular (?)..........---..6- 52.8 
Aabicaes sf ‘ * ‘ es Single perf. ‘‘ with ease.”’..| 71.0 
WR ticgans 15X22 31.0 25.0 20.0 10,000 |Regular service............ 237.0 
6......] 16x24 33.0 25.0 21.5 10,750 “ SPY. Baa eeaanerSinans 42.0 
Se * “s sg * - se ee 65.0 
g Nees 17X24 35.0 25.0 23.0 11,500 =[Second trip..........-..64- 47-7 
eee + i ar sd ei ReEGUAL As. oss ven vee bees 70.0 
BOs 6 ees ri = as ‘* Frequently.’’........ e's 400 
> aan s “ se es * Regular (?) . .. weeeseceees 63.9-+2 
nee 18 x 24 37.0 26.0 24.5 12,250 = |** No difficulty.” ........... 160.0 
ee - “ os a oe! ‘*Can’t exceed ro m. p. h.”’ - 
* The additions to the grade in this column are an allowance for 
TEN-WHEEL 
Tgscces 16x 24 36.15 | 26.0 27.1 13,550 |‘ Have taken.”’........ ... 48 + 8 
ere sia By . * Pass. exceed 20m. per hour, 53+ 5 
WGisscwex 17X24 38.0 26.0 28.5 14,250 |Single trip....... ......... —17+3 
99s ee ™ i = o . a Oe 150 + 12 
-sepeae en andl i Oc | 
Q0..... : a is pe * ** Daily and easily.”........| 62-4 
Ql....-. oe 6 66 ot 6s 06 66 st Le et Le oe aI + 5. 
BZeeee * = Maximum Load 126 
BZe reese a a s a a “ AN cs@aaaied mean 76 
CT re ie ef " "= bad Usnial loads. -veidacceeed dx 126 
25 ..00. is or ss " Be oe ie ce een ah ee 76 
26......] 19% 24 42.0 26.0 32.0 16,000 ca Have pulled,” sieves ree 76+6 
B7 vcees : . . eoeravneenace ror — 8 
MOGUL 
a8......| 16% 24 35-5 25.5 30.0 15,000 = |‘ Equiv’t work every day.”"| 83 -+ ar. 
29... - ee * do. (gained speed in test)| 40.5 
JO...00. pe . - e ecules trains,.... ... wena 535 
Stine frégular “S iiceevevasds * 
BB.crcoe| 17% 24 37-5 25.5 31.5 15,750 =| ‘* Have hauled.’’........ .. 44 
oe cs “a i) 66 oe oe 66 ot , és 
Bhs ccone = be re “ Largest regular load. ...... 70+6 
Be icaiss ee bad *f ” *f Comparative test........... 85 ++ 10: 
36......| r8x24 39.0 26.0 33,0 26,500 = | ** Equal serv. every day.”’.. 53 
3. een . a os Pe . Intended as daily duty. .. 60 
seeeee , Pe pies zo 
BQ avees = ba big ae Momentum grades. reg. ser.| 53 — 2% 
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138. 
LocoMOTIVES IN PRACTICE. 
in the Catalogue of Baldwin Locomotive Works.) 
ENGINES, 
-Loap. 
Resist- pears apie OF peruel 
ance. OAD OVER TABLE. 
is of | ‘Tbs. Actual. Accord- Name of Road. 
ecord.| Per ; ing to 
Ton No. Kind of ‘Tot.i'd,| Table Tons Per 
* | Cars Load. linc-eng. 170, Cent 
Peecas 36.03 | 12 |Loaded flats,.| 276 243 33 13.5% {Macon (Ga.) & B. 
ee a 64 a as 330 ae 87 35.8% > = 
ere 28.0 15 ‘Loads........ 362 339 23 6 8% |W. Ala. 
Bad rule 34.9 18 Green wood. 422 273 149 54.6% |Macon & Br. 
Care 97.8 3 Passenger....| x12 102 10 9-68 Sp.,U.&C.(S.Ca.). 
eres, 480 30 6.7 
Gets 23.91 | 23-5 17.9 tons...4/4,, nee 4504 to &6 isize6 Atl. & W. Pt. 
1 SER 32.62 16 .Loads........ 354 330 24 7.3% |Atl. & Charlotte. 
Secrscs 26.0 41 |1r tons....... 847 443 404 91.5% |Kansas Pacific. 
re 34.52 | 20 2134 tons..... 503 333 170 51.0% |Mo., K. & Tex, 
> (one 23.15 | 33-4 |Notascert’d..| 662 497 165 33.2% |Long Island. 
pS eens 33.0 20 | * “tL 468 350 118 33.7% |Atc., T. & S. Fé. 
cae 68 .6 4 |Passenger.... 143 178 —35 —19.6% |Cumb. & Penna. 
£2 bse = 5 - ees 163 178 —I5 — 8.4% - ie 
the effect of curvature, as noted below this table, on next page. 
ENGINES. 
TAviscek BOISE Th” ae lecsax eosin: wool 597-2| 462 115 24.9% |Del., L. & W’n. 
1G seek 30.0 34 |Eng., pass... 387.8| 450 (~62) (—13.7%)|Norway. 
5O..s06% 38.3 14 |Heavy loads..| 372 372 ° o West. Md. 
ae 69.36 che ~ Wis euscae ‘co co arg Bic 207.4| 205 2 1.0% |C.& Fogelsv.(Pa.) 
Pa err 39.15 | 18 j2xtons....... 452 389 63 16.1% | Youghiogheny. 
IQ. veces ‘ 15 we op wnaiea 410 389 2I 5.3% es : 
BO een 33.0 48 |Empties...... 496.3| 463 33 7.2% |B., N. Y. & Phila. 
rt ee 17.85 | 40 |Loads........ 945-2] 855 go 10.4% i a 
cy ae 55-73 ae Cer re 331-2] 274 57 20.8% |Lehigh Valley. 
Ce BS2900 1 “ear lee brass haan 448.8] 393 56 14.2% is om 
BA ni aes 55-73 ‘ - be. 274 ° ° “e 
25 iakes ey (oe Sa ee eer eee 315-5} 393 —77 - 19.8% = - 
| ee 39.06 | 22 {18 tons....... 472 409 63 15.3% |St. L. & San Fran. 
CT eee 43-23 | 22 Oe - tee a 472 370 102 27.8 sd a 
ENGINES, 
ee 40.2 45 |Empties,... oee.8 t 3734 5.4% |Sharpsville. 
BQ ccews 23.4 28 |Load of coal..{ 573.3} 605 ot ° . 
BOs acu. 28.0 21 oads, .. -| 481 536 —45 —8 4% |Western Ala, 
BI-eee.. 2 we Meee hes 56 536 25 4.7% ee #3 
S2icsces 24.7 2 7 * as 679 637 42 6.6% |T. H. & Ind'olis, 
et Sen 66 9 oaded .... 
33 { 45 |Empties.. t 665 637 28 4.4% 
LY eee 36.8 17 |23 tons.......| 452 428 24 5.6% iE. T., Va. & Ga. 
SS xin vans 44.0 37 {9-5 tons......] 418.5! 358 60 16.7% |E. Kentucky. 
S6:<su-as 28.08 | 328 oaded ..... 709 588 121 20.5% |F. & Pére Marq. 
B90 bees 28.1 io-  Heeetes wore teres 665 587 78 13.2% |Mo., K. & Tex. 
38. .... 34-5 ae Veeuieeié 544-11 479 65 13.6% . o 
Sp eteaeal saber / t Loaded . { ree 820 ox o IC. & Tale. (Chili). 
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TABLE 138.— 





CONSOLIDATION 
; WEIGHT oF ENGINE. Tractive Grade. 
No. of | © fou MOns,:2000/ 108: er ’ Character of Reet 
Record. ae , erformance. er 
Inches. | Fy. Ten- On panestcn: Mile. 
gine. der. |Drivers : 
GO. seas, 20 X 24 45.8 26.2 39-7 19,850 |Regular service............ o+6 
as ae 6 
Sere), ae. Pee eee eae Soars Wea. ee Se eee 
ee oe he 33 - : do. (fair average work.) ..{ 116+ 10 
eee tT} 66 C3) ee e ‘ ‘ e aa 64 28 
ye spines - “ = - - Regular load....... Lpedelaces 96 + 10 
4G se oses st bee ve = > Occasional load............ . 
> ig Ws . s Trial iri pisc™ sxcwisaadee ss 45+3 
4 i isiee’ ad - be es bid Daily service .............. 171 
Pts eee ig * “ 5 ie Using sand ........ ....00. 
EOuda diet es ee re * Regular service (?)......... 23 
51 Bs “ i - ae Maximum load....,........ 126 
52... te * . " Usual Be ** ss Saotuiety erase seis aA 
Pyecae " a hs ss * Maximum “ .....--.-.... 76 
64 ae “ * s ae \Usual Or ca Srey ae alek , 
G5 oteeas oh as : - ‘Maximum “ ......... 00. 96 + x0 
BO wiccees ss “ ~ ee a Usual BP seks Uae bared a 
“a 6 Ly) a (3) 
ee rT} 66 rT} rT} rt} Average of 5 Tee eee = 
oe “ ae = - as Daily service......... seers 68.6 
60 (Tt) 06 66 66 6s be os 6 6 
fod fe fw fs aa ae ee es 
62...... 21x 24 60.0 0.0 50.0 25,000 sg Se” clita acaneea oboe 105.6 
6 es 6s as 46 bb 64 “ 8 8 
ba eevcee ‘ es Be ai ‘6 on en. SNe Sees 168 
65.0.0, wo fw fw  |Maximum...0° 2) 


The caboose is included in the gross loads given when used on train, although not in- 
cluded in list of cars. 

The assumed ratio of adheston used in this volume (as also by the Baldwin Locomo- 
tive Works) is 14. The percentage by which the calculated load taken from Table 170 
exceeds or falls below the computed load may be estimated by the following : 


An assumed adhesion of § would éxcrease the calculated load 334 per cent. 
6 66 66 66 a 66 decrease ** ‘6 &%& 25 & sé 


The principal cause of the fluctuations between the actual and computed loads, how- 
ever, lies in the fact that the reported gradients are not the actual de-facto gradients for 
operating purposes, but are increased in effect, in some instances, by uncompensated curva- 
ture or stopping-points on the maximum grade, and diminished in others by the use of 
momentum to assist in surmounting them. No. 8 (Kansas Pacific) and No. 9 (M., K. & T.) 
are conspicuous instances of the latter, the loads reported as hauled being beyond all 
probability for de-/acto grades of the given rate. Nos. 2, 4, 10, 11, 14, and 27 are prob- 
ably less conspicuous instances of the same use of momentum to practically reduce grades 
below the profile rate. In Nos. 27, 39, 61 this was expressly stated to be the case, and 
(the length of the grade being given) the corresponding @e-/acto grade per mile was com- 
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Continued. 
ENGINES. 
Resist- espe bone: Excess OF Aree 
No. of | 2"¢e: Actual. Accord-| LOAD OVER TABLE. 
Record he ——_—__————— | ing to |———_—_ Name of Road. 
T er | No Kind of | |Tot.I'd,| Table | -p Per 
on. | Cars. Load. inc.eng.| 170. one Cent. 
PC. eee Ir.o i ee Loaded zs { 186 t 1804 Oo+ roy Ph. & Erie. 
rt rer 44.36 | 22 |Loaded...... 438.41 496 —s58 —11.7% |Dom Pedro ITI. 
42... 5 66.71 | 26 |Empties...... 298.6] 330 —31 — 9.4% Tyrone Br.,Penn, 
ee 55.72 | 15 Loaded Lcekias 405.2} 304 9 2.3% : 
rv ree 42.85 | 40 wees 478 513 —35 — 6.6% |Lehigh & Susq. 
AS asses 48.15 | 33 cotta eee 375-7} 456 —80 —17.4% |Lehigh Valley. 
46... * 35 tenes 393-7] 456 —62 —13.7%}| “ = * 
7, en 26.18 | 47 »  sewinws 1100 840 260 31.0% |Missouri Pacific. 
eee 72.8 32 |Empties...... 264 302 — 38 —12.6% Cumb. & Penna. 
Me ions ss da: sted telene een 309 302 7 2.3% . ; 
BH saad 16.71 | 100 |Load, q4-wh...| 1144 1320 —176 —13.3% |Central N. J. 
Giisicas 55-73 | 35 |4-wh.,coal....| 445.51 3904 52 13. % Lehigh Valley. 
ee “ 25 ee rr re, ee 340.2] 3094 —54 —13.7 ee . 
as ed da 36.79 | 140 |Empty 4-wh.. 610.1} 600 10 1.7% se iy 
i iroerr ‘ 100 id ** 1 458.8] 600 —I4t —23.5% . = 
BEAs dive 48 15 | 40 Load, 4-wh... 498.1] 487 II 2.3% - - 
56...... : 35 e-| 445-5] 487 — 41 — 8.4% re 
57 ree 44.36 | 100 ey sai 457-8 46 —38 - 7-78 : : 
SB ascii, 57-24 | 30 4-wh...] 392.8} 384 9 2.4 
BO eae 34-14 | 29 15-ton load... 752 644 108 16.8% |Chic., Burl. & Q. 
Go ..... 33-76 | 30 = Samer 776 653 123 18.8% = 
61...... 26.56 | 40 |Loads........ 1005 828 177 21.4% ne 
62...... 48. Ke Cleuas. eee tees 542.5] 520 22 4.2% |Atc., T. & S. Fé. 
63......} 78. SOM ee ee ere 318.5} 320 —1.5 ° ur rs 
64 sieves 128. 7 |Loads.... ... 210.5] 195 16 8.2% me a 
OSs Ss i 9 MS eeasteye el” (75M 195 59 30.3% id oe 


puted and used in computations, the reduction being indicated by a — sign in the column 
of grades. 

On the other hand, most of the instances in which the reported performance is less than 
Table 170 calls for are to be explained by high speed or by uncompensated curvature, 
except under Consolidation engines, where the character of the trains (chiefly 4-wheel coal 
cars) had no doubt equal or greater effect to diminish the load. 

Curvature was assumed to add only 1 ft. per mile (0.38 Ib.) per 
degree of curvature up to 10° curves, and 2 ft. per mile per degree for sharper curves, when 
expressly stated to constitute an addition to the grade, and this addition is indicated by 
the sign + in the column of grades. A very low rate was assumed in order that the 
comparison of actual and theoretical loads might be more certainly trustworthy. 

From the above table we may conclude (¢hat if the given grade be the 
de-facto grade for operating purposes, with all effects of curvature and velocity elim- 
sated, an assumed ADHESION OF ONE FOURTH ¢he weight on drivers and a rolling 
Jriction on tangent, at 15 miles per hour, of & los. per ton (the latter being somewhat 
more than ample) wtll give very approximately THE SAFE OPERATING LOAD IN REGU= 
LAR SERVICE. 

A long list of further records of performance the writer omits to save space. Quite a 
number of them show more than 4 adhesion realized as an average of long runs, but 
not as every-day performances. 
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certain deduction to be made from the apparent gain because of 
the increased tractive train resistance caused by the sand on the 
rails. 

533, The third, and most important limit, that of ordinary 
working, is warranted by the all but universal evidence of mod- 
ern experience, as sufficiently proved by Table 138, which gives a 
long record of actual performances with locomotives, taken chiefly 
from the very abundant data given in the catalogue of the Bald- 
win Locomotive Works, and including aL. the records therein. 
The ratio of 4 is used by them as the basis for computing the 
table of capacity on various grades given in their catalogue, and 
thus in a measure guaranteed by them, and the high character 
and great experience of that firm entitles this fact to far more 
than the usual weight which would be accorded to manufac- 
turers’ evidence. 

534. Many causes combine to make the apparent indications 
of practice very variable. One of the most important is that 
the nominal ruling gradient is not the real or “virtual” one, 
being in some cases higher than the virtual grade, because the 
ruling grades are short and surmounted in part by momentum ; 
and in others (and far more commonly) lower than the virtual 
grade, because of the necessity of stops on unreduced gradients, 
or of unreduced curvature on the ruling grade, thus materially 
increasing the nominal maximum: so that if we assume the grades 
of the profile to be the virtual grades, the trains hauled will ap- 
pear to be only such as are due to + adhesion, or even less, 

On very low gradients this is especially true; and, moreover, 
another cause comes in—the difficulty of starting, making up, 
and handling very long trains. From this it results that we 
very rarely indeed hear of trains being hauled on very easy 
grades such as are beyond all question within the power of the 
locomotive under conditions which are as fair actually as they 
are nominally. But when these errors are eliminated it will be 
found that in all cases, in good American practice, the actual 
ratio of adhesion is }, whenever it is attempted to load the 
engines to their full capacity. 
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535, The fifth ratio of adhesion, 4, apparently applies to 
winter loads, and will actually give, in most cases, the loads 
which are hauled in practice in winter. It is usually assumed 
that this difference is due to the fact that the ratio of adhesion 
is less in winter than in summer, but it appears probable that in 
reality, as we shall see (par. 632), it is due to an increase in the 
rolling friction, both because of greater axle friction and because 
of the poorer condition of the track. 

536. In the former edition of this treatise $4 instead of + was as- 
sumed as the ordinary working ratio of adhesion. This was deduced 


TABLE 139, 


COMPARATIVE RATIOS OF ADHESION OF AMERICAN AND FOREIGN 
LOCOMOTIVES. 





Ratio oF ADHESION. 





ConpITIONs. ‘ : : : 
Foreign Engines. | American Engines. 


SROs Se ee | eee 











Maximum at slow speeds and under favor- 


able Conditions .......ccecevcccccsseene + or 0.25 t Or 0.33 
Working maximum. .....cccceccssccccece rae + or 0.25 
Ordinary apparent adhesion.......e.seee- 4 or 0.14 ¢ or 0.20 





Many European engineers assume }, or even less; but many American engineers, in 
like manner, assume }. 

From a summary by Mr. O. Chanute, in ‘‘ Haswell’s Pocket-Book,” we may abstract 
the following data as to early and European tests of adhesion : 


Ratio of Adhesion. 
Mr. Wood on earl 
haps the earlies ; ee Pee 
B. H. Latrobe on B. & O. R. R. 1838. ........ " Safe working limit......... 0... ° 
Maximus icc. wend ccwadvaduss.es oO. 
Modern European practice..... ....secceeees Minimum.,......-..c.csceee cece o 
; ; Scemmering line............0.6. oO. 
Italian Alpine road, subject to frequent { Maximum in open cuttings..... ° 
mists....... ivsihes cece oboe see eeea seen » ) Maximum in tunnels........... Ou 
Dry weather..........200008: si t o.sss 
; Damp weather...... i Mraaasiins ie 
French experiments, 1862-67 by Messrs. Vuil- i 
lemin, Guebhard, and Dieudonné.... Wet weather........ eaecewivelns : i oS 4 
Light rain ........ jage: tats ereer 09 
Rain and fog . ..cscccceescccsee Ou! 
Heavy faith ooo hicocessee cece ees 0.10 


The last records are of dubious value. - Mr. Chanute gives a table of average European 


and American practice, which differs somewhat from the above, but seems open to ques- 
tion in several details. 
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by comparison of the actual loads hauled on various nominal grades by 
the same engine. Besides the causes just mentioned, however, which tend 
to make this process inaccurate, within the nine years from 1876 to 1885 
a very great change has taken place in the average train-loads hauled on 
American railways, as shown in Tables 30 to 33, and others. Much of 
this is due to the use of heavier engines, but a great part of it is due to 
greater care to load engines to their full capacity. 

537. The adhesion of English and other foreign locomotives is ordi- 
narily stated at less than of American by a considerable percentage. 
Table 139 approximates closely to the difference which appears to exist. 
How much of this represents an actual difference of capacity, and how 
much is due merely to difference of administration, it would be impos- 
sible to say; but there is no room for doubt of the fact that foreign 
engines haul lighter trains, as a rule, than American engines of the 
same weight, or that European engineers state the limit of their ad- 
hesion at less than that given by American engineers for American 
engines. 

538. If we may assume that the loads hauled by the same engine on 
any two grades are affected only by the difference in the grades (which 
ordinarily we cannot, except very approximately), we may at once deter- 
mine from the records of these loads the rolling friction and ratio of 
adhesion, as follows. 

Let Z and Z' = the gross load (including its own weight) hauled by the same 
engine on any two grades, g and g’. 

Let x = the total resistance per ton on the lowest grade g, and d = the dif- 
ference in resistance per ton on grades g and g’ (being that due to gravity only, 
and equal to the resistance from gravity on a grade of g’ — g). 


Then Ix = L' (x-+d), 
whence = (Dany 


Then we have 


Rolling friction =x — resistance from gravity only on grade g. 
Traction of engine = xZ 
traction 


Ratio of adhesion = —————_—-. 
wt. on drivers 


But while these formule are theoretically correct, results determined by 
them are to be accepted as reliable only with great caution. If the reported 
low-grade loads are too small, as they usually are, the effect will be to greatly 
increase the apparent rolling friction. 

539. Owing chiefly to some misinterpreted experiments made in France 
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some years ago by a M. Rabeauf, a chief engineer of the Corps des Ponts et 
Chaussées, there has for some time been some available authority to show that 
there may be such a thing as ‘‘ IMPERCEPTIBLE” OR CONTINUOUS SLIP in the 
driving-wheels of locomotives in motion. Such a thing is really impossible, 
but the impression that it occurs has become widespread, and mere assertions 
in support of it, or allusions to it as a well-known fact, exist without number. 
The experiments referred to, from which this whole imaginary discovery seems 
to have originated, were described in a paper in the Annales du Génie Civil 
(1876), in which the record was given of tests of a fast passenger engine for the 
Northern Railroad of France, having four coupled drivers 6 ft. 10 in. diameter, 
carrying 264 tons on a grade of 0.5 per cent (26 ft. per mile), with good rail and 
weather, and 121 lbs. per square inch boiler pressure. The report continues: 


‘‘Under these conditions the locomotive, which was tested alone (hauling 
no train behind it), attained a speed on the down grade of 744 miles an hour, 
corresponding to 303 revolutions of the drivers per minute. Now, the regis- 
tered number of revolutions was 360, corresponding to 88.8 miles per hour—a 
slip of Ig per cent. 

‘‘Surprised at these results, the writer repeated the same observations on 
a certain number of locomotives of different types, comparing the speed 
with the revolutions of the drivers. It was generally found that the slip was 
slight on an up grade, but very apparent on a down grade, ranging from 13 to 
25 percent. It increased rapidly with the speed.” 


This evidence appears pretty conclusive, especially as other articles and 
paragraphs to the same effect have appeared from time to time, accompanied 
by various reasons why the centrifugal force of the counterweights, and what 
not, must have the effect of producing it. 

540, As a result of these tests it was concluded that ‘‘ common locomotives” 
were ‘‘ actually unsuited for speeds of 60 to 75 miles per hour,” because the 
slippage was as much as 20 percent. In aspecific instance (the Uetliberg road) 
referred to in the paper it was said that on grades of 7 per cent (370 ft. per 
mile; less by 1 per cent than is now successfully operated in Colorado, and less 
by 3 per cent than was successfully operated on temporary lines by the late 
Benj. H. Latrobe) ‘‘the slip of the driving-wheels was found so considerable 
that the gear system was found more economical,” in spite of the slow speed. 

541. On the other hand, tests of various American passenger locomotives at 
speeds at from 75 miles per hour down, made by Prof. Chas. A. Smith, Mr. 
Albert F. Hill, and Messrs. Henry Abbey and Oscar H. Baldwin (see Engineer- 
tng, Aug., 1885), to mention no others, have uniformly indicated that no such 
phenomenon occurs with American locomotives under any circumstances. 

There is an undoubted possibility, so far as this evidence alone is concerned, 
that the phenomenon might not occur with American locomotives, and might 
occur with differently constructed foreign locomotives; but in addition to the 
grave reasons for questioning the physical possibility of the assumed phenom- 
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enon, as being contrary to what is known in other ways of the laws of friction, 
it is not difficult to see how the alleged slipping may have occurred and yet 
have been in no respect ‘‘imperceptible” slip, nor different in any way from 
ordinary slipping, which is perceptible enough. 

542, When a locomotive is only moving itself, especially if running down 
a grade, and so having little work to do, and when all possible power is put on 
to run, in literal truth ‘‘ as fast as the wheels can turn,” whether the wheels are 
slipping or not will make no very conspicuous difference in their speed of revo- 
lution; while, on the other hand, the work required of the locomotive, simply 
to keep up speed, will be so small that, when the wheels once begin to slip, the 
loss of power will not be so great as to prevent the acquirement and mainte- 
nance of very high speed, although they will continue to slip indefinitely, never- 
theless, On the other hand, with a train of even one car behind the engine no 
high speed could probably be maintained under such conditions, for the mini- 
mum power to maintain the speed would then be so great that the speed would 
be immediately checked, and make it clear to the senses that the wheels were 
slipping. Whenever the locomotive was running up any considerable grade it 
would be still less possible; and the cautious statement quoted above, that it 
was ‘‘generally found” that ‘‘the slip was slight” on an up grade, probably 
means that, as a matter of fact, no absolute evidence of any slip was detected, 
or the figures for it would have been given. 

543. To make the true explanation of the phenomenon clearer: Suppose, 
when the wheels of a freight engine were slipping, while it was standing still, 
that the engine were simply uncoupled—instead of shutting off steam in the 
usual fashion. If the grades were not too unfavorable the engine would prob- 
ably start ahead, the wheels still slipping; and if all the steam were put on, on 
a favorable down grade, a velocity of ‘‘ 744 miles per hour” might possibly be 
obtained, with an ‘‘imperceptible slip” of 20 per cent. These, or something 
like these, are probably the conditions, and the only conditions, under which 
the phenomenon has ever been observed, and they correspond to nothing in the 
worst extremes of practical operation. The only thing really proved by such 
‘‘ tests” is that even if the wheels are slipping in ordinary fashion they will kick 
hard enough against the rails to make an unloaded engine move down a grade 
at a very lively pace; which illustrates how easy it is to draw wrong conclusions 
from observed facts. 

544. The effect of the CENTRIFUGAL FORCE OF THE COUNTERWEIGHTS 
of the locomotive to modify the pressure of the wheels on the rail is con- 
siderable, and especially on bridges very important, but as respects its 
effect on the adhesion it is less important, if indeed it can be said to be 
of any importance. 

_ The counterweights are weights added to balance the piston and 
other reciprocating parts, and thus prevent serious disturbance of the 
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Figs, 111-116.—V1BRATIONS PRODUCED IN THE 
SAME BRIDGE BY THE PassaGE oF VARIOUS 
FREIGHT TRAINS AT VARIOUS SPEEDS, 

Vertical Scale three fourths of actual move- 
ment. 

[Through Pratt Truss Bridge, New York, 
Pennsylvania & Ohio Railroad, near Leavy. 
ittsburg, O., 141 feet span, 24 feet deep, 9 
panels, 15 feet 8 inches each. Kind of engine 
and train and speed given in each diagram, 
The scale below ‘‘ Length of Train’’ shows 
the revolutions of the drivers. ] 










eee enn ee Length OF Train... aN@ 19f,-cocen. ecwcun ae 
pode osdtasecligte loots bint4iss ree 










Gait medoundedaweimie LOAGINA< vornry onan Veta Sao | ; 
4fouccla cities elas yeh ge ea Plog si Lows RY 
e w @ 
Cc ¥ 
23.9M 
Coneol'n. = 
aicars. 





le becencnasa ca ~Length._.. of Train. * eae 
A foutsiatclooasls boidairebu JiJovuuta Lui Th LIAN! 
. 16. 














Scale of 






8 * 265 
approached the indicator was started, making the straight lines to the left of 4, M and, X. 
Asthetrain struck the bridge lateral motion of the pencils began, and it will be seen that 
in all cases the deflection was greatest within a second or two after the locomotive had 
entered upon the bridge, or about when the whole of the engine and tender was fairly on 
the bridge, and long before it had reached even the middle point of the bridge. 

The hollow in the diagrams, which immediately follows, showing a reaction from 
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this extreme depression, indicates clearly that the latter is a dynamic effect, the sudden 
depression caused by the entrance of the load setting the bridge in motion downward so 
quickly that its momentum carries it down far below what even much greater static strains 
are able to maintain. It is probable that bridges of longer span and greater weight would 
show this effect much less markedly. 

The length of train and also a scale (on the right line between 4 and &) on which the 
revolutions of the drivers are indicated has been added to the originals. 

It will be seen that in every instance the vibrations of greatest magnitude are almost 
exactly synchronous with the drivers’ revolutions, but as the vibrations decreased they be- 
come less so, and when the vibrations become a mere wavy line there is no observable 
connection whatever with the drivers’ revolutions. 

The difference in the effect of passenger and freight trains, or of different construc- 
tion and speed, as shown by comparing Figs. 115-16 with Figs. 109-10, is very noticeable 
and curious. 


THE LOCOMOTIVE BOILER. 


846. To burn more than 80 lbs. of coal per square foot of grate per 
hour is sure to decrease the efficiency of 
combustion, although as much as 100 Ibs. 
may be burned under favorable conditions, 
with fair economy. When combustion is 
pushed beyond this, as it not unfrequently 
is, sometimes even so far as to apparently 
double it, it is all but certain that a large 
proportion of the additional coal supply will 
be ejected at once from the smoke-stack, 
unconsumed. As much as 20 per cent of 
the entire coal put into the fire-box has Fyo. 117.—Lump oF 
been actually caught in the smoke-box, and 
it is quite certain that when more than 130 OF AN Express Locomotive wiT# 

sucH ForckE AS TO FALL IN 
to 150 lbs. per square foot are “burned”  txrovcu tHE Oren Winpow IN 
nearly the whole of the excess of supply is This fan wes picked up by Mis 
thus ejected (see Table 146). Fig.117, with 
its accompanying note, gives a rather exag- ¢P% qe cn Been jeauted, 
gerated instance of what is continually tak- lump, perhaps, could be found with 


° rae _ such a record. but innumerable 
ing place. The minimum waste of coal in smallerones. The lump was near- 


: : ly a cube. If partially ignited its 
this way is probably 5 per cent. specific aac y would, have been 





547. The ordinary evaporation of water 
per pound of coal burned is hardly more Wesco prCkenvue 
than 6 lbs. in this country, and sometimes 
only 5 lbs., or even less, although it rises to 8 or 9 Ibs. in some cases, 
29 
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and very frequently if not usually does so abroad, where the evaporation 
is more economical than is common here, owing in great degree to the 
combustion being less pushed by the hauling of heavy loads, and in part, 
probably, to more skilful firing. Theoretically, a fair ordinary coal (of 
14,000 heat-units—not by any means the best—see Table 140) ought to 
evaporate something over 12 lbs. from water at 60° Fahr. to steam at 
120 lbs. pressure. . 


TABLE 140, 


HEAT-UNITS IN VARIOUS FUELS. 








. Evap. Power (ibs. water) 
Heat-units. from and at at2°. 
Pure carbon........ Joisgiveceweeneeel’ - sawyeees 14,500 | = ..seeeee 15.02 
Pennsylvania anthracite.............+|  swceees ‘ 44,500 | Retin ene 15.02 
Pittsburg bituminous .............2-6] se eeeeee 14,900. °F a 3Gag es 14.69 
Illinois coal (pure quality) ......... { Sees ' 9,000 seeswsee 9.20 
English coal (average).........-.2+- { ae t 14,320 i foe } ~4.82 
English coke (average)........0.0++ { pe t 13,550 | ae t 14.02 198, 
Crude petroleum..........cce cece eeee] cee e nee 20,240 | ceeeeee. 20.33 ‘* 
LIGNE sy .iiixsccieieschiiedesienG ees { 11,678 oer 12.10 ‘* 
Asphalt icc ciaccosssccces pENeeuSewewel: » chee, wees 16,655 | aweecvee 17.24 ‘* 
Dry wood (all kinds) ........cecceceee| ec aeeceee 7s792 fn wee cee 8.07 ** 


The heat required for evaporation ‘‘ from and at 212° (i.e., the conversion of water at 
212° into steam at 212° or atmospheric pressure) being 1.00, the heat required to turn 
water at normal feeding temperatures into steam of usual working pressures is as follows: 














Feed- STEAM PRESSURE ABOVE ATMOSPHERE—LBS. 

water. eens 
°Fahr. | 20 40 60 80 100 120 140 160 
AO? ose ee 1.193 2.203 1.209 1.214 1.219 1.223 1.226 1.229 
60*...... 1.172 1.182 1.188 1.193 1.198 1.202 1.205 1.208 
oo 1.151 1.161 1.167 1.172 1.177 x.181 1.184 1.187 
BOO°.. 2.4 I.131 I.141 1.147 I.1§2 3.157 1.161 1.164 1.167 


wee ee ee eee re ne a ae te Ne = etree = te 


(Abstracted from a large table in “‘ Steam-Making,” by the late Prof, Charles A. Smith.) _ 


The lowest rates of evaporation occur with the highest rates of 
combustion, and vzce versa ; and ordinarily it is not possible to evaporate 
more than 600 lbs. of water per square foot of grate per hour (say 80 Ibs. 
coal x 7} lbs. evaporation ratio, or 100 lbs. x 6) for any length of time. 
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More may be done, but it cannot be relied on, and 500 lbs. of water per 
square foot of grate would come nearer to a moderate working maximum. 

548, The ordinary load on drivers per square foot of grate ranges 
from 2500 to 4000 for ordinary types, as shown in Tables 127-130; 3000 
lbs. being rather low for passenger engines of the American type and 
for Consolidation engines, and 4000 rather low for Mogul and Ten-wheel 
engines. The larger proportion of grate surface in the Consolidation 
type may be considered as in part a concession to the difficulty in firing 
such engines. 

549, The steam used in the every-day working of locomotives (in- 
cluding the entrained water carried along with the steam mechanically) to 
do 33,000 ft.-lbs. of net effective work * is somewhat under 30 lbs., never, 
probably, running very much higher than that, and rarely quite as low 
as to 25 lbs., even under the most favorable circumstances; that being 
the lowest fair assumption for steam used at slow speeds on long grades 
or at other specially favorable points, except that for very short distances 
considerably more than that may be shown, owing in part to drawing on 
the small reserve of power in the boiler (par. 553 and Table 144). 

550. Then, as the production of steam is 600 Ibs. per square foot of 
grate per hour, and the consumption per horse-power per hour is rarely 
better than 25 lbs. and often much worse, we have 4,°° = 24 horse-power 
as the maximum ordinary capacity of one square foot of grate area, 
Tables 146 and 147 will indicate that this is, on the whole, a rather 
favorable showing for what can be actually realized. But to determine 
the very highest maximum which can be claimed in the way of locomo- 
tive performance, we may appropriately refer to Mr. Wm. Stroudley’s 
paper on the locomotive performance of the London, Brighton & South 
Coast Railway (Trans. Inst. C. E. 1885), where we find that an average 
of about 600 zzdécated horse-power was maintained for 6 or 8 miles in 
succession by an engine with 17.04 square feet grate area, with an aver- 
age horse-power for the whole run of 50 miles of 528.5, corresponding to 


f 600 
maximum — = 35.3 H. P. 
Indicated H. P. per sq. ft. grate a 


average a = 311 “ 
Net effective “ ag “ (10 per cent less), say, 32 and 28 H. P. 


In round figures, 30 effective horse- powers per square foot may be said 
to be the ultimate limit. 


551. The horse-power which, if it could be produced, might be trans- 


* For one hour. 
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mitted through the drivers for propelling the train is very much greater 
than this except at the slower speeds, so that at the slower speeds only 
is it possible to utilize the full adhesion, as may be determined thus: 
Per Square Foot of Grate Area. 
Usual load on drivers, as per Table 141, 3,000 to 4,000 lbs, 
Equivalent tractive power for} adhesion, 750 to 1,000 Ibs, 


TABLE 141, 


LOAD ON DRIVERS PER SQUARE FooT OF GRATE AREA FOR THE VARIOUS 
LOCOMOTIVES GIVEN IN TABLES 127-130. 

















TABLE on REE aT ERICA ENGINES: |. —AMERICAN ENGINES, TABLE 128.—MOGUL ENGINES, 
Road or Mia NU Roadion Maker.  labacses Lbs. per |... | Road or M:z Road or Maker, Lbs. per 
Date. and Cylinders. ae Date. and and Cylinders. sq. ft. 
1873 ...|Mason, 17x24 .......... 5. 2,440 1873...|Baldwin, 18x 24....... Tore 4,120 
1884....)No. Pacific, 17x 24.......... 3,390 1883...| Brooks, 18x 24...... ... «-- 4,270 
1884 ...|Brooks, 17% 24...........06. 2,920 || 1884...|Baldwin (N.S.Wales),18x 26] 4,650 
1884....1C., B. & Q., 17% 24......-.. 3,050 || 
1884 Hh 8x24 3,070 || FABLE 129.—CONSOLIDATION ENGINES, 
ee ee <2. Sa errr 307 20x 24 cylinders. 
1884....]Mason, 18x 24........... .. 3.590 
RG et tele 2 1.880% || 1875-6.|Penna, ‘‘Class I”’.......... 3,450 
1884 ...|West Shore | 
: B..... oes. 3,670 1886... ‘* ‘*ClassR”,........ 3,210 
1883...|West Shore ............6.. 3,830 
TABLE 128.—TEN-WHEEL ENGINES. | TABLE 130.— MASTODON ENGINES. 
1873 ...|Baldwin, 18x 26............ 4,020 1882...|Central Pac., 19x 30........ 4,120 
1883....}Brooks, 19 X 24...........6-. 35230 1882...j|Lehigh V., 20x 26.......... 2,570* 








* These engines have specially large grates to permit of slow combustion. 


Then the horse-power per hour per square foot of grate area which 
will or might be transmitted through the drivers, if their utmost adhesion 
be utilized, will be— 


load on drivers ! 5280 


x coeff. adhesion sods Mba in per hour. 


Max. H. P. = 

By this formula Table 142 was computed, which indicates at once a 
truth of the first importance—that it is absolutely impossible to produce 
enough power in the boiler to utilize more than a small fraction of the 
available tractive power at any of the higher speeds, and it is only as we 
fall below 15 miles per hour that it becomes possible for even freight 
engines to do so. 
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TABLE 142, 


HoRSE-POWER OF NET EFFECTIVE WORK REQUIRED TO BE CONTINUOUSLY 
GENERATED PER SQUARE FOOT OF GRATE AREA TO FULLY UTILIZE 
THE ENTIRE TRACTIVE FORCE OF VARIOUS ENGINES AT VARIOUS VE- 


LOCITIES. 


Adhesion assumed, +. Reduce by one-fifth part to correspond to 4 adhesion. 


HORSE-POWER TO BE SUPPLIED Per Square Foot, aT 





Pounps on Drivers VeELociTigs IN MiLes Per Hour. 
“" Glare Ang. — 
10 30 40 50 

2,000 Minimum 13.33 40.0 53-33 66.67 
2,500 for 16.67 50.0 66.67 83.33 
3,000 American engines. 20.00 60.0 80.00 100.00 
3,500 23.33 70.0 93-33 116.67 
4,000 Freight types. 26.67 80.0 | 106.67 133.33 
4,500 30.00 go.o 120.00 150.00 





The black line marks the limit at which it ceases to be physically possible, under the 
most favorable circumstances, for the boiler to produce sufficient steam to utilize the full 
adhesion, allowing 30 horse-power per hour per square foot of grate (an ordinary maximum 
being 24 horse-power) and for 3 adhesion. To adda similar line corresponding to $ ad- 
hesion, draw the line at 37.5 horse-power instead of 30 horse-power, as indicated by dotted 
line, making little change. 


552. There is, however, one more resource for eking out deficiency 
of boiler power—tc draw upon the reserve in the boiler itself, either by 
pumping in no feed-water for the time being, or by allowing the pressure 
to fall somewhat while the excessive demand continues, or both. 

Neither of these resources amounts to much, although both assist very 
slightly. As respects variations of pressure ; as the pressure of steam rises 
or falls, the sezszb/e temperature of the steam rises or falls very rapidly, 
but the total heat per pound of steam is little affected—so little that the 
total heat was at one time supposed to be constant for all pressures, This 
is shown in Table 143, on the following page: 

553. A very small excess of demand for steam, therefore, will cause 
the pressure to fall very rapidly, and as there are only 20 to 30 lbs. of 
live steam stored in the boiler at any one time, what is gained by letting 


454 CHAP. XI.—LOCOMOTIVE BOILER. 


TABLE 143, 
WEIGHT OF AND HEAT IN STEAM AT VARIOUS PRESSURES, 


Pressure, HEAT-UNITS.* 
Lbs. per 


sq. in. 


atinoanhere Sensible. — Total. 


re) 212.0 1178.1 
20 259.3 +=1192.5 
50 281.0 IIgg.I 

100 338.0 1216.5 
350.1 1220.2 
361.0 1223.5 
370.8 1226.4 





Full tables giving these properties of steam for each point of pressure will be found 
in D. K. Clark’s ‘‘ Manual for Mechanical Engineers,” and in many other treatises. The 
pressures given above the atmosphere should be 0.3 lb. greater, and the total pressure 
measured from a vacuum 15 lbs. greater. These figures rest purely on experiment, from 
which accurate formulz have been deduced. 


TABLE 144, 


AVAILABLE ENERGY IN HfATED WATER AND STEAM OF LOCOMOTIVE 
BOILERS, 
Between normal temperature of steam and 212° Fahr., or that available in case of 
explosion. For practical working the available stored energy is very much less than 
this. See top of next page. 


{Abstracted from a paper on *' Boiler Explosions,” by Prof. R. H. Thurston, Trans. Am. Soc. 
M.E., Vol VI., Paper CLXITI.] 


AREA OF— WEIGHT OF— SToreED ENERGY AVAILABLE— 


ee | Boiler. Water. | Steam. || Water. | Steam. Total. 


Grate. 


i 
tenon oomwmoumies | | acme ne | oe eo 


Ibs. lbs, || ft.-Ibs. | ft.-Ibs. | ft.-Ibs. |mile-Ibs 
|| == 1000)1 = 1000)/r = 1000 ref 


sq. ft. | sq. ft. 
6,330 | 19.02 || 64,253 2.385 | 66.638 | r2,6ax 
! 


1S 875 
20 1,200 6,450 25.65 | 64,452 3.226 | 67,678 | 12,818 


23 1,070 5,260 | 21.67 | 


{ 
| 
| 
| 
| 
| 


i| 52)56x | 2,717 | 55,278 | 10,469 


30 1,350 6,920 | 32-19 | 69,149 | 3,910 | 73,059 | 13,837 





* The heat-unit must be carefully distinguished from a mere degree of temperature, from 
which it differs much as a _/oot-Jound differs from a pound or a foot, or as an area differs from 
adistance. The little diagrams on the next page (Figs. 118, rr9, and 120) will make this clearer. 
A heat-unit is a quantity of heat. What is called temperature is merely an altitude of heat. A 
high altitude of temperature is consistent with a very small quantity, if the body be small, or 
even if the body be large and its capacity for absorbing or holding heat small. Different 
materials differ greatly in this respect. 
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Assumed steam pressure, 125 lbs. 


This table gives the entire energy in the steam and water between 212° and 353°, or 
the amount of work which would be done if the pressure were allowed to fall to zero 
and there were no back pressure or other losses in the cylinder. It will be seen to be 
about equal to the ordinary working tractive power of a powerful engine for about one 
mile. Perhaps one half of this stored energy is a practically available resource in 


operating emergencies. 





pressure drop from 140 lbs. to 50 Ibs. is 
simply this, say, for the second engine 
given in the preceding Table 144: 

In Steam Space: Only 8.8 instead of 25.6 
Ibs. of steam are required to fill the steam 
space, releasing some 17 lbs. of steam. 

In Water Space: The fall of sensible 
temperature from 361° to 281° releases 80 
heat-units per pound of water, and 80 x } 
(specific heat of iron) heat-units per pound 
of boiler, being sufficient to convert into 
steam a weight of water equal to about 
gy of the total weight of boiler and con- 
tained water, or for the given engine 728 
lbs. of steam. 

This makes a total gain of only 745 
Ibs. of steam, or 37} lbs. per square foot 
of grate, which is about what a square 
foot of grate should evaporate in 3} min- 
utes, at the rate of 600 lbs. per hour. 

554. As respects letting the supply of 
water fall off, here also the gain is compar- 
atively slight, because the heat used to 
raise the temperature of the water, say, 
from 60° to the boiling-point at 120 Ibs. 
pressure, 350°, is only 290 heat-units per 
pound of water, or one third (222) as 
much as is needed to change the water 
into steam after it has reached that limit. 
Therefore, even if we allow as much as 10 
per cent of the whole water in the boiler 
to evaporate without replacing it, which 
will lower it about 3 in., we only save heat 
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enough to evaporate gv Of the whole water in the boiler, or 215 Ibs., 
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being somewhat over 10 Ibs. per square foot of grate, or about what is 
evaporated in one minute. 

655. Nevertheless it helps; but that the help is small, is clear in an- 
other way from Table 144, which gives the total available energy in the 
boiler and contents if the boiler pressure were allowed to fall to zero, and 
the steam thus produced used without loss (other than the heat in the 
steam at 212°) in the cylinders. 

It will be seen from Table 144 that an engine which is working fairly 
hard (as hard as it can continue to work indefinitely), and evaporating 
600 Ibs. per square foot of grate, will evaporate a whole boilerful of water 
in from 20 to 40 minutes. This, again, shows that the available reserve 


TABLE 145. 


ESTIMATED APPROXIMATE DISTRIBUTION OF THE Loss oF HEAT IN AMERICAN 
LOCOMOTIVE BOILERS TO ITS VARIOUS CONTRIBUTING CAUSES, 

















Maximum. MINIMUM. 
Lbs. |Percent.| Lbs. | Percent. 
ceewennrenmnemmcsemene | cxtmmemmncentesemmpmmnsmns | camunatnenserenermrmaes 

Theoretical evaporation of fairly good (14,000 H. U.) 

COA]. oi ce deacevcena cnet eseee sedan eres enenses’ 12.07 100. 12.07 Too. 
Actually evaporated in fair average practice, with 

BUCH COA) cou sss sss browsed s elena stiwewededs 9.06 75. 6.04 50. 

; ; 3-01 25. 6.04 50. 
Leaving as wastage to be accounted for, which 

may be divided between the various sources 

of loss, as follows : 
xz. Heat carried off in the gases of combustion (ex- 

tremes of smoke-box temperature taken at 392° 

G00 996") cccoecsseyeesccwcues ii Se eae eteeowes z.22 z0. 2.42 20. 
2. Lost in the ash ee eseeessareet teases eetereseeeoee see evce o.-+ eoos 0.+- 
3. Getting up steam and banking fires (about x0 per 

cent, but not included above, and so neglected.) aime ia stis re ee 
4. Unconsumed coal ejected by the blast............ 36 3. 1.22 to. 
5. Imperfect combustion ............ wb atic Cees eee or .60 5 
6. External radiation. ........... acvenvees ee eccerees 1.44 12. 1.81 15. 
7. Entrained water (a real loss but apparent gain)...| —o.12 tr. —0.62 —s. 
8. Lost through safety-valve....... dace seewies see. 0.12 ¥ 0.61 s. 

Total loss as above estimated........++. ore 3-01 25. 6.04 50. 





These extremes are rarely reached in the same engine, but the maximum is only 
reached under favorable and the minimum under unfavorable conditions for economical 
combustion. 

In marine practice, nearly all the above sources of loss except the first are avoided, An 
efficiency of from 80 to go per cent of the theoretical evaporation is therefore no longer 
exceptional. 
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in the boiler is a pretty small affair, and the normal generation of steam 
we have seen (Table 142) to be quite unequal to utilizing the full tractive 
power at any high speed. 

556. The boiler is not an uneconomical generator of power. In the 
best types, from 75 to 90 per cent of the potential energy which goes into 
it in the form of fuel leaves it in the form of steam. Nor is the locomo- 
tive boiler, in spite of its great efficiency in proportion to weight, inferior 
to other types in economy, the very best of stationary and marine boilers 
alone excepted. Without going into details, for which space cannot be 
taken, Table 145 gives the substance of the facts in relation to its ordi- 
nary working when not burning over 80 to 100 lbs. of coal per hour. 
When combustion is pushed harder, the loss from unconsumed coal 
ejected by the blast is much heavier. 


THE CYLINDER POWER. 


557. Since we have seen that the locomotive boiler is quite unequal 
to supplying steam enough to utilize the full adhesion at high speeds, it 
results in no serious loss, and need occasion no surprise, that the cylin- 
der, which is a mere transmitting agency, is in actual practice and as 
actually constructed unequal to transmitting such an amount of power, 
even if it could be generated. As the speed rises above the lower work- 
ing speeds for which the locomotive was designed there is a very great 
reduction of cylinder efficiency as measured by the average pressure in 
the cylinders, cut-off, opening of throttle, and boiler pressure being the 
same. 

558. The steam-engine, even in its most perfect forms, attempts only 
to convert into work the expfamnszve energy of steam, which is a very 
small part of its total energy. All that great proportion of the heat 
energy in the steam which has been required for the purpose of chang- 
ing it from water into steam is wholly thrown away, even in a theoreti- 
cally perfect steam-engine. It is hardly to be conceived of that science 
will not eventually discover somé radically different device for convert- 
ing heat into work which will be many times more effective, but at pres- 
ent we do not seem to be even tending toward it. 

559, All ordinary forms of steam-engines are in substance similar to 
the engine of the locomotive, which in its essential outlines is simplicity 
itself, consisting only of a piston vibrating back and forth within a cylin- 
der to which steam is admitted and cut off at each end alternately by 
some form of automatically-acting valve—in the locomotive, the slide- 
valve. The steam is admitted for a certain fraction of the stroke (one 
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quarter to three quarters in the ordinary practice of the locomotive), called 
the period of admisston ; then cut off, permitting what steam is shut up 
in the cylinder to expand and do further work during what is called the 
period of expansion ; and then released or permitted to escape at or be- 
fore the end of the stroke, so that there may be as little as possible Jack 
pressure to resist the return stroke. 

While this division of the work done in the cylinder into the period 
of “ admission” and of “expansion” is convenient, yet during each period 
alike it is the expansive energy of the steam, and that alone, which does 
what work is done. 


560. On the proper design of the valve-gear by which the slide-valve is 
moved, and so the admission, cut off and release of the steam controlled, 
hangs nearly the whole question of good or bad working of the cylinders, and 
its theory is a study in itself, into which we need not enter; contenting our- 
selves with determining what are the theoretical limits of efficiency, what are 
the results actually obtained in good practice, and how these results ought to 
be and are affected by varying conditions. 

561. The form of valve-gear known as the link-motion is in all but univer- 
sal use on American engines, and is used on a large majority of all foreign 
engines. It was invented almost contemporaneously with the locomotive itself, 
and a large part of the credit for it is due to the same man, George Stephenson; 
so that it is not unjustly known by his name, although it is, properly speaking, 
the invention of Howe, a foreman in his shops. It has not been essentially 
modified or improved upon since its invention, except as advancing experience 
has given better knowledge of the precise proportions which it should have, 
and it is with justice regarded as one of the most notable inspirations in the 
history of mechanism, fulfilling as it does very simply yet remarkably well all 
the complex requirements which a locomotive valve-gear should have. 

562. Nevertheless there are certain desirable ends which it does not fulfil, 
and in recent years a number of valve-gears have been devised, some of them 
of a highly ingenious character, which are claimed, and probably with truth, 
to possess certain practical advantages over the link-motion, and which have 
met wide acceptance abroad. It is possible, although as yet hardly probable, 
that some of these may eventually supplant the link-motion, but none of them 
have yet been shown to give such radically different results from the link-mo- 
tion that any of the conclusions we shall reach will be affected thereby, except 
in degree. 


563. Assume such a cylinder as that described in par. 559 to have a 
connection opened with the boiler, at the beginning of the stroke, which 
continues open until the end of the stroke. Let the connection with 
boiler be then closed, and a connection with the outside air opened, so 
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as to permit the inclosed steam to escape, while at the same time steam 
is admitted to the other end of the cylinder and the operation is 
repeated. ; 

564. In this we have a steam-engine of the simplest type, which was 
also the earliest type, and an indicator-diagram 
of such an engine, if it worked perfectly (which 
it would not be likely to do at very high speed), 
would resemble Fig. 121. The boiler, being . 
constantly generating steam, may be considered cl 
as, for the time being, a reservoir of infinite 
volume, and the expansion of the steam to fill Stroke. 
the cylinder will not reduce its pressure. Con- 
sequently, the cylinder pressure throughout the 
stroke will be equal to the boiler pressure, and the diagram will be a 
rectangle, in which the foot-pounds of work done will be represented 
by stroke in ft. x area of piston in sq. ins. x botler pressure in lbs. per 
sg. in. The efficiency of even so crude an engine as this is considerably 
over three fourths of what is actually realized in fair average practice, 
and fully as much as is realized under unfavorable conditions, and may 
be determined thus : 

565. A 17 X 24 in. cylinder has a capacity of 3.1525 cu. ft., and will hold 
almost precisely onze pound of live steam at a pressure of 126 Ibs. per sq. in. 
above the atmosphere—an ordinary working pressure. The work done by this 
steam, in foot-pounds, if there be no loss by condensation or other disturbing 
cause, will be 


FT -LES OF Work 


Fic. 221. 


2 
<r X 126 lbs. & 2 ft. = 57,200 ft.-lbs. 


Dividing this amount of work by the mechanical equivalent of heat, we obtain 
as the useful work which ought to be realized if there were no losses by back 
pressure of steam, condensation, or otherwise, 


57,200 . 
———- = 74.09 H. U. 
772 74.09 


In addition to this useful work the steam has, in a non-condensing engine, 
done this work against the pressure of the atmosphere on the opposite side of 
the piston, amounting to nearly 15 lbs. per sq. in., or about 11.2 per cent of the 
useful pressure. Computed to include work done against this pressure, most 
of which is avoided in marine and other condensing engines, the total work 
done is equivalent to 74.09 X 1.112 = 82.91 H. U. 

Now the total heat in this quantity of steam is (Table 143) 1221 H. U., so 
that all that is utilized is: 
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Cutting off at Full Stroke. 


In a perfect non-condensing engine, In a perfect condensing engine, 
74.09 82.9 
—— = 6.0 : ——- = 6. : 
saat 7 per cent eee 6.79 per oy 


Practically even this result is 7 or 8 per cent too great, owing to the steam 
wasted to fill the passages between the valve and the piston, which does no 
work whatever unless the steam is expanded after being cut off. 

_ 666. There being 33,000 X 60 = 1,980,000 ft. lbs. in a horse-power per 
hour, we shall have to use, in order to develop a horse-power per hour with an 
engine worked in this way, 


1,980,000 _ 
epaeo. = 34.62 Ibs. of steam. 


And if we had a boiler able to utilize the full evaporative efficiency of fairly 
good coal, instead of only one half to three fourths of it, we should require 
34.62 
12.07 

567. Only under the most favorable possible circumstances for ob- 


taining the last degree of efficiency out of the locomotive is it possible 
to obtain a horse-power per hour with 2.87 lbs. of coal, or with less than 
25 lbs. of steam. Ordinarily in fact, even on long up grades which 
afford the most favorable localities for the economical working of the 
locomotive, something like 30 lbs. per horse-power is used (see Table 
146). With ordinary evaporation of 6 to 8 lbs. of water per pound of 
coal from 4 to 6 lbs. of coal per horse-power per hour are required, and 
this is about what is ordinarily obtained from locomotives, the very 
finest marine engines running down to 1.3 to 1.5 Ibs. 

568. Many engines in times past have been, and in fact still are, run 
at nearly full stroke, as notably high-pressure engines on Mississippi 
River steamboats. In the locomotive this is occasionally done, but 
usually the steam is permitted to expand through about half the stroke. 
The theoretical gain from doing this is large, but the practical gain 
small—so small that nearly all that is gained by it isto neutralize the 
various practical obstacles to realizing the full theoretical work of steam 
at full stroke, 

569. A theoretically perfect condensing steam-engine and boiler requires 
only ? lb. per H. P. per hour of coal, and some 8 lbs. of water, at a boiler 
pressure of 120 Ibs. per sq. in., utilizing a scant 26 per cent of the energy in tie 
coal. A theoretically perfect non-condensing engine utilizes 16.9 per cent. 

‘870. The very best ever claimed to have been realized with locomotives is 
in the paper by Mr. Wm. Stroudley before referred to (par. 550), where it is sfated 
that in a trip of 50.4 miles at 43.3 miles per hour the average coal consumption 


= 2.87 lbs. of coal to obtain one horse-power per hour. 
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(exclusive of coal for getting up steam, which is about 3 lbs. per mile run) was 
24.87 lbs. per mile, and the average horse-power developed 528.53 (see Fig. 
123). This amounts to producing a horse-power with 2.04 lbs. of coal per hour 
—a result which has been approached elsewhere under the most favorable con- 
ditions, but when alleged as the result of an ordinary service run over undu- 
lating grades it is all but certain that its remarkably favorable result is largely 
due to serious errors in the record ; in great part probably originating in the 
shortness of the run, in which only some 1200 Ibs. of coal is alleged to have 
been burned, or 1.2 cu. ft. per square foot of grate. The same allowance must 
be made for the alleged rate of evaporation, 11.6 to 12.6 lbs. per pound of coal, 
which, it is risking little to say, is from 10 to 20 per cent beyond the limits of 
physical possibility, in view of the fact that the gases in the smoke-box seem 
to have had a temperature of 600° Fahr. 

571. A far better index of average practical results is that given in Tables 


Ea 





Fic. 122. 


D1AGRAM SHOWING ResuLTs oF A TEST oF A BaLpwin Locomotive, BY Joun W. Hirt, M.E., 
DURING A RuN BETWEEN CINCINNATI AND HAMILTON, 24.7 Mies. (See Tables 146 and 147.) 


[The abscissz represent the intervals between indicator-diagrams, which were taken in as 
quick succession as possible (40 in 25 miles, or 1h. 26m.) and not miles. ; 

The mean effective pressure may be considered as the equivalent of the tractive power, 
which should theoretically fall immediately to zero on striking the down grade, if the velocity 
were to remain the same, but instead of this was maintained about the same for some distance, 
with the effect of greatly increasing the speed and horse-power. 


146 and 147, where from 4} to 5% Ibs. of coal per horse-power per hour were 
required, rising, when combustion was so forced as to expel unconsumed coal 
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Fic. 123.—ExpeRIMENTS ON THE LONDON, 


Express Passenger Engine, 1814” X 26” cylinders, 6 ft. 6 in. drivers. Mean weight, 67.2 
dong tons, including tender ; 31. ve tons on drivers. Weight of engine and 23 carriages, 335.7 
na. 


tons. Average of Whole Ku peed, 43.3 miles per hour; indicated horse-power, 528.53; 
tractive power, 4477 Ibs.; maximum power, 11,590 lbs.; coal per mile, 24.87 lbs. 


from the smoke-stack (as it often is in practice), to over 7 lbs. Fig. 122 shows 
the fluctuations of speed and tractive power during a part of this run in a some- 
what similar manner to Fig. 123. 


TABLE 146, 
TESTS OF A BALDWIN 16 X 24 IN. AMERICAN ENGINE IN EXPRESS FREIGHT 
SERVICE. 


[Deduced from Records of Tests by John W. Hill, M. E., Jour. Frank. Inst., April-May, 1879. 
For details of engine and train, see below.] 























Cincinnati Hamilton Twin Creek 
Bolter PERFORMANCE. to to to 
Hamilton. Twin Creek. Dayton. 
Ibs. lbs. Ibs, 
Apparent evaporation, actual........ 7.44 4.75 6.55 
‘* less 5 p. c. primage 7.07 4.51 6.22 
Equivalent from and at 212°. ........ 8.36 5.34 7.30 
Actual evap. (less primage) per sq. ft. 
of heating surface, per hour.... ... 9.96 13.01 12.24 
Coal burned per sq. ft. of grate, per 
OUD caci-gns coccinea s oat wae aces i 83.9 172.0 117.3 
Evap'n from and at 212° per hour. ee 10,586 13,856 12,918 
Estimating coal burned per sq. ft. of 
grate per hour with natural draft at 
25 lbs., and one horse-power = 15 
sq. ft., we have, for such an engine 
as above, for a sq. ft. sq. ft. eq. ft, 
Heating surface per H. P. of........ 3.24 2.57 2.62 
Ratio of effect of blast ( coal burned.... 3.36 4.34 4.04 
to natural draft, 
comparing by.... ( heating surface 3.32 4-33 4.08 
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Speed in miles per hour is indicated by the figures at the top of the diagram and by the 


heavy solid line. 
is indicated by the light-dotted line. 


Horse-power is indicated by the dvited line made of points. : 
The dotted lines along the base show where diagrams 


were taken, 49 in all. The three arrow-heads at the left indicate stops. 


TABLE 146:—Continued. 


Engine Performance. 





Miles run ......... Winans Saenbarsse 
Speed, miles per hour........ecee00. 
Mean boiler pressure .......eseeeee- 


‘* initial Se ang ededes 
“ cut-off aeoeseve tenn @ eeeeoeev nue eoen 
‘* effective pressure.... ........ 


Grade of expansion, incl. clearance... 
DISTRIBUTION OF POWER: 


Indicated Hy. Pivsucc livia wigaewe ws 
Power absorbed by engine only above 

all TESISLANCES 2 c0:hsc~osb-ceas eda dae 
GST0S8 10d wid ie cstee nd weeaaawacensos 
Extra friction due to load (5 p.c. of 

BTOSs 1Oad) oe soniye cea de taa se Vas 
Power expended in moving train..... 
Per cent of total power absorbed by 


ose e@envwvoaeeaeuneseev ees eeeoaeess Oe 


Cost oF Power: 


Steam per hour to engines....... iain 
Steam accounted for by diagrams.... 
Per cent: 01:00. sine edews sv uckesk: ven 
Steam per I, H. P. from boiler 


diagrams. : 
Coal per I. H. P., actual 


at I tog evap’n... 


24.7 
17.23 


122.0 lbs. 


H. P. 
291.9 


33-4 
258.5 


12.9 
245.6 


15.86 


Ibs. 
9,424.6 
8,017.2 

85.0 

32.3 

27.5 

4.24 
3-59 


15.87 
22.67 


124.0 lbs. 


107. ia) 


-515 
64.2 ibs. 


2.09 


H. P. 
368.7 


41.3 
327.4 


16.4 
311.0 


15.63 


Ibs. 
12,312 
9,883 
80.3 
33-4 
26.9 
7-03 
3.91 


Tractive force 


16.267 
23.0 
123.0 lbs, 
105.5 ‘' 
52 
63.2 Ibs. 
2.03 
H, P. 
388.5 
44.3 
344.2 


17.2 
327.0 


15.82 


Ibs. 


12,415 
10, 324 


83.2 

32.0 

26.6 
5-36 
3-55 


reer ners eer evenentnana tesserae oes a Nt 


These tests are perhaps as fairly representative of every-day American practice as any 


which exist. See details on following page and Table 147. 
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DETAILS OF ENGINE AND TRAIN FOR TABLES 146, 147. 


Baldwin American engine, 16 x 24 in. cylinders, 61 in. drivers, 15.99 sq. ft. grate area, 
898.7 total heating surface. 

Weight on drivers, 44,840; trucks, 27,380; total, 72,220 lbs. 

Weight of tender, empty, 23,480 lbs.; load, 24,000 Ibs. 

Train, 35 loaded box cars and caboose, weighing ..... . . 782.94 tons, 

Average ofengine andtender . . . . 2. 1. 2 «© © © © © «© «~~ 585.972 ‘8 





Total weight oftrain. . . . . 2 » «© «© «© «© « « « « « 838.66 tons, 

Engine in ordinary working order, out of shop 22 months (55,471 miles), Pittsburg No. 
2coal. Date of tests, July 28, 1878. 

Evaporation per sq. ft. of fire-box surface, assuming 60 per cent of the evaporation to 
have been from that surface, 93.53 lbs. per hour. 

Friction of engine was determined by series of indicator-diagrams at each speed, 
averaging 15.8 per cent (including the allowance of 5 per cent for extra work due to load, 
which is probably too large), while the weight of the engine was only 6.65 per cent of the 
total. This work, however, includes atmospheric head resistance as well as rolling and 
internal friction. 


572. A more reasonable presentation of what may fairly be expected from 
locomotives under the most favorable working conditions for developing power 
economically is given in a paper on ‘‘ The Consumption of Fuel in Locomo- 
tives,” read before the Institution of Mechanical Engineers, by M. Georges 
Marié, engineer of the Paris & Lyons Railway, of France. In these tests a 
powerful locomotive (21} X 26 in. cylinders, eight 4 ft. 1§ in. drivers, carrying 
some 100,000 lbs.; exact figures not given) was loaded with a light train of 
167.8 to 183.2 tons, and run up a long grade on the Mont Cenis line, rising 
1709 ft. in 17$ miles, or about a two per cent average grade (the maximum being 
2.84 per cent), in one hour. The total tax on the adhesion on such a grade was 
only some 65 lbs. per ton maximum and 46 lbs. average, or a total average 
traction of some 8000 lbs. With so light a load it was possible to cut off at one- 
fifth stroke. The author’s conclusions from the tests are that with a good loco- 
motive and a good driver.the consumption of fuel and water is as follows : 


Consumption of fuel per effective horse-power per hour.. 3.27 lbs. 
Consumption of fuel per indicated horse-power per hour.. 2.88 lbs. 
Ratio of consumption of water to consumption of fuel.... 8.88 
Ratio of dry steam produced to fuel consumed.......... 8.08 


These satisfactory results are attributed to the following causes: ‘‘(1) The 
total heating surface of the boiler is very large compared to the grate surface,— 
g6 to 1,—so that the boiler absorbs the heat of the gases very completely ; 
{2) the cylinders of the locomotive are very large,—according to the late M. 
Marié’s system,—so that the grade of expansion is high; (3) the locomotive 
was very well looked after, which is an important point in economy of fuel.” 
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TABLE 147, 


DETAILS AS TO TAE RESISTANCES OF ENGINE AND TRAIN IN THE TESTS 
ABSTRACTED IN THE PRECEDING TABLE. 


C.toH. H.toT.C. T.C.toD. 
In three runs Of.........:.cese eee ce ccceccercsecesce-esee 24.7 Miles 15.87 miles. 16.27 miles, 


At speeds in miles per hour of.......... Say Shame wewuemeane 17.23 22.67 23.0 
: Average of— 
The average indicated H. P.,as determined bytheaverage ,yocards. 2ocards. 1 cards, 
of cards taken on both sides of the engine simulta- —-——-—JI. H. 
neously at intervals of two minutes, was .......... 291.9 368.7 388.5 


The entire weight of the train having been, engine, 55.72 + 
782.94 = 838.66 tons, we may compute from the 


SS ee omen, 





above data that the average tractive energy ofthe ——— —lbs.~ 
locomotive (including its own internai friction) was — 6,346 6,097 6,334 
; : Ibs. per ton-————_ 
Equal, average of entire train. .......... cece cece eee cece 7-57 7.27 7-55 


Of the above H. P., however, it was determined by actual 
trial that the indicated H. P. necessary to move the -—I. H. P., engine only—~ 
engine alone at the given speeds was. ............. 33-4 41.3 44-3 
And it was estimated that when the engine was workin 
hard there was a further addition to its interna 




















friction of 5 per cent loss on work done, =......... 12.9 16.4 17.2 
Making total H. P. absorbed within engine....... 46.3 57-7 61.5 
Deducting this from the work done, and deducting engine 
from weight of train, we find the average traction ©———Ibs. per ton _ 
exerted 02 the train WAS... ...ccce cece rece see e eens ‘ 6.83 6.57 6.78 
Leaving as the power required to propel the engine itself, _ -———-———Total lbs. —-_—_, 
without load........ caiehle wis Rhea ae woes Bod Weal veatange 727. 683. 722. 
Add estimated addition to engine resistance when work- 
ibg@ hatd (5 Pees). idence gees ves. bonded eww naa 281. 272. 280. 
Total continuous force in lbs. to move eng. itself. 1008. 955- 1002. 
Or in lbs, per ton of engine and tender: ———-lbs. per ton-————., 
*Locomotive without load........ Staats aan owe .- 13.04 12.26 12.96 
Increase due to load... 6 ies cisd vas seeiedeothescsedas 5.06 4.87 5.04 
Total locomotive resistance.............. 2c eeeee 18.10 17.13 18.00 


Assuming the effective end-area of the engine for air re- 
sistance to be roo sq. ft., and air resistance to be 
44 |b. per sq. ft., at 10 miles per hour, we have for —————Total lbs.———— 


air head resistance only...........0 cece cece ceeeeeee 148 257 265 
Leaving as the tractive and internal resistance of the 
engine without load ......... ccc cece ccc cece tec cee 579 426 457 


. Lbs. per ton of eng. 
{ Atmospheric ............ 3.0 
In round figures, we may deduce from the preceding, for | Rolling friction, light ... 5.0 
locomotive resistances in lbs. per ton, of engines Internal a 5.0 





of the American type (in which head-resistance a increase 
would bea larger proportion than in more powerful due to load .......... oo §.0 
COMME) ii o5 aes ct edcccs wiieeawe re Ga? heaGes —— 
TOLAlict:dck ox siwy en 18.0 
The average of the train behind engine is, say............e.cceeesceeesceees wines dieiell ay 6.75 
Excess.of engine resistance, Ibs. per ton of engine..............00eeeeeee sense 11.25 
This engine excess, when distributed through the entire train (of 35 loaded cars) makes a differ- 
ence, as shown above, of only (average, 0.74, 0.70, 0.77), SAY...ceccevseeers $4 Ib. per ton, 


30 
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Reference is also made in the same paper to some experiments made by 
M. Regray, Chief Engineer of the Eastern Railway of France, on consumption 
of fuel in express engines hauling express trains, showing 3.01 Ibs. per indi- 
cated horse-power as an average, and 2.48 lbs. as the minimum. These satis- 
factory results are claimed by the author to be due in large part to the use of 
large heating surfaces and large cylinders: he always built his own locomo- 
tives by that rule. 

573. The present tendency in this country, however, is not by any means 
toward the use of large cylinders, but rather toward heavier engines and boilers 
for the same cylinders. The comparison given in Table 148 shows this very 


TABLE 148. 


INCREASE IN TOTAL WEIGHT OF ENGINES HAVING THE SAME-SIZED 
CYLINDERS. 


Baldwin Locomotive Works. 





WEIGHT IN WorKING ORDER. 1 = 1000 LBS, 









































Cass OF ENGINE. Cylinders. On Drivers, On Truck. | Total. 
73. | °86. | Inc. |} °73. | °86.-| Inc. || *73. | °86. | Inc 
American ........-| 16 X 24 | 42 | 46] 4 |] 23 | 26 3 | 65 | 72] 7 
17 X 24 45 | 52 7 11 25 | 28 3.'| 70 | 80 | Io 
Mogul .......e0006/ 16 & 24 | 51 / 54!/ 3 || 16118 | 21 67 | 72] 5 
17 X 24 | 54/57] 3 || 18 | 21 | 3 || 72 | 78] 6 
18 X 24 58 | 64 6 || Ig | 24 5 | 77 | 88] 11 
19 X 24 61 | 70] 9g || 20 | 24 4 }| 81 | 94 | 13 
Consolidation......} 20 X 24 | 87] 95] 8 9113] 4 || 96 |108 | 12 
Rhode Island Locomotive Works. 
Total WaiGuT In Pounns, 
YEAR. Sa oh ee as 

16/’ x 24” 197” x 24!’ 18’/ x 24’ 

TST licsadn 65,150 70, 100 ee ree 

1880......{ 67,630 75,665 83,730 

1885 é:e:6aes 84,850 91,750 103, 700 

Mogul Engines. 

POV is de ve 65,150 70,100 anaes 6 

1876. ois eee ee 77,010 oeueeas 

TS80. v6: eewes a0 eaeie 88,270 


94,850 
1885 eeeoeage#e @eeoseeoeee @eeeasse Paes 
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TABLE 148,— Continued. 


Taunton Locomotive Works, 























16’ & 24// CYLINDERS. 17’ XK 24” CyLInpDERs. 

Year. | Weight—Lbs. Year. Weight—Lbs. 
1845" 34 cee | 50 000* 1850*..... 57,000* 
TS67T aise 58,0cot 195 7 wswdce 67,700 
18sot..-.. 52.000F¢ T8658. ..005 67,000 
1860t..... 5.4,.000F TOS2 eveeed 78,400 
a [05 ere ar 62.400 183530.5 606% 80.000 
T8S05:5 44 70,000 19845c.i45 g0,000 
TS8So325<% 82,000 T5855 she g1I,000 
188445405 83,000 
* 16’ x 20! cylinders. * 17’ x 20’ cylinders. 


+ 16 x 22/ 


See also Tables 127-130. 
Most of the striking change shown in this table is accounted for by the gradual in- 
crease in boiler pressure carried. See par. 605. 


strikingly. After allowing its full weight to the effect of the increase in boiler 
pressure carried, it is clear that there is no tendency toward using larger cylin- 
ders for the sake of being able to cut off earlier. 


THE THEORETICAL GAIN BY EXPANSION, 

574. Under ‘‘ Mariotte’s Law” (given in any text-book on physics) the vol- 
ume of a gas is inversely as the pressure, so that if 
the gas has expanded into twice the volume it exerts 


half the pressure, etc. 

In ‘‘cutting off” steam at some point in the stroke, Yj 
say half- or quarter-stroke, the steam in the cylinder 
expands according to this law (theoretically), and 7 
thus continues to push the piston before it with a Fic. 124. 
gradually decreasing pressure as the interior volume »p—4---------------- 


increases, until at the end of the stroke the pressure 
is (or ought to be, with a perfect gas) just half or a 
quarter of the initial boiler pressure. A perfect 
indicator-diagram of such a stroke would have the 
form of Figs. 124, 125, the bounding curve being a 
hyperbola, as in Fig. 97. The shaded portion in 


Suueeemeest 









YaS 


Fic. 125.—THE RATIO OF THE 





these cuts represents what is gained by expansion, SHADED PORTION TO THE 
or oucht to b UNSHADED RECTANGLE IM- 
= DICATES THE THEORETICAL 


575. But steam is not affected in precisely the Gain By Expansion. 
same way as a perfect gas by changes of pressure and volume; and, moreover, 


468 CHAP, XI.—LOCOMOTIVE—CYLINDER POWER. 


TABLE 149, 


THEORETICAL EFFICIENCY OF STEAM, EXPANDED IN NON-CONDUCTING 
CYLINDERS, INVOLVING NO WASTE OF HEatT. 
(Rearranged from “Steam Using, or Steam-Engine Practice,” by Prof. Chas. A. Smith.] 


Boiler pressure assumed at 120 lbs, per sq. in. above atmosphere. 


Theoret. Pounds} Theoret. Gain MEAN EFFECTIVE 




















Steam Per by Ex ansion. PRESSURE P&R SQ. In, Gain Per 
Cur-orr. Horse-power ull Stroke = [7-7 | _ Cent by 
Per Hour (120 lbs. = 1.00 Non-con- {| Condens- | Condensing. 
over Atmos.) (absolute press.) | densing. ing. 

Full Stroke.. S153 1.000 119 131 10.1 
£ oe. Sos 23.8 1.285 115 127 10.4 
4 Oe Jes 21.4 1.459 107 11g II.2 
t me tes 18.8 1.666 96 108 12.5 
£ oy Re 16.4 1.905 81 93 14.8 
t ae 15.4 2.278 60.7 72.7 19.8 
t rer” ese II.O 2.854 32.1 44.1 37.4 

ts aS ae 10.3 3.034 25.0 37.0 48.0 

v0 ie 8.8 3.547 7.9 19.9 151.8 

vy wy as 8.2 3.835 1.3 13.3 923 


The mean effective pressure is computed by assuming a minimum back pressure of 
1.3 Ibs. per sq. in. above the atmosphere in non-condensing engines, and a minimum 
back pressure of 4 lbs. (or 12 lbs. gain by condensing) in condensing engines, 


TABLE 150. 


THEORETICAL ECONOMY OF STEAM FROM CARRYING HIGHER BOILER 
PRESSURES. 
{Abstracted from ‘‘ Steam Using, or Steam-Engine Practice,’’ by the late Prof. Chas, A. Smith.] 


PRESSURE Pounps or Dry STEAM, IF WORKED IN A PERFECTLY Non-CONDUCTING CYLINe 





























ABOVE ATMOS- DER Per ToTaL Horse-PpowgrR Per Hour, with Cut-orFr at— 
PEER OC UNDG pn rh a 
a a Full Stroke. $6 Stroke. 14 Stroke. 14 Stroke. to Stroke. 
Oe a ceeces 35.7 24.9 21.4 15.7 11.7 
2034 xiuwess 33.7 23.6 20.3 14.9 II.I 
O66 Keme 32.5 22.7 19.5 14.3 10.7 
500 sas eee eave 31.7 22:2 19.0 13.9 10.4 
TAO vere wed as 30.9 21.6 18.5 13.6 10.2 
TOO se wee pete s 30.5 21.4 18.3 13.4 10.1 
220% ene a 30.2 21.1 18.1 13.3 10.0 





























Per cent of 


pennies Paar tas. p.c. | I2.7p.c. | 12.2p.c. | 12.0p.c. | 11.0p.c. 


220 ibs. Press. 
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its expansion in the cylinder means the doing of WoRK,—which means loss of 
heat,—which means loss of pressure,—which means a reduction in the work 
done; so that the true curve which should bound a theoretical diagram (which 
was called by Prof. Rankine an ‘‘ adiabatic” curve) and the precise theoretical 
gain which should result from expansion is all but incapable of rigorous an- 
alysis. It has been shown that there is little error of practical moment in as- 
suming that the steam expands in accordance with Mariotte’s law, and it is laid 
down that it does so, without qualification, in some popular text-books; but we 
may as well use the correct theoretical quantities, as given in Prof. Chas. A. 
Smith’s ‘‘Steam Using, or Steam-Engine Practice,” by whom they were care- 
fully determined from a large diagram. According to these figures, if we can 
conceive of a non-conducting cylinder we obtain the following figures, abbrevi- 
ated from Table 149. The boiler pressure assumed is 120 lbs. per square inch 
above the atmosphere, but the results are but little affected by the initial boiler 
pressure, as will be evident from Table 150: 


576. If steam be cut off at 
Full stroke, 4 £ + £ Pa + 
The theoretical gain by expansion (Table 149) is as 
1.000 1.285 1.459 1.666 I.g05 2.278 2.854 
Whereas by Mariotte’s law it is somewhat less, viz.: 
1.000 1.261 1.425 1.616 1.837 2.139 2.511 
The theoretical pounds of steam required, per horse-power per hour, are 
31.3 23.8 21.4 18.8 16.4 15.4 II.oO 
And the mean effective pressure in pounds per square inch, allowing a certain 
minimum of 1 (1.3) lb. per square inch for unavoidable back pressure, should be 
IIg. 115. 107. 96. gl. 60.7 32.1 


In a condensing engine the mean effective pressure should be some 12 Ibs. 
more than this in each case, representing the gain by the additional complication 
of the condensing apparatus. 

577. The locomotive engine is run, as an average, cutting off at half-stroke; 
it is rarely possible to cut off at less than quarter-stroke (6 inches, with a 24-inch 
cylinder) or at more than seven-eighths stroke. The maximum gain, therefore, 
which it ought in theory to result from expansion is only some 67 per cent, and 
if we had an engine so perfect that it could utilize without loss of heat the entire 
expansive energy of the steam, so as to discharge it into the air at atmospheric 
pressure, it will be seen (Table 149) that the utmost possible economy would be 
about four times that of using steam at full stroke; so that at best only some 82 
X 4 = 328 heat-units out of 1159, or 28.3 per cent, could be utilized. The utmost 
that is actually realized in the very finest marine engines burning 1.3 to 1.5 
Ibs. of coal per horse-power per hour is some 16 or 18 per cent of the heat put 


into the steam, which is perhaps three fourths of that which comes out of the 
coal, 
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578. Such engines as we have been discussing, which would give a diagram 
similar to Figs. 124, 125, are practically out of the question. It is impossible 
to admit a full pressure of steam instantly, and it is impossible to retain the 
steam shut up within the cylinder until the very end of the stroke or leave the 
opposite end entirely without resisting pressure to absorb the momentum of the 
approaching piston, or the engine would speedily pound itself to pieces. The 
valve is therefore given a LEAD so that the steam is admitted in front of the pis- 
ton and released from behind it a little before the end of the stroke, and the 
combined effect of the lead and the LAP (the meaning of which is explained in 
any treatise on the steam-engine) results in giving to the theoretical diagram 
of a high-pressure steam-engine, as actually worked in practice, the form shown 
in Figs. 126 to 148, in which the pressure does not remain full during admis- 
sion, the expansion curve is not by any means true, the lower or exhaust line 
is not by any means at a zero pressure, and the lower left-hand corner is not 
by any means a sharp angle, as in Figs. 124, 125, but much rounded by com- 
pression at the end of the stroke. Not all of this compression is lost, it is 
true, since it saves some of the work done in giving motion to the recipro- 
cating parts; but how much the theoretical loss amounts to it is needless to in- 
quire, for we may now summarize the various other and far more important 
sources of loss, and see by the records of experience what their aggregate 
amounts to. 


579. The chief sources of loss of cylinder efficiency in the locomotive 
engine are those numbered | to 8 below: 

1. The steam ts wire-drawn, so that its pressure in the cylinder is 
never equal to that of the boiler, and often 10 and even 20 lbs. below it. 

2. The steam-ports are not large enough to admit steam as fast as the 
piston moves, especially if it be moving fast. Both of these sources of 
loss are, owing to the peculiarities of the link-motion, more serious at 
high speed and with early cut-offs, and the last one hardly occurs at alk 
under other circumstances. 

These two causes together have so important an effect on the tractive 
power of engines that they are separately discussed below (par. 587). 
Their effect is illustrated practically in nearly all the indicator-diagrams 
which follow. 

580. 3. All entrained water in the steam has to be evaporated ; a \oss, 
however, more properly chargeable to defects of the boiler than to the 
cylinder. M. Marié found in his carefully conducted experiments that 
something over 10 per cent of the apparent evaporations was really only 
vapor carried along mechanically with the steam at the same sensible 
temperature, 350°, but unevaporated. Other tests show 3 and 5 per 
cent, and some none, but it is probably rarely less than 5 per cent. This 
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means that with the half-pound or more of steam which enters the 
cylinder at each stroke, from half an ounce to an ounce of hot water is 
injected with it. The loss involved is not simply the 300° of heat which 
have been given to the water, but as soon as the pressure and tempera- 
ture fall during expansion and exhaust this hot water flashes into steam, 
absorbing the necessary heat for that purpose from the hotter walls of 
the cylinders, and having all the practical effect upon the temperature of 
the walls of the cylinder of a spray of cold water at every stroke. 

581. 4. A constant radiation of heat from the metallic cylinder (only a 
part of which is lagged) and its connected parts into the surrounding air, 
so that a certain small fraction of the steam must be condensed at each 
stroke to supply this loss. 

Perhaps Figs. 126 to 130 are as good direct evidence as any of the very great 
loss which results from this cause. It will be seen from them that the mere 
effect of leaving off the cover from one end of the cylinder was to make a very 
noticeable reduction in the effective average pressure. It is to be remembered 
in comparing these two diagrams that this ‘‘cover,” the removal of which 
caused so great a difference, is nothing but a thin plate of metal, in direct metallic 
contact with the cylinder at many points, and including only a thin space of dead 
air between them. We are not, therefore, comparing a well-protected with a 
badly-protected cylinder, but a badly-protected with a worse-protected one. 

It is not probable that the absolute loss of heat, measured merely by heat- 
units, is anything like as great from the cylinders and connected parts as from 
the boiler; but each unit of heat subtracted from the boiler can be replaced by 
another without any indirect loss, whereas after the steam has once entered the 
steam-chest and cylinder the loss of afew units of heat, by reducing the pressure, 
means the loss of much of the efficiency of what heat is left. 

582. 5. Still more important than direct external radiation is the phe- 
nomenon known as znternal radiation into the exhaust steam. The steam 
enters at 120 to 140 lbs. pressure, corresponding to 350° to 360° Fahr. 
It leaves the cylinder at 4 to 7 lbs. pressure and 225° to 230° Fahr. In 
entering it heats the interior walls of the cylinder, which it finds at per- 
haps 250° Fahr., to nearly its own temperature, and some steam is con- 
densed thereby, reducing by so much the pressure and the work done. 
When the exhaust opens and the temperature of the steam falls these 
hot walls radiate their heat back again into the steam, wasting it by re- 
evaporating the vapor carried out in the exhaust. Thus a certain large 
fraction of the heat passes through the cylinder, by a kind of side-path, 
without really taking any part in the work done z# the cylinder, as a 
leaky flume might let a portion of the water past a water-wheel without 
its doing any work on it. 
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583. The loss from this source may amount, it is alleged by D. K. Clark,* 
to anywhere from I1 to 42 per cent, the latter only with very short cut-offs. As 
its amount increases (1) with the range of temperature and (2) with the time of 
exposure, itis less at high speeds or with late cut-offs. Mr. Clark adds: 


‘* These results sufficiently explain how it happens that expansive working 
in locomotives, especially in outside cylinder engines, is in practice carried out 
to such a limited extent. We have rarely found (1850) on the Caledonian Rail- 
way—a line stocked with outside-cylinder locomotives—that a cut-off materially 
less than 30 per cent is voluntari’ 7 adopted by the engine-drivers. In their own 
words, they ‘lose as much as ey gain’ if they endeavor to work with a sup- 
pression much less than 30 pe cent.” 


This still (1886) remains as true for American practice as when Mr. Clark 
first wrote it, except that for 30 per cent we should read 374 or perhaps 40 per 
cent. But little gain results in practice from cutting off shorter, if any; and 
accordingly the all but universal rule, where parts of the road are struck which 
require only a light power, is to throttle the steam, and reduce its initial pres- 
sure even so much as one half rather than attempt to cut off earlier. While 
this practice is often pushed too far, it is better than attempting to cut off at 
less than three-eighths stroke or more, except at very high speeds. | 

584. Prof. Charles A. Smith, who studied this question with great care as 
respects stationary engines, lays down the approximate rule, as the average re- 
sult of some 49 tests, that the average loss may be estimated at 3.6 Ibs. of ex- 
cess water (i.e., steam) fer hour, per foot of piston diameter per deg. Fahr. 
difference of initial and final temperature. This is on the assumption that time 
is soimportant an elementin the amount of this loss that the number of strokes 
per hour is unimportant, which is far from literally true. At this rate, assuming 
an average range of temperature of 100° Fahr. in the cylinder, there would be 
some 500 lbs. of steam per hour condensed internally in a 17-in. cylinder, and 
some 600 lbs. in a 20-in. cylinder. 

585. 6. The back pressure, amounting to anywhere from 4 to 7, or 
even (in bad practice) 10 or 12 lbs, per sq. in., or to from 2 to 20 per cent 
of the total power developed. It is caused chiefly (until compression 
begins at the end of the stroke) by the contraction of the exhaust-nozzles 
to produce the draft which keeps up the fires, but in part by the impossi- 
bility of the steam escaping quickly enough without a considerable pres- 
sure to drive it out. 

7. The clearance spaces, already alluded to, waste a considerable 
amount of steam, from 7 to 9 per cent when cutting off at full stroke, 
but less when cutting off short, since the steam in the clearance spaces 
expands with the rest and does a certain amount of work in that way. 








# ‘* Manual for Mechanical Engineers,” p. 880. 


CHAP, XI.—LOCOMOTIVE—CYLINDER POWER. 473 








586. 8. The energy communicated to the piston and connected parts 
during the first half of the stroke, in order to give it a velocity of from 
+ tot Feat deve) of the train, and then surrendered again during 
the last part of the stroke, is in great part lost, so far as useful work is 
concerned. It is expended on that portion of the exhaust which is shut 
up in the cylinder by the preclosure of the valve and practically recon- 
verted into heat, by raising the steam so shut up from a pressure of per- 
haps 4 lbs. and temperature of 225° to perhaps 120 Ibs. and 350°. 

587. The aggregate effect of these differences is to very greatly de- 
crease the TRACTIVE FORCE which it is mechanically possible for the 
locomotive to exert at the higher working speeds, but not therefore the 
HORSE-POWER which theengine is capable of exerting, nor (within reason- 
able limits) the economy with which that power is obtained. This is 
especially true of the first two causes (par. 579), which we may now con- 
sider, in connection with diagrams which will show more clearly the ex- 
act limits of the effect. 


588, Under the most favorable circumstances, with the throttle wide open 
and speed slow, the pressure in the steam-chest hardly ever rises within 5 lbs. 
of the boiler pressure, and this is still further reduced when the steam enters 
the cylinders, so that the initial pressure, with all the assistance of compression, 
is rarely within 10 lbs. of the boiler pressure. When the throttle is only partially 
open (Figs. 127, 128) or the speed is very high, or especially with both together, 
there is a still further and great loss of pressure, often more than one half.* 
Throttling is also a very common resort in preference to using an earlier cut-off, 
as the engine runs more smoothly and, practical experience shows, with but 
little more waste of steam. 

589. In all such reductions of initial pressure as those alluded to there is a 
certain theoretical loss, but only a small one. It is greatly exaggerated in 
popular belief (as well as in certain text-books of excellent standing) by con- 
fusing a loss of mere presssve, or pounds of traction, with a loss of energy. The 
tractive force in pounds is undoubtedly reduced in rather more than constant 
ratio with the reduction of initial pressure; but then, if this occurs only when a 
larger tractive force is not required or cannot be sustained by the boiler, this is 
in itself of no importance, and as respects the amount of worK which can be 
done with the same quantity of steam, it is but very little affected by the reduc- 
tion of pressure, either theoretically or practically. Theoretically, the amount 





* On some diagrams taken on an express passenger engine on the Philadelphia & 
Reading Railroad, taken at 65 miles per hour, it was found that the average effective 
pressure was actually less when cutting off at 10 in. than when cutting off at 5 in., 
although the amount of steam used was far greater. 
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of steam required per horse-power per hour for pressures varying by 20 lbs. per 
square inch is— 


Pressure above atmosphere,'. . . 20 40 °#60 80 100 120 140 
Lbs. steam per H. P. per hour,. . 33-7 32.9 32.5 32.1 31.7 31.3 30.9 
Loss p. c. by diff. of 2olbs.,. . . 2.43 1.23 1.25 1.26 1.28 1.30 


A difference which in no case is worth much discussion, unless without con- 
travening advantage. Practically it has been shown in many experiments of 
late years, and especially in a remarkable series of experiments by Mr. Dela- 
ford, engineer-in-chief of the mines at Creusot, France,* that ‘‘ the difference in 
economy between steam of 110 lbs. and steam of 64 Ibs. is very small, and when 
we take the generation of steam into consideration, as well as its use, the lower 
pressure is the more economical.” 

Similarly, Mr. D. K. Clark,+ who is certainly one of the most careful students 
of the theory and. practice of the locomotive, concludes that ‘‘as the loss from 
wire-drawing is of little or no moment, and as wire-drawing was, to some de- 
gree, equivalent to an earlier cut-off, it might even prove advantageous in point 
of economy.” 

590. But wire-drawing does very seriously reduce the tractive power 
of engines. When it occurs only when the speed rises considerably 
above ordinary working speeds, say 28 miles per hour in freight engines, 
or 50 miles per hour in passenger engines, this is no great disadvantage, 
because such speeds are only desired when the grades are favorable or 
train light, and much tractive power is not required; but when it occurs 
to any material extent with late cut-offs at ordinary working speeds of 12 
to 1§ miles per hour, it is more objectionable. 

591. Unfortunately, experiment seems to indicate quite uniformly 
that it is rather the rule than the exception for freight engines to show a 
considerable reduction in cylinder efficiency even at their lower working 
speeds, so that speeds as low as it is safe to use without danger of the 
train being brought to a stop by slight additional resistance from curves, 
grades, head winds, or bad track, do cause a very material decrease of 
available average cylinder pressure ; and hence the engine cannot possibly 
utilize its available ultimate tractive power—i.e., very nearly slip its 
wheels—at any practicable working speed, however low, although the 
difference is small compared with the effect of further increase of speed. 

592. That it is so isshown, perhaps, as conclusively as in any dther way, in 
the following diagrams (Figs. 134 to 139) of the engine whose performance is 





* Annales Industriel, Feb., 1885. 
+ ‘‘ Manual for Mechanical Engineers,” p. 879. 
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recorded in Table 146 and Fig. 123 (par. 571). The same thing appears in the 
diagrams accompanying Mr. Stroudley’s paper (par. 570 and Fig. 122), where, 


With a cut-off of . 2. 2. 1 © «© «© © © © © © © $ t 
Ataspeed in milesperhourof ........ . I2m, 30 m. 
And steam-chest pressure of . . 2. 2. 2 «© «© « «© «© © W40lbs. 130 lbs, 
The average pressurewas ........+. « + %74.81bs. 57.2 Ibs. 
The horse-power being . ....... . « « « 262 502 


At 12 miles per hour, with 60 per cent cut-off and 125 lbs. steam-chest pres- 
sure (boiler pressure full 5 lbs. more), the average cylinder pressure was 95.4 
Ibs., whereas at 4 miles per hour an average of about 85 per cent of the boiler 
pressure was obtained in the cylinder—about the best which is ever possible. 

593. That this should occur at high speeds is practically unavoidable, 
but that it should occur at slow speeds of less than 15 miles per hour is 
in no respect a mechanical necessity, nor does it require any radical 
modification of existing engines to cure it, whenever it appears desirable, 
but merely some slight modification of the valves. Some engines do not 
show it, but more do. The chief reason why it is not done is that no 
particularly useful end would be served thereby, since the imperfections 
of the gradients and of the locomotive serve to justify each other, by de- 
stroying to a very large extent the advantage of remedying one without 
the other. It is important that the true nature of the difficulty should be 
clearly understood. 

594. The largest tractive pulls, by far, on nearly all railways, are ex- 
erted in getting trains under way from stopping-places on unfavorable 
grades or curves. There are few roads indeed, and those only having 
very heavy grades, on which the traction between stations is the heaviest. 
So long as this is so, the need is not felt that an engine should be able to 
exert something like its maximum pull between stations at fair working 
speeds, and as a very natural consequence their valves are not arranged 
so that they can do so. 

Now, as a rule, a large part of the additional tractive force demanded 
at stations may be saved by more careful study of the grades at stations; 
but if this be done, and it be attempted to increase the trains correspond- 
ingly, the only effect with very many engines will be that they will either 
‘stick on the grades” or lose so much time that to utilize the improvement 
at stations will be impracticable. For the same reason, if it be endeavored 
to find out where the engines are really most taxed it will often be diffi- 
cult to do so, They slip their wheels most at stations, but “they have 
all they can do” to make time on the grades; so that from the bare face 
of the statements there will be little to show where the weakest point is, 

(see Page 478) 
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Figs. 126 to 133 were taken in some tests on the Cincinnati, New Orleans & Texas 
Pacific (Cincinnati Southern) Railway, from a fine Baldwin passenger engine of the follow- 
ing dimensions : 


Cylinders.......-...ccceccccee cee 18 x 24 in. eee hia shig tate teta eli, Cocca te ades 16 x din, 
Deivers. sepa we einedise cee ly ees 68 in. Ports, CXNAUSE :c2c5 Seecsa ded eses 16 x - in. 
Weicht yo0 Grivers,...-ccvcsecces 60,000 lbs. Exhaust nozzle .........cecceenss 32 in, 
Sees) 4Otale. code ad Hacer nes gc ,o00 lbs, LUDES: oes ieii aa iieeeciens 1,325 sq. ft. 
Tractive force Der pours of av. Heating ) fire-bDox...........ceeee 133 sq. ft. 
press. in cylinder (Table 151)... 114.4 lbs. surface, ————- 
Val Allen-Richardson: | Total ey wecsscceexees 1,458 sq. ft. 
alves, ) Lap, %in.; lead, g& in. Grate areaccca ois. codceis decades 17 sq. ft. 


The train hauled consisted of 8 cars, weighing 480,000 Ibs. 





Boiler pressure........] 145 lbs. 145 lbs. 140 lbs. 135 lbs. 
Cut-off.......- aoa ea ecw 8 in, 8 in. 6 in. 4in. 
Throttle open........-. t t ¢ + 
Speed....... goee waiwiere 53.4 m. 45.0m. 54.6m. 55.9 m. 
Av. cylinder pressure..] 37.2 Ibs. 44.3 Ibs. 32.5 lbs. 28.0 lbs. 
Indicated horse-power.. 583 608 541 477 
Loss initial pressure.... 32 Ibs. 22 Ibs. 24 Ibs. 26 Ibs. 





Figs. 129, 130 show the same effect of speed as Figs. 126-128 very forcibly, both by 
comparison of the full and dotted diagrams and (still more forcibly) by comparing the 
solid diagrams in Figs. 128 and 129, which may be said to be taken under precisely 
similar circumstances (balancing difference in throttle against difference in boiler pressure) 
except that ; 

Fig. 128. Fig. rag. 
Speed was °° e © © e©& © 8» @ © © © © © @© ee @ 29.1 §3-4 
Reducing average pressure from , ..... - ‘ 61.8 to 37.2 
Yet that this does no real harm to hauling capacity is 
evident from the fact that the horse-power at which 
the engine was working increased from .... .- 549 «to 583 

Comparing the solid Fig. 131 with the solid Fig. 127 we see that the combined 
effect of 5 lbs. higher boiler pressure, 4 ins. longer cut-off, and a throttle 34 instead of 
44 open, gave only a slightly higher average pressure (6.8 lbs.), indicating that the slight 
difference of 0.8 mile per hour in speed very largely counterbalanced all these advantages. 
Fig. 132, contrasted with the dotted Fig. 129, illustrates a truth which might be proved 
in many other ways, that after the speed gets fairly high it does little or no good to 
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admit more steam to the cylinders. The greater average pressure which should be 
gained is used up in back pressure and wire-drawing. See also Figs. 133-135. 


145 = a & Oe eee. eee @ eee © oe o@ 
42 ie 
| ! 







Fic. 132. 


eevee rseeeesecen 





Boiler pressure......} 145 lbs. 142 Ibs. 141 lbs.e 
CUtsol os.d0ck Seanee es 14 in. 14 in. II in. 
Throttle open........ § § + 
Speed 5a. cc ieseanes 26.3m. 24.3m. 46.9 m. 
Av. cylinder pressure.| 83.3 Ibs, 81.3 Ibs. 37.9 lbs. 
Indicated horse-power 668 603 542 
Loss initial pressure.. 24 lbs. 20 lbs. 50 lbs. 













nor to indicate that the one arises from excessive demand on the 
tractive power, which is remediable only by changing the grades, while 

-_—-—- ~ ---- 4 148 the other is caused by deficiency of cylin- 
[ der power only, which is remediable for 
the most part by trivial changes in the 
valves. 

595. By the use of smaller drivers, 
both the cylinder and boiler power are in 
effect increased proportionately, so far as 
tractive power in pounds is concerned, 
at the expense of speed; so we may con- 





Fic. 133. clude, as we began (par. 483), by saying 
Boiler pressure, . . . . - 1481bs. that within the limits of necessary freight 


Of, 6) 6. & ve: eS ao ro in. A : : 
Throw open, ook 3 3 speeds any tractive power is feasible 
Pity 48.6 m. 


Av, ey press,” : ; ene 29 4 Ib. which the adhesion between the drivers 
ge Gee a "sss 584 ~~ and rails is capable of transmitting. At 
Loss init. press, . . . - -  44lbs. passenger speeds it is quite otherwise. 

596. Passenger engines, running at speed, almost never need to have their 
ultimate tractive power in pounds available, and accordingly we find that they 
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often fall in practice very far below it; nor can this be considered an evil. As 
a small reduction of speed means a considerable increase of tractive power, we 
see another reason beside the great aid given by momentum (par. 397) why the 
practical limit to the power of passenger engines is but little affected by the 
grades, within moderate limits, provided the average speed is not brought too 
low by the necessary reduction at a few points. 

597. Tables 151 and 152 and Figs. 140 to 148 not unfairly represent the 
average conditions of American freight practice. The full-line diagram in Fig. 
140 shows about the highest average pressure which is ever practically realized 
except in starting, and comes very near to the latter in the form of the diagram, 


TABLE 151, 


CYLINDER TRACTIVE POWER OF VARIOUS ENGINES FOR AN AVERAGE 
EFFECTIVE PRESSURE OF 100 LBS. PER SQUARE INCH. 


diam.? cylinders x stroke , 
a - mean effective pressure. 





Formula: 7 =: 






































Size S1zz oF CyLinpErs. 
OF Drivers. 

INCHES. 16 X 24 17 X 24 18 X 24 19 X 24 20 X 24 
ABS ceoiaels 12,800 14,450 16,200 18,050 20,000 
BO veered 12,288 13.872 15,553 17,328 19,200 
ee ea 11,815 13,339 14.954 16,662 18,468 
SAsvexmenss 11,378 12,844 14.400 16,044 17,778 
BO viace) oes 10,971 12,386 13.886 15,474 17,143 
1 ae ee 10.593 12,237 13,407 14,938 16,552 
G08 vsecwes 10,240 11,560 12,960 14,440 16,000 
O25 eiteas 9,910 11,187 12,542 13,974 15,484 
O4b 4c saci 9.600 10,838 12,150 13,538 15,000 
66..... ais 9.309 10,509 11,782 13,128 14,546 
O08 3464445 9.035 10,200 11,435 12,749 14,118 
Oc eeweuee 8,778 9,909 11,109 12,377 13,714 
TS 8d wae ecs 8,533 9,633 10,800 12,033 13.333 





FOR A DIFFERENT STROKE,—For a stroke of 22 instead of 24 in., diminish the tabu- 
lar tractive force for given diameter of cylinder and drivers by y4, or multiply by $4 (#2). 
For a 26 in. stroke, increase the tabular quantity by yy. 


et 28 «6 ac ts 6 <6 és 66 3. 
T! 30 66 «6 6é a6 éé 6é é¢ 3, etc, 
For 4 DIFFERENT SIZE OF DRIVERS.—The tractive force is inversely as the diameter 
of the drivers, whence it may usually be determined from the above table by a simple pro- 
portion, or computed directly, as also for a different diameter of cylinder. 


One hundred pounds average pressure is as high as can be counted on, even in starting 
from 130 to 140 lbs. boiler pressure. 
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Lbs. per 
Sq. In. 


Boiler Pr. x29. 
Initial ** 122.5 


Back ‘ 2.0 
66 





| Mean 55-4 
Fic. 134. 
| x9.8 miles per hour. 
Lbs. per 
Sq. in. 


q 

} 

e 

{ 

H 

’ 

| Boiler Pr. 135. 
| Initial ‘' 122.0 
! 

t 






aa ne ae a ce ee anette eee ae ee oe eee 











Back “9.6 
Mean “ 48.9 
Fic. 135. 
1.66 miles per hour. 
ij Fic. 136. 
38.76 miles per hour. | ba per 
| ! Sq. in. 
i Boiler Pr. 98. 
i Initial ‘‘ 78.6 
Back “ 2.8 
Mean “ 33.2 
! t 
i : 


All three of the above diagrams have the same cut-off, 3g. Had the full boiler pressure 
been as effective as initial pressure in each diagram, we should have had— 











Fic. 134. Fic. 135. Fic. 136. 
Speed 19.8 M. 31.66 M 38.76 M. 
Theoretical méan pressure 93.66 lbs. 98.01 Ibs. 71.15 lbs, 
Actual * - 55.4 48.9 33.2 
Loss of pressure 38.3 39-1 38.0 








but there would not ordinarily be quite so great a falling off in initial pressure, 
although Fig. 144 shows a still greater one; the main loss in both cases being due 
to cylinder condensation. As this is nearly constant per hour, it becomes a very 
serious matter unless steam is rapidly passing through the cylinders, It will 
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Fic. 137. 
Cut-off, 36. 
9.48 miles per hour, 
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Fic. 138. 
Cut-off, 0.56. 
12.54 miles per hour. 


ee ee eee 





Fic. 139. 
Cut-off, 14. 
22.32 miles per hour. 
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Lbs. per 


sq. in. 
Boiler Pr. 140. 
Initial “* 135.8 
Back ‘‘ Lo 
Mean “ 111.7 


Lbs. per 


sq. in. 
Boiler Pr. 130. 
Initial ‘* 123.8 
Back “9 21 
Mean ‘“ 90.6 


Lbs. per 


sq. in. 
Boiler Pr. 132. 
Initial ‘* x15. 
Back “ 19 
Mean ‘“* 72.2 
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Figs. 134 to 139, diagrams of 16 x 24 American Engine, 61-in. drivers, taken on the test trip 


of which details are given in Table 146-7. 


be seen that only 71 per cent of the boiler pressure is realized in the cylinders, 


and that even then it is developing a fairly high average horse-power. 


Both 


Figs. 140 and 141 develop the effect of higher speed to reduce tractive force 
very clearly, and also show, by the comparative indicated horse-power, that it 


31 
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TABLE 152, 


INDICATOR TEsTS oF MoGuL ENGINE, 18 X 24, CINCINNATI, NEW ORLEANS 
& TEXAS PACIFIC RAILWAY, HAULING TRAIN OF I1 LOADED AND 23 EMPTY 
Cars, 836,000 Lus, 








Fic. a 

Boiler pressure} 140 lbs. 135 lbs. 130 lbs. 140 lbs. 
Cut-off........ 14 in. 10 in. 10 in, 16 in, 
Throttle open.. Full. Full. $ $ 
Speed per hour} 9.4m. 20.0 m. 24.3 m. 29.3 m. 
Av. cyl. pres..} 99.6 Ibs. 62.4 Ibs. 52.0 lbs. 48.8 Ibs. 
[adi Hy Pe aes, 443 593 602 680 
Loss init. pres. 21 lbs. 15 lbs. 28 Ibs. 34 Ibs. 

ee a a ee) 


4 





<= @ eee 





Fic. 142. 
Boiler pressure} 140 Ibs. 132 Ibs. 135 Ibs. 127 Ibs. 
Cut-off. ....... 7 in, 7 in. 7 in. 7 in. 
Throttle open.. + 4 Full. 4 
Speed per hour] 12.5 m. 27.3.m. 35-9 m. 31.2 m. 
Av.cyl. pres..| 47.0 Ibs. 37.7 lbs. 32.7 lbs. 30.6 lbs. 
Ind. H.-P eee 279 491 558 455 


Loss init. pres.| 17 Ibs. 20 lbs. 9 lbs. 12 lbs. 
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TABLE 153, 


INDICATOR TESTS OF MoGuL ENGINE, Ig X 24, CINCINNATI, NEW ORLEANS 
& Texas Paciric RAILWAY, HAULING A HEAVY FREIGHT TRAIN, 28 CARs, 
WEIGHING, WITH LOAD, 969,000 Lzgs. AVERAGE SPEED OF ALL TESTS, 26.4 
MILEs Per Hour. AVERAGE I. H. P. 426. 





Boiler pressure; ryro lbs. 


Cut-off........ 124 in. 

Throttle open.. £ 

Speed per hour} 18.7 m. 20.9 m. 29.4 m. 27.5 m. 
Av. cyl. pres..| 55.7 Ibs. 47.9 lbs. 30.6 Ibs. 29.0 lbs, 
Ind. H. P..... 460 440 396 351 
Loss init. pres. To lbs. 29 lbs. 9 Ibs. 20 Ibs. 





— oe eee eee ete © oe 





Fic. 147. 
Boiler pressure] _130 Ibs. 130 Ibs. 120 Ibs. 130 Ibs. 
Cut-off...... , 7 in. 7 in. 12$ in. 124 in, 
Throttle open.. t 4 t + 
Speed per hour| 32.2 m. 30.6 m. 21.9 m. 30.6 m. 
Av. cyl. pres..} 31.8 lbs. 32.1 lbs. 43.8 Ibs. 33.9 lbs. 


Ind. H. P..... 450 432 422 456 
Loss init. pres. 8 lbs. 10 Ibs. 33 Ibs. 14 Ibs. 
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can do no possible harm, so far as the load hauled is concerned. Figs. 142 
and 143 develop the same facts still more forcibly. Seven of the eight dia- 
grams of Table 152, it will be seen, develop nearly the same horse-power, 600 
being about the maximum for this type of engine, and amounting to 35 horse- ’ 
power per square foot of grate per hour—which is more than can be averaged, 
but is often reached for the moment (see par. 550). 

598. Table 153 shows the performance of a somewhat heavier en- 
gine hauling a heavier train, but doing less work. Very naturally, the 
effect of speed to modify the average cylinder pressure is less conspicuous. 
In the two diagrams given in Fig. 147 we see the effect of speed to re- 
duce the effective pressure very clearly, for Fig. 146 and others show 
that throttling alone accounts for but a small part of the difference. 

599. Fig. 148 shows a couple of diagrams taken from a test of a Con- 
solidation engine on the same road when doing fairly heavy work, about 
20 H. P. per square foot of grate per hour, or about 80 per cent of an 
everyday maximum. The way in which the same horse-power is pro- 
duced and used up in a very different way is very clearly brought out. 
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CHAPTER XII. 
ROLLING-STOCK. 


600. ONE of the greatest changes in the recent history of American 
railways, and one which has contributed as powerfully as any to the great 
reduction in cost of transportation which has taken place, is the marked 
increase in the average capacity of freight cars—an increase which has 
been accompanied by a very slight increase in the dead weight of the 
cars. In Table 154 are given the leading dimensions of both the new 
and old standard freight cars of the Pennsylvania Railroad, which may 
be accepted as in a measure typical of all American rolling-stock, and 
the contrast is at once evident. 

This change has taken place almost entirely since the first edition of 
this treatise was prepared, in 1876, and is in good part the result (and the 
most useful result) of the narrow-gauge movement, which concentrated 
attention upon admitted extravagances of past administration. In part 
it is an indirect effect of the introduction of steel rails. A still more po- 
tent cause, however, has probably been the enormous increase in volume 
of traffic, especially in bulky freight to be transmitted great distances at 
low rates, which made the last degree of economy indispensable. 

601. Ten or twelve years ago, ten tons (20,000 lbs.) was the ordinary 
maximum load for freight cars, 24,000 lbs. only occasional, and 30,000 
Ibs. almost unheard of; but of the capacities now specified (1885), 40,000 
Ibs. is more common than any other, anything less than 28,000 or 30,000 
quite exceptional, and 50,p00 lbs. no longer rare. There were in 1885, 
180 flat cars and 10 box cars of 60,000 lbs. capacity on the Northern Pa- 
cific, and from 2 to 10 of the same capacity on a number of other roads. 
Of 50,000-Ib. or 25-ton cars there are far more, numbering several 
thousands on many roads, and this bids fair to become the standard coal 
car; while there are not a few box cars in use of that capacity. As fair 
evidence as any, perhaps, of the great increase in the average car-load in 
recent years is the classification list of the Pennsylvania Company, given 
in Table 155, which includes all the freight rolling-stock of that com- 
pany’s system, existing in sufficient numbers to form a class, in 1885. 
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Table 155 is interesting, not only as giving the average capacity, but 
for the variety of dimensions appearing among the standard types of a 
single line. It will be seen that in these 13 classes there are 10 different 
lengths (not counting differences of less than an inch), and 9 different 
widths, ranging by jumps of a few inches each from 7 ft. 5 in. to 8 ft. 11 
in.; all in freight service only. This diversity is in part because the cars 
must be adapted to many different uses, but in the main it is evidence of 
the fact that a process of evolution is still going on, so that the rolling- 
stock of the country is forthe present in a transition state. The general 
tendency of this process can alone be stated: to increase the capacity of 
freight cars up to 25 or even 30tons of paying load, and perfect their con- 
struction so that such loads may be handled with safety, at fairly high 
speeds. 

602. Two changes which may reasonably be expected to come 
about in the next few years will greatly strengthen this tendency, and 
probably materially modify the handling of freight trains as well—the 











TABLE 155, 
CLASSIFICATION LIST OF FREIGHT CARS OF THE PENNSYLVANIA COMPANY, 
1885. 
Z Insipz DIMENSIONS, Standard 
IND OF CAR. a ee a a en se Re eee, Capacity. 
Length. Width. Height. 
ft. in. ft. in. ft. in. lbs. 
LONG DOR". ésssc sseeeciciews Q. 33 r0lg 8 444 7 4 40,000, 50,000 
BOR? occcigaceeusexeseenens M. 27 534 7 1134 5 1014 26, 30, 40,000 
Refrigerator .......ccccees: R., 27 434 7 10% 5s 8% 40,000 
Gh amtegspmesantue M. &O 2m § 7 10 5 10 40,000 
ProviSion.......-.scee-eeees M. &O 23 1 _ 7 10 5 10 40,000 
Stock (standard) ........... O. 33 10 | 8 5 7 2 42,000 
ae Ret. ieuta staleiece ee P. B. 29 4% 8 3 6 9 26, 28, 30,000 
Gondola (standard) ........ P. D. 29 8% 8 o 2 6 26, 30, 40,000 
“*  (widened)......... P. E. 29 8% 8 4 2 6 50,000, 60,000 
“ (standard, long) .. E 33 0 7 5 2 6 40,000 
Drop bottom (standard)*. .. D. 33 0 7 5§ 2 6 40,000 
Hopper bottom (standard)*, Cc. 23 5 7 7 3 50,000 
Stone flat (standard)........ Ss. 35 7 8 1 ate 50,000 





Standard height of floor from rail, all cars, 4.034. P. D. gondolas, built before present 
standards were adopted, have sides only 20 in. and 2 ft. high. . 
The weights of these cars are substantially the same as those for the Pennsylvania 


Railroad, given in the preceding table, those marked * being substantially, if not exactly, 
the same cars, 
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adoption of some form of automatic coupler, and the adoption of a 
freight-train brake. The effect of all these causes combined will prob- 
ably be to assimilate the handling of freight trains more and more to the 
handling of passenger trains, except that the speed will be much more 
variable: as low as now on heavy grades, but very much higher on the 
easier sections of the line, where great tractive force is not demanded, 
and where, consequently, higher speed is entirely feasible. As the ordi- 
nary passenger piston speed is not found to be injurious, we may expect 
with some confidence that at no distant day maximum freight speeds of 
28 to 30 miles per hour, which would give about the same piston speed, 
will be established in general practice. 

The effect of this change will be to greatly facilitate the hauling of 
heavy trains, even without considerable modification of gradients, for 
reasons discussed in Chapter IX., and elsewhere. With the more per- 
fect road-beds and track which become every year more general there is 
no reason to believe that wear and tear will be materially increased, 
while the cost of power per ton-mile will certainly be rather less than 
more, not only because of the less time afforded for radiation of heat 
from the exterior of the locomotive and journal-boxes and interior of the 
cylinders, but from less destruction of energy by brakes, since it can be 
stored in the train in the form of velocity, and afterwards used, to a 
much greater extent. 

603. The primary requirement for the attainment of this desirable end 
is the adoption of a freight-train brake, and fortunately there now appears 
every prospect that some approved form of freight-train brake will come into 
general use within a few years, and thus greatly simplify the problem of ob- 
taining the most favorable virtual gradients cheaply, in addition to the direct 
advantages. The latter alone are much considered by the public, but on cer- 
tain lines at least their effect on the virtual gradients will almost certainly be of 
more financial importance, and make the expenditure for train-brakes a most 
profitable one, independently of the greater safety and convenience. 

604. The ultimate solution of the problem of automatic couplers is a more 
doubtful matter, and it may be well on toward the close of this century before 
automatic couplers come into use. To the highest efficiency of train-brakes | 
they are almost essential, and the breaking in two of trains is another evil, 
tending to discourage the hauling of heavy trains, which they will very largely 
remedy. The chief obstacle to their introduction is and has always been, not 
‘the mechanical difficulty of the problem, but the fact that, owing to the contin- 
uous interchange of cars, no real benefit would be derived from such a coupler 
‘until it had come into almost universal use, whereas a passenger-coupler was 
as useful to the road applying it as it ever could be, as soon as it was applied 
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to their own cars, or even to a few trains. The consequence of this difference 
is that the usual cut-and-try process of development and survival of the fittest 
was impossible with freight couplers, whereas the first practicable passenger- 
coupler was adopted by a few roads almost immediately, from which the conta- 
gion of example sped, each gaining the full benefit of their own expenditure as 
soon as made, and losing nothing by the backwardness of others. 

The greatest immediate obstacle to a general agreement on some one 
freight-coupler, or on two or more couplers working well together, is the exist- 
ence of two distinct types of such couplers, which have become known as the 
‘‘link” and (by a somewhat awkward and inappropriate term) ‘‘ vertical-plane” 
or lateral-hook couplers. The link type resembles more or less closely the 
ordinary form of coupler, but 
arranged to work automatical- 
ly, and, in the best types, dis- 
pensing with loose links and 
pins. The hook type is model- 
led after the couplers which 
have been so successful in pas- 
senger service. Fig. 149 shows 
one of the most approved 
forms of link-couplers—the Ames, and Figs. 150, 151 one of the most approved 
forms of hook-couplers—the Janney. Neither of these couplers has been se- 
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Fic. 149.—Ames (Link) CAR-COUPLER. 
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Fic. rs0. Fig. 151. 
Janney (Hook) Car-couPer. 


lected for illustration as the best of its type, but merely as fairly representative 
and among the best and most approved. 

605. Each of these types has strong advocates, but it may be expected with 
some confidence that the hook type will ultimately, and perhaps very speedily, 
prevail, for the reason that it insures a steadier and smoother motion of the 
train by doing away with loose slack, which is the chief provocative of breaking 
in two of trains and of broken draw-bars and other damage, while it has been 
proved not to be of appreciable advantage in starting heavy trains. There is 
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a general impression to the contrary, and not a little floating evidence; but in 
careful tests at Burlington, Ia., 1886, it was found that there was nothing 
gained by loose slack more than could be secured by first backing the locomo- 
tive against brakes set at the rear of the train, and so compressing the springs 
throughout the train. On the locomotive starting forward the compressed 
springs give a push to each car, and this push seems to be more effective than 
when the same thing is done with a train having slack. 

As several good couplers of each type now exist which will work quite 
well together, nothing now impedes a decision of the coupler question except 
the existence of these two types, each of which has certain advantages. 
‘The advocates, of each are indisposed to proceed very actively with the equip- 
ment of their cars until the vexed question of a choice is settled. 

606. In Table 156 are given various details as to certain very large or 
heavy freight cars, and in Table 157 the leading dimensions of the more usual 
passenger cars. In respect to the latter, the tendency is more and more toward 
the use of the heavy sleeping and drawing-room cars for a large percentage of 


TABLE 156. 
DIMENSIONS OF CERTAIN VERY LARGE AND HEAVY FREIGHT-CARS. 





eae ae M. C. B. Pile-driver | Philadelphia 
Standard Car & Readin 
cee & 60,000-1b. Ga, Central Standa 
Railway. Box Car. Railroad.t Coal Car, 
ft. in. ft. in. ft. in. ft. in 
Length over sills....... 38 Oo 35 0 44 0 24 0 
Width over sills....... ‘ 8 6 9 O IO oO 7 6 
Length over roof.......| 38 7% SA O°  eakeesegs 22 0 
Width over roof........ 9 It Q O | sacecees 7 6 
Inside length .......... 37 64 rere ous tia ieee Lieu Saas 
MEY" GUN awe a susisates 8 OF | wveeceea Ce mae ee ere Tr 
‘* height.. ee 8 5% iaetewen Vo as Saeaiive ' il, kee gaeess oi 
Extreme height . Peewee 13 8t Thao" =) waiesese 7 11 
- length......--} 40 11} 31 6 qcaeraale’ 24 6 
Total wheel-base ....... 31 108 coe wena) leeter antes Ae Meccorkecat 
Wei ditace-cataucuncul escunes Bee | Reeser. | 18,480 Ibs. 


Capacity. .....+.2++:0e+| 40,000 lbs, | 60,000 Ibs. bisce en oas 56,000 ‘ 





* To top of brake-shaft, 12 ft. 10 in. 
+ Leaders to hammer, 40 ft. high, taking a pile 18 in. X 50 ft.; 58,000 Ibs. on one truck when 
moved back to let the front of the car project. Four trucks in all. Hammer, 8000 Ibs. 
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the travel, and many through-trains consist of them almost exclusively—a fact 
which tends to make the rate of long grades and of grades at stations of almost 
as much importance to them as to freight trains, but owing to the fact that, by 
varying high velocities slightly, a great difference in tractive power on up 
grades results, and all but quite long grades may be operated almost as virtual 
levels (par. 397), the disadvantage of dead weight is VERY MUCH less in passen- 
ger service than is sometimes assumed, and the tendency toward luxury in that 
respect may be expected to continue. 

Drawings and dimensions of a great variety of cars, and of all car details, 
will be found in the CAR-BUILDERS’ DICTIONARY, as revised by the writer. 





TABLE 157, 
LEADING DIMENSIONS AND WEIGHT OF SUNDRY PASSENGER CARS. 


LENGTH. WiptTx. : 
PENNA. RAILROAD. Weight 




















GPANDARDS: ae res Height. | Weight | Capacity. oe 
Body. O Body. | Max. ames 
ut. 
ft. in. | ft. in. | ft. in. | ft. im. | ft. in. Ibs. Pass. Ibs. 
Passenger®,............ 446 6 | 52 9 g 10 | 10 134] 14 186)%44,989 51 7,200 
Baggage..........eee0. 40 0 | 46 oO g 1054/ 10 184) 14 18€} 32,000 eats 
PO6tal os65.8 eo bsaabeen $60 934; 66 1134) 9 1034) 10 184] 14 134] 58,000 |20,000 Ibs. as 3 
Sleeper (old style)......1§58 o | 64 8 | 10 0 | 10 1 | 13 10 
Dining | (C., B. & Q.)..| 64 0 se 10 4 | 10 6 | 14 2 | 82,500] 108ec. | | 15,500 
Monarch sleeping-cars..| .... 175 0 uae cok. ror 75,000 eer ar 
Mann sleeping-cars... ar baa wens paale tus 71,000 sida sae 
Parlor Car (B.& O.R.R.)| 58 0 | 65 0 9 6 | 10 o | 14 0 | 70,000 28 16,200 
Woodruff sleeper....... ance: |b 9R 0 wees | 10 3 | 15 § | 60,000 
Har]. & H. Co., 1st-class 
passenger............ ao 6 I.s7 8 ao 6 eee 12 6 ere 58 


* The Lehigh Valley standard passenger car, of the same general dimensions as this, weighs 
45,136 Ibs.; one truck, 8624 Ibs. 

+ Centre to centre of truck, 33 ft.; 7 ft. wheel-base. 

¢ Centre to centre of truck, 46 ft. 234 in ; 10 ft. wheel-base. 

§ Centre to centre of truck, 44 ft.; 14 ft. wheel-base. 

|| Six-wheel, 10 ft. 6 in. wheel-base. 


Sleeping-cars have usually 12 sections and a state-room and smoking-room ; sometimes 
only 10, rarely 14; and a few cars have 16 sections, but without state-room or smoking- 
room. Many sleepers and parlor cars weigh 75,000 to 78,000 Ibs, Pullman sleeping-cars 
built for English service are much narrower than in American practice, and weigh only 
some 48,000 lbs. 
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CHAPTER XIII. 
TRAIN RESISTANCE, 


607. ALTHOUGH over fifty years have passed since experimental inves- 
tigations in respect to it began, there is no single element of train re- 
sistance whose laws can be said to be definitely known. Within the 
years 1875-1885, however, much progress has been made, and although 
our knowledge is still defective, vet the limits of error are now quite 
narrow. 

608. Train resistance, properly so called, may be defined as the sum 
of all the resistances which CONSTITUTE A TAX UPON THE ADHESION 
of the locomotive; thus excluding all those resistances which are 
internal to the locomotive itself, and hence are a tax upon the cylinder 
power only, which is a much less serious matter. These latter resist- 
ances are (1) all the friction of the valve-gear, piston, and connecting- 
rods, and (2) all jowrsaé-friction of the driving-wheels. The resistances 
which do tax the adhesion are (1) the rol/zng-friction proper (between 
wheel and rail, Fig. 152) of the drivers, with (2) both the rolling and the 
journal friction of the truck-wheels, or of any other wheels not drivers; 
(3) all head and other atmospheric and oscillatory resistance of the loco- 
motive ; (4) all grade resistance of the locomotive and (5) all resistances, 
of every kind, of the train behind the locomotive. 

609. Simple as would seem the problem of determining what is and 
what is not a tax upon the adhesion, frequent errors have arisen in de- 
termining it, both by including among the resistances which tax the ad- 
hesion the journal-friction of the drivers and even the friction of the 
machinery, and by excluding from it the atmospheric, oscillatory, and 
even grade resistance of the locomotive. 

610. It seems especially plausible to assume that all resistances which would 
still exist if the engine were a dead engine, with disconnected side rods, hauled 
by another engine in front of it, are a tax upon the adhesion when the engine 
is under steam. This is not correct, for it includes as a tax on the adhesion 
the considerable item of the journal friction of the locomotive. 

The true test for what is and is not a tax upon the adhesion, is to sonceive 
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the locomotive to be stationary and lifted from the rails with belts on the 
drivers. Whatever power would then be lost by friction within the locomotive 
itself, before it reached the belts, is similarly consumed in the locomotive with- 
out taxing the adhesion. All the remainder of the power, including any loss 
by the friction or wear of belt or driver, would be transmissible only by the ad- 
hesion of the belt to the driver, and the measure of that adhesion would be the 
measure of the net power of the engine aside from its own internal friction. 

The locomotive engine, in fact, is to all intents and purposes a mechanical 
equivalent for a stationary engine with fly-wheel and belt, the rail being the 
belt. Only, instead of the engine being stationary and the belt moving, the 
belt is stationary and the engine moves along it. The locomotive, it is true, 
uses a large part of its power in raising and lowering itself on grades, but a 
stationary engine might easily be made to do the same without altering any of 
its essential features. 

611. Regarding train resistance, therefore, as the sum of all those re- 
sistances which tax the 


adhesion, they may be \ VW 
subdivided as follows: i y 
ayy, TO 


ot The Journal-fric- vO” — . eee 
fton, between journal and WZ 
bearing. Fic. 152. 


2. Lhe rolling-friction proper, between wheel and rail, from the cause 
outlined in Fig. 152. 

Both these together are commonly included, both in this volume and 
elsewhere, under the general name of ROLLING-FRICTION, and their ag- 
gregate only has been determined with approximate exactness. Experi- 
ment indicates that their aggregate varies somewhat, but not materially, 
with the velocity. 

612. The three following are known collectively as the “ velocity re- 
sistances ;” and experiment, so far as it goes (which is not far), seems to 
agree with the requirements of theory, that they should vary as the 
sguare of the velocity : 

3. Atmospheric head and tail resistance, including the head resistance 
of the locomotive and of the front car above the tender, and that result- 
ing from the suction of the last car. 

4. Atmospheric side reststance, including that between the successive 
Cars. 

5. Additional rolling and journal friction resulting from osczllation 
and concussion. 

As with the rolling-friction, the aggregate of these three items, and 
especially of the last two, is far better known than the separate impor- 
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tance of each. The doubt on this subject goes so far, indeed, that some 
modern formule of reputation (e.g., the two compared with the author’s 
in Table 166) assume the velocity resistance to be all atmospheric, while 
others assume it to be all oscillatory. 

613. An additional velocity resistance, but one not commonly so 
called, and too easily forgotten to be an element of train resistance at 
all, although an essential and important element thereof, is— 

6. Stopping and starting resistance. The nature of the large addition 
which it makes to the permanent train resistance has been considered in 
par. 368 ef seg. 

Finally we have, as the only known and invariable element of train 
resistance— 

7. Grade resistance, which is sensibly the same rate per cent of the 
total weight of the train as the rate per cent of the grade; i.e., 20 lbs. 
per ton of 2000 Ibs, for each 1 per cent of grade (par. 382). 

On badly located lines only we need also to consider— 

8. Curve resistance. On any well-located line its amount is consider- 
ed only for the purpose of making such reduction of grade as shall 
eliminate it altogether. Therefore, after once completing such a line it 
does not constitute an element of train resistance which affects the 
movement of trains. 

614. Another element of train resistance, in a certain sense, is brake-fric- 
tion. While it will be most appropriately considered in this chapter, as relat. 
ing toits general subject, it can only in a very figurative sense be said to be an 

element of train resistance, 


Virkey properly socalled. The 
t ae e 
=< 3. simplest method of compu- 
Vel, | “ee, eke 0p ting the efficiency of brakes 
Head: ae is given beneath Table 118, 
8 


tae “e page 336, and Fig. 153 


outlines the principle of 





ta “~ B the method there given. It 
a a TSC ae Fala Oh See Naa need only be added that the 
STOP ON cries elas GRADE average retarding efficien- 


cy of brakes may be now 
(1886) considered as from 10 to 14 percento/ the load on the braked wheels in pas- 
senger service, with air-brakes, and from 24 to § per cent with hand and driver 
brakes on heavy freight trains. The safe pressure on the brake-shoes is not 
much over two thirds of the load on the wheels. The maximum retardation 
which has ever been realized was with an ingenious apparatus devised by Mr. 
George Westinghouse, by which the pressure was very great at high speeds and 
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TABLE 158. 


MAXtMUM EFFICIENCY OF POWER BRAKES DURING ALL PARTS OF STOPS IN 
PASSENGER SERVICE OR WITH SHORT FREIGHT TRAINS. 


[Abstracted from computations by the writer, being averages of a large number of stops.] 





RATIOS OF BRAKE 
RETARDATION TO 
PRESSURE ON 
BRAKE-BLOCKS, 


Ratios or Brakzt RETARDA- 
TION TO LOAD 
ON BRAKED WHEELS. 


























Average 
Speed, Galton. Theoreti- 
Portions oF STops. Miles Westinghouse cal (Table 112) 
Per Hour. Brake, Smith | Uniform Pressure. 
See ee Meee eee) yecune ad once SGA Sees ee 
Regular } Against rake. | After 10 +43 
Stop: Engine. Sections. Initial. 
Last /raction of 100 ft ....... 8 to 10 20.9 19.3 19.3 24.0 25.0 
Last even 100 ft........ ee eee 20 13.9 12.9 11.6 13.3 18.2 
Preceding roo ft. ....... nee 28 14.7 14.5 11.6 11.9 17.1 
‘ I4. 
a aaa e ee ee 35 13.75 \ ae ae 8.5 15.3 
Oe sone eta’ 40 12.9 11.95 10.75 7.7 14.4 
SE asaies eeae 44 14.2 i te ee: 7:3 13.8 
aD PS yiteniede Sram 47.5 14.8 13.3 8.4 7.0 13.0 
Be eae nanan so 14.75 (11.6) 8.7 6.7 12.0 
Se ae et emateuie nue 52 (4.5) (8.65) | ...... 6.4 II.0 
Averages, excluding last 
fraction of roo ft.......| 20 to s2 14.15 13.68 10.00 8.6 14.35 


N. B.—The ‘‘average speed” given in the first line of this table is for the period of a 
stop beginning at 15 to 20 miles per hour and ending at zero, so that it averages 8 to 10 
miles per hour. 

For the original records of these stops, with very valuable further data on brake 
efficiency and the laws of brake friction, see Dredge’s ‘‘ Pennsylvania Railroad” (Wiley & 
Sons). 

From analysis of these and other data the writer concluded that the following ratios 
represent the sa.tium efficiency of brakes in ordinary practice, being such as is fairly 


attainable, and is in fact attained under favorable conditions with all in good order and 
with the best-known appliances : 


Retardation of Brakes in per cent of Load on Braked Wheels. 


With special apparatus not in practical use: 
About one fifth, or 20 per cent at all speeds. 

With effictent power brakes of ordinary type: 
At speeds decreasing from 15 to 20 miles per hour, about one /i/th or 20 per cent. 
At all speeds exceeding 15 to 20 miles per hour, about one seventh, or 14.14 per cent. 


For entire stops of long trains at high speeds, including lost time in applying full 
brake-power, one eighth to one ninth, 
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was reduced automatically as the speed fell, so as to keep the retardation just 
within the nearly constant force necessary to skid the wheels, which is one 
fourth of the insistant weight. This apparatus, moreover, was applied only to 
a single car, and thus did away with another serious obstacle to the efficiency 
of brakes—that it takes a considerable time after they are applied on the engine 
for them to even begin to apply on the last car. With 50-car freight trains 
over ten seconds is lost in this way. 

With this apparatus an average efficiency of over 0.2 was obtained for the 
entire stop; but it has never been introduced into service, extreme efficiency 
not being the end aimed at so much as cheapness, simplicity, and certainty 
of action. It is possible that the near future will bring about considerable 
differences in the brake question, and until then it is dangerous to prophesy. 

615. In the analysis of the preceding elements of train resistance, and 
in presenting and reconciling the inconsistencies of the experimental 
facts on record, a volume might easily be written, and perhaps not un- 
profitably ; but for our immediate purpose it will suffice to dismiss at once 
alarge fraction of such experimental facts—or what purport to be such, 
but are not—as for one reason or another worthless as practical guides. 

616. From a practical point of view, train resistance must be considered 
from two aspects, viz. : 


1. As respects freight trains, to which speed is unimportant compared 
with hauling the largest possible loads over the points of maximum 
resistance. 

2. As respects passenger trains, to which the possibility of high speed is 
the more important consideration. 


In each case formulz which deal with the car resistance only, neglect- 
ing the head and rolling resistance of the engine, are comparatively 
valueless. What we need to know most is the sum of all the resistances 
which tax the adhesion. We will consider each class of train resistance 
separately. 


FREIGHT-TRAIN RESISTANCE, 


617, The best existing evidence known to the writer as to what is the 
absolute amount of the train resistance of en¢zre American freight trains 
in the ordinary routine of service are the observations made at the Bur- 
lington, Ia., first (1886) series of brake tests. These tests were for the 
primary purpose of determining precisely how much difference there 
might be in the normal train resistance of the various trains, apart from 
the action of the brakes. They were made by the “ gravity method ” de- 
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scribed in Appendix A, the train being caused to approach the starting 
post at as nearly as might be 20 miles per hour, when steam was shut off 
and the train permitted to run over a very slight down grade till it came 
toastop. It was then caused to approach a succeeding stop-post at a 
sharp down grade, having a slightly curved alignment, at § miles per 
hour, and permitted to acquire what velocity it would (about 35 miles 
per hour) for a certain distance. There was no wind; and the ther- 
mometer averaged about 80° Fahr. The results of the tests are summa- 
rized in Table 160 and Fig. 154, which may be accepted as an almost 
absolutely accurate record of actual resistances * over the entire range of 
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Fic. 154.—Rusutts of tHe Buruincton, Ia., Tests oF THE ResisTANCE OF Entire TRAINS, 
AS SUMMARIZED IN TaBLE 160,PAGE 500. 


[Computed by the method shown in Table 159, on following page, and in Appendix A.} 


(The dotted lines give the tests made on curved track corrected for curve resistance as per 
Table 160. The dotted line marked “A. M. W.”’ is that given by the writer’s formule, Fig. 


2163 and Appendix A.) 

* As the writer was referee of these tests he was familiar with the condition 
of the cars and all other modifying circumstances. Therefore he can vouca 
for the accuracy of the results, which seem somewhat peculiar. 

32 
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TABLE 159. 


MANNER OF COMPUTING GRAVITY TESTS OF TRAIN RESISTANCE OF ENTIRE 


Speeds decreasing from 20 


FREIGHT TRAINS. 


miles per hour—25 mixed-car trains, 12 loaded, 13 empty, with 


dynamometer car and way car—American 17 X 24 in. engines. 


[Computed by the writer from test runs down a slight grade with steam shut off, at the 
Burlington, Ia., freight-train brake tests, July, 1886.] 


(This table covers only the computation of the four lowest resistances in Fig. 154, 
marked ‘‘ Westinghouse Tangent.”’) 


STATION. 


@eeosoece0aeeee 
eee e@oeonve eve 


e@eoe ° 


@.ee@ee 


15, 


23,000... 


3,000 feet...-.|.....06 | 


Entire 23.900 feet..... 


















































Track at | Speed. /Vel. ene Virtual | Differ- Per Ton 
c. g. of Miles |(by Table |Rievation.| €ncesS in |  Resist- 
Train, |Per Hour.| = 118). ditto. ance. 
724.2 21.5 16.4 FAO LO! dieeciea aaa aware 
723.0 21.3 16.1 739.1 Tn 8) hy eargacwes 
721.3 20.6 15.1 730.4 Bo Miedo des é 
720.0 | 21.0 15.7 735-7 To9. Vieeue oe 
715.8 21.0 15.7 731.5 BO) (Nee agree 
710.2 23.9 _| 20.3 730.5 TsO Meaksouss ; 
are. + ef 21.55 eee See 2221 4.44 
704.4 | 24.8 21.9 | 720.2] 3.3. |evsesree 
702.4 | 25.3 22.7 725.1 Pel aGie «eins ; 
701.6 25.3 22.7 724.3 O63 Mister 
699.3 24.3 21.0 720.3 ASO ‘\esarosyas 
698.1 24.2 20.8 __718.9 Tid) Veeeearess 
eas eetere re 24.78 settee eleeeeeens 2.12 | 4.24 
694.4 | 24.6 | 21.5 715.9 | 3.0 lecseceee 
692.0 24.5 21.3 713.3 2.6 Sie 
694.2 | 21.8 16.9 711.1 7 ae (ree . 
695.0] 19.8 13.9 708.9 A a eee cee 
697.0 17.2 10.5 707.5 | a: eer 
See Gece Gad Pe i 2.28 4.56 
608.5 | 14.3 7.3 705.8 a ee 
695.9 14.6 6.6 702.5 B29. hate i 
693.1 16.2 9.3 702.4 Ost Wiss “ia 
690.3 16.7 9:9 700.2 ey COE ee 
684.4 | 18.5 12.2 696.6 a ae ea ae 
Netuet sows tale “lee cae ate) bisa sues 2.18 | 4.36 
682.2 19.0 12.9 695.1 EGS: —leaie see ae 
684.3 16.4 9.6 693.9 1.2 ere) 
682.5 15.4 _ 8.4 690.9 3,0) douse es 
16.93 |. -seceeel eee -+e-| 1.90 | 3.80 
eae As 2051 | nteee eels Sieve 2.16 | 4-32 
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As an illustration of the accuracy of the method, at station gooo the resistance will be 
observed to be abnormally large. The same peculiarity ran through all the diagrams. 
It was found on investigation that the track at gooo (which was in the hollow of a grade) 
had been reballasted after the profile levels were taken and raised by some unknown 
amount (probably something over a foot), accounting for the error. All the irregularities 
of the table are due to two defects of observation : (1) Lack of absolute precision in the 
track elevations, and (2) lack of exact correctness in the speeds read off from the dyna- 
mometer record, which was on a scale of gy in. per mile per hour, or 2 ft. of paper per mile 
run. To attempt to compute the resistance separately for each successive 1000 ft. is a very 
crucial test of the accuracy of the method, and a quite unnecessary one from a practical 
point of view. The computations over 5000 ft. stretches are very regular, illustrating 
that no other method can approach this in precision and certainty. 

The weights of the trains tested were as follows, in tons of 2000 Ibs.: 

















Westinghouse. Eames. American. 
25 box-cars, empty weight....... ... ! 301 .07 261.41 344.79 
12 loads, at 20 tons each............ 240. 240. 240. 
Equalizing load, when used. ..... sacs 0.25 80283°° if «athens 
Dynamometer car, with 15 persons... 16.50 16.50 16.50 
Way car, with 10 persons............ 13.55 13.55 13.55 
Ota (hall. a.< vane deuleinasas cen 571.37 571.29 614.84 
Engine on drivers. ...s.csccscecsccces 26.54 26.40 25.02 
SE JOR TUCK: p00 wee ea bele wwe ese 14.07 14.52 14.25 
Tender -€M pty ccc sac cides shave vewe's 12.35 12.35 12.35 
: MTC Cee Tee se Te ee ee 15.15 15.15 15.15 
Total engine and train....... wae 639.48 639.71 681.61 
‘Of which there was braked.......... 339.96 300.16 382.16 
Per Cent Drakedi.cccnhckereevegecdcs 53-16 46.90 56.04 





Every box-car truck but one, as well as the tender and engine drivers, had brakes on— 
‘a very unusual proportion. 


All the trains had Master Car-Builders’-standard axles (334 X 7 in.), except the Widdi- 
field & Button, which had 314 X 7. 

A full report of these tests, as prepared and computed by the writer, will be found in the 
Railroad Gazette, June to August, 1886. THE RESULTS OF A LATER SERIES OF TESTS 
IN 1887 (see Engineering News, May, June, 1887) were as follows: 


Average Speed Reurreel 
Tangent. stesteeesseseeeeeeeeed BBD 10% ae 7.26 
3° CUIVEs eee eeeeeeeeeeeeeeeeed 1 oo st 9.03 
Lowest observed on Tangent... 4 = 37 


1886. 8.50 


riignest observed..............4 1887 144 
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TABLE 160, 
TRAIN RESISTANCE OF ENTIRE FREIGHT TRAINS, INCLUDING ENGINE. 


[Giving the mean resistances in pounds per ton (of 2000 lbs.) computed as shown in 
Table 159, with the corresponding velocities in miles per hour.] 
(Each of the resistances on tangent is the average on a run of 5000 ft. Each of the 
resistances on curves the average on a run of 2500 ft.) 


RESISTANCES ON | 
TANGENT. RESISTANCES ON CURVES. 
































Tangent 
OT «dCs RSS. 
Vel. Resist. Vel. Resist. Curve. 
| 16.93 | 3.80 18.86 | 4.56 1.08° | 4.02 
Westingh C.. B. 16.06 4.36 33.90 7.56 2.60" 6.26 
oo 21.58 4.56 34.90 | 6.41 1.47 5.68 
24.78 4.24 : 5 ic ee seas 
21.55 | 4.44 | : 
Mean: 5 s.ccedeees 20.51 | 4.32 26.33 | 6.07 I.75° | 5.30 
Eames (I., D. & S. 8.42 | 6.50 | 14.03 | 9.68 | 1.08° | 9.14 
cars) and Widdifield 18.28 | 6.7 24.55 | 9.20 2.60° | 7.90 
_ & Button (L.V.cars) 19.70 | 7.04 30.10 | 9.36 1.47° | 8.63 
Meant iciesctoaces 3 16.82 |} 6.84 21.70] 9.42 196 4 8.55 
. 9.62 | 9.30 | 13.03 | 8.08 1.08° | 7.54 _ 
eo 13.72 7.88 24.45 | 10.40 2.60" | g.10 
ais , é 30.75 7.84 1.47 7.21 
Mean....... eoeee| 11.66] 8.50 21.19 | 8.94 1.75" | 8.07 


* Tangent resistance determined by subtracting 44 lb. per degree of curve from the total 
resistance. Average degree of curve determined by determining degrees of central angle 
passed over by head and rear of train on given distance, averaging the two, and dividing by 
number of stations. 


Velocities are in miles per hour; resistances in pounds per ton. 


practicable freight speeds. The track was in fair but not remarkably 
good condition. 

618. The conditions of the trains tested (which will be seen to have 
shown quite different results) were as follows : 

1. Westinghouset train.—Made up of old cars in excellent running 
order, with well-worn journals and wheel-treads. The performance of 
this train should fairly represent the ordinary conditions of practice. 


2. American train.—Made up of entirely new and very heavy cars,. 


which had only run some 300 to 500 miles since leaving the shop, and 


+ The trains are designated, for convenience, by the names of the brakes 
with which they were fitted, although these brakes had nothing to do with the 
tests. 
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consequently had bearings and wheel-treads still comparatively rough, 
and not fairly representing the average conditions of practice. 

3. Eames train.—Made up of fairly old but poorly built cars, and 
generally in rather inferior condition. 

619. The effect of these differences in the trains is clearly visible in 
Fig. 154, where the Westinghouse train shows rather less than half the 
rolling resistance of the other two, or about 4 lbs. per ton for all speeds 
up to 25 miles per hour. The general fact that speed causes very little 
increase in train resistance up to speeds of 30 miles per hour is clearly 
indicated ; and this many other indications tend to confirm, as notably 
various dynamometer tests made by the Pennsylvania, New York, Lake 
Erie & Western, Chicago, Burlington & Quincy, and other roads, where 
very low car resistances, running down to from 24 to 4 lbs. perton, have 
been indicated, with little variation as an effect of speed. 

These latter tests alone would leave the question open to much doubt, 
since they do not include any of the head or engine resistances, which 
at high speeds become more important than any other, but the tests 
given in Fig. 154 include ALL resistances and lead to the same conclusion 
so clearly as to be unmistakable. 

620. The peculiar manner in which the Eames and American resistance 
lines on curves cross each other, as shown by the fol- ; b 
lowing sketch, may appear to indicate that there is 
something wrong in the computed results. This is by 
no means so. The anomaly may be thus explained : 

(a) Each train was made up of 25 cars from the same road and built nearly at 
the same time. 

(6) All freight cars are roughly built. The axles are not likely to be fre- 
cisely parallel, except by accident. To have the axles enough out of parallel to 
precisely fit a 1° curve requires that the wheel-base shall be only ~y4¢ part longer 
‘on one side than the other, or g in. A lot of cars built at one time are very 
likely to have the ersor all on one side. 

(¢) Resistances a and ¢ (see sketch above) were on curves turning to the right; 
resistance 6 was on a curve turning to the /¢/*. 

If, therefore, the American train curved most easily to the right, resistances 
a and ¢ would be abnormally low, or very near the tangent rate, and resistance 
6 abnormally high; while, if the contrary was the case, with the Eames train re- 
sistance a and ¢ would be abnormally high, and resistance 4 abnormally low, cr 
well down toward the tangent rate. 

Whether this or other cause led to the variation, it is certain that it was an 
actual one, and the fairer plan, therefore, seems to be to take the average of both 
trains. The throttle of each engine was absolutely tight. 


¢ 
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621. The experiments by the writer recorded in Appendix A were 
made by the same general method as those just described, and were the 
first in which the very low train resistances for trains in motion which are 
now generally admitted were observed. They indicated that the normal 
magnitude of the rolling-friction at speeds of 10 to 30 miles per hour was: 


For passenger and loaded freight cars, . . oo te 4 lbs. per ton 
6 s rT 


For empty freight cars and other light loads, c. Ae 
For street cars and other still lighter eae : ee 205% ss 
For freight trucks without load, ‘ ; ‘ 14 “ as 

The starting-friction is very much higher, rising to over 20 Ibs. per 
ton in some cases. (See Appendix B.) 

622. Some experiments on train resistance, both on curves and tan- 
gents, made in 1885 on the Breslau-Schmoltz line in Germany, apparently 
in an accurate and careful manner, but covering only the resistance of 
cars behind the tender and dynamometer car, gave still lower results than 
these, as shown in Table 161. The tests covered also the question of 
remedies for oscillation and the advantages of a device for radiating axles 
on curves, as to which nothing important was developed. The resist- 
ances are noticeable as being among the lowest ever reported for similar 
speeds. Similar tests on the Freiburg-Sulzbrunn line, with the same 
apparatus and by the same individuals, gave somewhat higher average. 

Modern evidence to the same general purport as that which precedes 
might be multiplied almost indefinitely, but it appears needless to do so. 

623. WE MAY CONCLUDE, THEREFORE, AS TO FREIGHT-TRAIN 
RESIST ANCE— 

1, The particular velocity adopted is wholly unimportant, 
both because it makes absolutely but little difference in the 
resistance, and because, if the resistances are mounting too high 
for the power of the engine, the speed can always be cut down 
at critical points. The total work in foot-pounds done to move 





TABLE 161. 


RESISTANCE OF EUROPEAN CARS (16 to 23 ft. rigid wheel-base). 
{Reported in full in the Rat/way Engineer, Dec. 1884 ef seg. Resistance in Pounds Per Ton. 

















RADIATING AXLRS. Fixep AXLES. 
_. SPEED. 

Miles Per Hour. Limits. Average. Limits. Average. 
12.4 2.0 tO 3.75 2.65 2.42 to 3.75 3.09 
21.8 3.97 to 4.19 4.08 3.97 to 4.85 4.19 
28 5.07 5.07 6.17 6.17 
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the train is not affected enough to have any measurable effect on 
the cost of power (see par. 664). 

2. The normal tangent freight-train resistance in summer, 
ENGINE AND ALL INCLUDED, is often, and perhaps usually, as low 
as 4 lbs. per ton, up to speeds as high as 25 miles per hour, run- 
ning down in cases to 3 lbs. and even less; and, on the other 
hand, rising in cases as high as 6 or 8 lbs. per ton when the cars 
are in bad order, or against a head or side wind, or (as we are 
about to see) at winter temperatures; these latter figures being 
a fair working maximum for freight service. 

Four pounds per ton will make a difference of some 2400 lbs. in tractive re- 
sistance with an average train of 25 cars, which will use up the adhesion of 4.8 
tons of weight on drivers, or 12 to 20 per cent of the total load. 

624, It is entirely uncertain how much of the so-called rolling-friction is 
journal-friction, and how much rolling-friction proper. The present proba- 
bilities are that most of it is journal-friction. Experimental determination of 
the rolling-friction proper, apart from all journal-friction, is a matter of the 
greatest difficulty, and has never been attempted. Journal-friction has been 
far more thoroughly investigated within the last few years, but until then the 
laws of it also had been but little investigated, and what investigation had been 
made was largely erroneous. 

625. By some singular chance,—probably the beautiful simplicity of the laws 
developed, which only lacked correctness to make the laws of friction very 
easily understood,—some experiments made by M. Morin,* a French officer of 
artillery, in 1831, obtained almost universal acceptation as a final determination 
of the laws of friction. There is even at the present day (1885) hardly a single 
text-book of engineering, at least in English, in which these laws are not laid 
down as facts, yet they are now generally admitted to be entirely incorrect. 
They were in substance that the coefficient of friction was independent both of 
the pressure and of the velocity, so that, once determined, it was universally 
applicable. The range of the experiments was very limited, and Morin himself 
disclaimed any extension of them beyond the range of his experiments; but it is 
clearly proven that there are no limits nor conditions under which his laws are 
approximately true, since the coefficient varies materially both with pressure 
and velocity, with both lubricated and unlubricated surfaces, and with tempera- 
ture and other conditions as well ; as notably with the character of the surface, 
which makes any general coefficient of ‘‘iron on iron,” or “‘ iron on brass,” for 
example, rather worse than useless. 
Se ee ee 








* “Nouvelles Expériences sur le Frottement. Faites 4 Metz en 1831.” Par 
Arthur Morin, Capitaine d’Artillerie. 128 pp., 4°, plates. Seconde Mémoire. 
1832, 103 pp., 4’, plates. Troisitme Mémoire, 1833. 142 pp., 4°, plates. 
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626. Prof. R. H. Thurston was among the first, if not the first, to discover 
and announce the true laws of friction, in 1876-78, having made a large number 
of experiments on an ingenious machine of his invention. The writer, in the 
summer of 1878, made a series of tests of rolling-stock resistances, summarized 
in Appendix A, by dropping cars down grades and registering velocities elec- 
trically, in which he believes he was the first to discover and announce the 
variation in coefficient for loaded and empty cars and the aggregates of 4, 6, 
and 10 Ibs., above mentioned, which at the time appeared quite without prece- 
dent, as Prof. Thurston’s results were not at that time generally known, and 
were not at all known to the writer. A large number of dynamometer tests 
on various roads were made shortly after, and in fact were then in progress, 
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Lbs per Ton Train Resistance. 


(The velocity given for the rubbing-surfaces of 300 ft. per minute is equivalent to a train 
: speed of some 34 miles per hour.) 


Fic. 155. 


showing the same low rate of 4 lbs. per ton or even less for loaded-car resist- 
ances, although empty-car resistances were less carefully determined. Shortly 
thereafter Mr. C. J. H. Woodbury began tests of great interest for mill-work, 
which give strong confirmatory evidence of the above results as respects the gen- 
eral laws of friction, although not directly applicable to railroad practice. Finally, 
in 1883-4 Mr. Beauchamp Tower made a series of elaborate and remarkable 
tests under the auspices of the Institution of Mechanical Engineers, which 
appear to have been the first made in England of a character to reveal the 
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errors of Morin's results. The Germans and French do not appear to have 
shown.their usual scientific activity in this matter. 

627. All these modern results agree in essentials with each other, although 
some have covered results not touched by the others. Their general results 
and indications are summarized in Appendix B. Mr. Woodbury’s results* begin 
with the lowest pressures, and are shown in Table 162, and graphically in Fig. 
155. For the very reason that this diagram is for pressures lower than ever 
occur in normal railroad practice, it is particularly interesting, since it furnishes 
a check on the conclusions which have been reached by other experimenters 
operating within the limits of railroad practice only, by beginning as it were at 
the foundation, and showing the law of change in journal-friction from 1 lb. per 
square inch of journal-pressure upwards. There has been added below the 
diagram a line showing the equivalent in pounds per ton of train resistance to 
the abstract ‘‘ coefficients of friction” given, as being a unit better suited for our 
immediate purpose. 


TABLE 162, 
COEFFICIENTS OF FRICTION WITH VERY Low PRESSURES, AND EFFECT 
THEREON OF TEMPERATURE. 
{Abstracted from records of tests of C. J. H. Woodbury.] 





ToTaL FRICTION AT TEMPERA- 
CokFFICIENT OF FRICTION. 









































PRESSURE baat Per Cent of 
PER SQ. IN st LOO? FO 40°. 
40°. 100°. 40°. 100°, 

lbs. lbs. 
I .538 .138 -538 -138 25.6 
2 . 299 .080 .598 . 160 26.8 
3 .2r1 .060 .633 .180 28.5 
4 . 167 -050 .668 . 200 30.0 
5 -140 .044 .700 .220 31.3 
6 .122 -039 - 732 234 32.0 
7 -109 .036 -763 ~252 33.0 
8 .098 .034 784 .272 34.7 
9 -0gO -032 .810 . 288 35-7 
fe) .084 -030 .840 - 300 35.8 
15 063 -025 945 -375 39-7 
20 .053 .023 1.060 .460 43.3 
25 .046 .O21 I.150 ~525 45.7 
30 O41 -020 1.230 .600 48.8 
35 -038 O19 1.330 665 51.1 
40 -035 .018 1.400 720 51.5 


Sa We, eh 

* For complete paper, which is full of interesting information on friction, 
see ‘‘Measurements of the Friction of Lubricating Oils,” by C. J. H. Woodbury, 
Trans, Am. Soc. M. E., 1884-85. 
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628. The diagram is especially useful to afford some indication as to the 
comparative train resistance in winter and summer, as to which there are no 
experimental records. Since the diagram fixes, as it were, a superior limit for 
the friction of railroad journals, we might, on studying it, fairly draw three 
conclusions : 

I. Since friction can in no case be less than zero, lines representing all 
possible loads on railroad journals must lie in the narrow space at the left of 
the diagram between the zero line and that for 4o lbs. per square inch pressure, 
which is the last given. This means that all railway-journal friction ought to 
lie between these narrow limits: 


Temperature of Coefficient of Pounds per ton train 
journal. friction. resistance. 
40° Fahrenheit........... Oto .035 O to 7.0 lbs, 
100° Fahrenheit........... Oto .o18 O to 3.6 lbs. 


This closely corresponds with the result of all the latest tests, which show 
from 34 to 6 lbs. per ton resistance. 

629. 2. Within the temperature limits of 40° and 100°, the effect of the 
higher temperature is to decrease materially, and of the lower temperature to 
increase materially, the amount of loss by friction. At 40 lbs. per square inch 
the friction is nearly twice as much at the lower temperature, while at still 
lower pressures of I to 10 lbs. per square inch it is from three to four times as 
much. Extending the indications of these tests to the higher pressures of rail- 
way practice, we might expect that the effect of a fall of temperature in the 
journals from 100°, which we may call an average summer temperature, to 40°, 
which we may call an average winter temperature, would be to make journal 
friction in summer and winter railway service compare somewhat as follows: 

Loaded. Empty. 
Summer, as shown by various tests, Say.....+..0. 4 Ibs. 6 lbs. 
Winter (not directly shown by any tests), say...... 54 to 6 Ibs. 8 to g lbs. 


630. Whether this conclusion be true or not cannot be proven by direct 
evidence, for lack of recorded train-resistance tests which have been made in 
cold weather, but the circumstantial evidence that some change of this kind 
takes place is very strong. Among such evidence is one small fraction of the 
series of tests by Mr. Beauchamp Tower, above alluded to, for determining the 
effect of temperature on journal-friction. The loads and journal-speeds in this 
case closely paralleled railway practice, but the lubrication was vastly more 
efficient, being by a dath of lard-oil. Lard-oil is affected by temperature much 
as are ordinary railroad lubricants, but the superior method of lubrication, 
in addition to giving rates of friction which are far below the possibilities of 
railway practice, would be likely to have the effect of exaggerating the 
beneficial effect of high temperature, since the more perfect the supply of 
oil, the greater might be expected to be the advantages of great fluidity. 
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Nevertheless, with these allowances remembered, some of Mr. Tower’s 
results, as summarized in Table 163, are very instructive. Translating co- 
efficients of friction into pounds per ton of train resistance, as in Fig. 155, 
by multiplying them by 200, and translating the journal-speeds into train- 
speeds by multiplying by 10 (these methods being approximate only, but 
sufficiently exact), we have in Table 163 some very definite indications of the 
effect of temperature on axle-friction. 

631. To draw any positive conclusions from this table we must make a cer- 
tain ‘‘scientific use of the imagination,” by making allowances both in the 
temperatures and in the observed friction for the difference in manner of 
lubrication. As these allowances might or might not be correct, we will not 
attempt them; but it is clear that, be the allowances thus made what they may, 
these results support the general conclusion strongly, that the external tem- 
perature of the air may have a most important influence on the normal rolling- 
friction, as do experiments by Professor Thurston and others. On the other 
hand, there are many experiments which, at least in appearance, would tend 
to controvert these conclusions, for one has only ¢o look long enough to find 
experimental records to support or controvert almost anything. But such con- 
troverting evidence is in this case not abundant, nor of the highest class, and 
as a general rule the apparent discrepancies all result from two apparent 
anomalies which are in no respect inconsistent with what has preceded: 

1. At acertain temperature not far above 1oo° Fahr., and with some fluid 
oils below it, the law changes, and increase of temperature causes a rapid in- 
crease of resistance. 

2. At very slow speeds, especially when combined with very high pressures, 
the law often changes, and a higher temperature has an injurious effect, 
apparently because a certain viscosity is necessary for efficient lubrication 
under such circumstances. 


TABLE 163, 


EFFECT OF TEMPERATURE ON JOURNAL FRICTION. 


[Deduced from tests of Beauchamp Tower; bath of lard oil; load, roo lbs. per sq. in. (about 
that of an ordinary empty freight-car journal.)] 





Pounps Per Ton or TRAIN RESISTANCE AT SPEEDS IN MILES 
Per Hour or— 
a ecareeenieeneihand omaenaneanmpnniaenanenmnpennmmeteionenemanssseemmantiindemeeammmememenneneentmtateiethitieetanemmememmteenta 


Train speed..| 8.8 13.2 17.6 21.9 20.3 35.1 39-5 


At 120° Fahr.| 0.48 0.58 0.70 0.80 0.88 1.02 T.08 
At 60° Fahr..] 1.18 1.68 2.06 2.38 2.60 2.96 3.12 


So_eweeien sees | ES | ED Eee | eet 








Difference..| 0.70 T.10.,| 1.36 1.58 1.72 1.96 -| 2.04 
f 
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632. Zero temperatures are not favorite ones for dynamometer experi- 
ments, but experience in the running of trains in winter and summer indicates 
in the most positive manner that summer trains must be cut down by two to 
four cars in winter, or say 10 to I5 per cent, in order to run them atall. This 
practice has not become universal without some real necessity; but it is more 
difficult to account for the necessity than is generally realized, for some of the 
explanations which are given will certainly not hold water, as pointed out in 
par. 345. It need only be added, that the loss by radiation from the loco- 
motive will hardly explain any part of this need for cutting down trains, since 
the difference between winter and summer temperatures is a small and unim- 
portant one to the locomotive, though a very important one to the human 
body. 

633. Let us see how radical is the difference in its effect on them. The 
human body can manage to sustain for a short time a temperature of say 40° 
below zero, or 138° below its natural temperature, and it can do this only 
when ‘‘ lagged” with skins and such like, to the last degree of perfection, at 
every exposed point. The boiler is subjected to an equally unpleasant extreme 
of temperature when the external temperature is 350 — 138 = 212° Fahren- 
heit, or just hot enough to cause water to boil in the open air. To get a 
fair parallel, we must consider how much warmer the average man would think 
it with the temperature 140° below zero than when it was down to 200° below 
zero. It is not probable that he would find that the difference was of great 
consequence. 

To be sure, the fire inside the boiler is more efficient than the fire inside 
the human body, but the demands on it are greater and the difference of 
winter and summer less. The average winter temperature of Pittsburgh, for 
example, is about 38° and the average summer temperature 72 degrees, so that 
we have as the difference between the inside and outside temperature of the 
boiler— 

I WIRlGE obi eck a eben iee ieee eeicwensas “350° = 98° S912" 
EO SUMMET oss s Soin scdescesseeeescaes “950 = 72" = 298° 








DIETER CE s i6:e ai wien wines on we wee ore 34° 34° 


or about rr per cent. 

This difference is far too small to explain the necessity for any material 
difference in winter and summer loads. Assuming that as much as 20 per cent 
of the heat generated is lost by external radiation, which is a large estimate, 
not more than 2 per cent difference of load could be accounted for in this way. 

634. We seem driven, therefore, as a net result of all the preceding, to this 
interesting and important conclusion, to directly support which there ‘is, as 
already stated, little or no experimental evidence, although the circumstantial 
evidence in favor of it is very strong: that a difference in the rolling-friction 
of cars is the chief reason why trains must be cut down in winter. As this 
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probably results from difference of temperature of the journals, and this again 
from radiation from the boxes of the heat which the journals are constantly 
generating, and as radiation can be checked by a very slight covering which 
will hold a little dead air around a hot metallic surface, we have in these facts 
indications which might lead to the important practical conclusion that some 
very slight covering, which would merely check radiation from the journal- 
boxes somewhat, might have an appreciable effect on the loads which can be 
hauled in severe cold weather. 

635. In Appendices A and B will be found further and more detailed infor- 
mation as to the laws of journal-friction, and especially as to the important 
question of starting trains. The normal journal-friction, under favorable con- 
ditions, as determined in various series of tests, is summarized in Appendix 
B as follows, for velocities greater than 10 miles per hour, or go ft. per minute, 
journal-speed: 


Lbs. ea 
Beauchamp Tower, bath of Oil... ... cece cc ccccccecessees 0.278 


- ee pad or Siphon .....ccccccsrecceecess 169 


Thurston, light loads...... CheSis beawaes Meaeees Cee ea wate. 722075 
a HEAVY 1ORdS. eis cseceaeie soars see Say eels 2. 1.75 
eager aBeavity a of cars in service), light loads... 6.0 


66 66 


heavy ioadsa , 


i direct tests (as shown in Appendix B)........ i 


Thurston, inferior oils (‘‘ Friction and Lubrication,” p. 173) eles 


Morin, continuous lubrication......... eaiey oun wed 6.0 to be 


636. The great discrepancies in these results will be seen to point directly 
to one conclusion—that the character and completeness of lubrication seems to 
be immensely more important than the kind of the oil, or even pressure and 
temperature, in affecting the coefficient of friction. Mr. Tower found that 
lubrication by a bath (whether barely touching the axle or almost surrounding 
it) was from six to ten times more effective in reducing friction than lubrication 
by a pad. By immersing the journal in a bath of oil Mr. Tower succeeded in 
reducing the coefficient in a large number of tests to as low a point as 0.00I— 
equivalent to only 0.2 lb. per ton of tractive resistance; and the general average 
in the bath tests, under all varieties of load and speed, is given as only 0.00139, 
or 0.278 lb. per ton, against 1.96 to 1.95 Ibs. per ton with siphon lubricator, 
or pad under journal. These results are very far below any heretofore reported. 

637, The overmastering effect of minute differences in the condition of the 
lubrication was curiously shown in two ways in Tower’s experiments : 

1. It was accidentally discovered that with bath lubrication the bearing is 
actually floated on a film of oil between the lubricated surfaces, which is so truly 
a fluid that it will rise through a hole in the top of the bearing in a continuous 
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stream and exert a pressure against a gauge equal to more than twice the 
average pressure per square inch on the bearing. This is precisely what theory 
would require if the lubricant were a perfect fluid. 

2. Tower’s apparatus required that the journal should be revolved first one 
way and then the other. It was found that the friction was always greater 
when the direction of motion was first reversed. The increase varied consid- 
erably with the newness of the journal. ‘‘ Its greatest observed amount was at 
starting, and was almost twice the nominal friction, and it gradually diminished 
until the normal friction was reached, after about ten minutes’ continuous run- 
ning. This increase of friction was accompanied by a strong tendency to heat, 
even under a moderate load. In the case of one brass which had worked for a 
considerable time it almost entirely disappeared.” It is with apparent justice 
concluded that the phenomenon must be due to the interlocking, point to point, 
of the surface fibres after having been for some time stroked in one direction. 

638, It appears not impossible, therefore, that a great further reduction in 
the axle-friction of trains, as well as a great saving of oil, may result, within 
a few years, from the adoption of something better than the crude and wasteful 
axle-box which is now common. The objections to it are: 

1. It leaks badly at the back, around the axle, letting oil out and grit in. 
Therefore— 

2. The oil has to be frequently renewed, requiring a loose lid in front, from 
which more oil escapes and more grit gets in. 

From this it very naturally results that in spite of the large expense of about 
acent per train-mile (Table 78) for oil there is often very little of it where it is 
wanted, and that dirty and gritty ; while, on the other hand, the ties and road- 
bed are saturated with it from one end of the United States to the other. 

639, In Figs. 156-159 is shown a French oil-box which obviates many 
of these objections and has made the very remarkable record given below. 
The Germans have similar oil-boxes in extensive use. The oil reservoir is 
entirely below the axle, so that oil cannot escape, and it is supplied to the bear- 
ing by a pad fed by wicks. Could an oil-tight stuffing-box be used at the back 
of the box, and the box be kept completely full of oil, it is more than probable 
that even greater reduction of axle-friction and waste of oil would follow. 

The lower half of these boxes is furnished inside with a partially horizontal 
diaphragm in the portion toward the wheel, for the purpose of preventing the 
forcing out of the oil by violent side blows. They have proved so efficient 
that the consumption of oil has fallen from 2.3 ounces per 1000 miles to less 
than one fourth that amount (41.25 grammes per 1000 kilométres to 9.93)—a 
most remarkable showing, and a marvellous contrast to the results obtained 
here. The dust guard is formed of five to six thicknesses of fluffy woollen 
cloth, held between two leather diaphragms by screws like those used for 
shoe soles. The diaphragms are in halves, and are pressed up against the 
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axle by steel springs behind them, and the leathers on opposite sides of each 
half diaphragm break joints with those on the other half. 
The oiling cushion in this box has its oiling plush firmly tacked to a beech 
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Fics. 156-159.—STANDARD JOURNAL-BOX OF THE EASTERN RAILWAY OF FRANCE. 
block, and to this plush are fastened several little tufts projecting above its 
surface and keeping the plush from matting down by too hard pressure against 
the journal. The plush is of wool with a long silky warp. 

640. The important question of the comparative resistances in start- 
ing trains is discussed so fully in Appendices A and B that it appears un- 
necessary to devote space to a repetition of the same matter here. From 


all the facts there given the following conclusions may, it is believed, be 
drawn: 
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1. The resistance at the beginning of motion in each journal is equal 
(as before stated) to about 20 lbs. per ton, or say 15 lbs. per ton over the 
average friction in motion. Except, therefore, for the elasticity of the 
springs or the equivalent effect of the “slack” which always exists in 
freight trains, enabling the cars to be set in motion one at a time, such 
trains as are usually hauled could not be started at all by the locomotive. 

2. A velocity of 0.5 to 3 miles per hour, or, as an average, 2 miles per 
hour, must be attained before the journal-friction falls to 10 lbs. per ton, 
or 5 lbs. above the average motion. 

The average during this period may be taken at 12 lbs. per ton. 

3. At 6 miles per hour the journal-friction is at least 1 lb. per ton 
higher than at usual working speeds. The average journal-friction be- 
tween 2 and 6 miles per hour may be taken as at least 2} if not 3 Ibs. 
per ton higher than the normal. 

4. During the period of getting up speed, the normal law of accelera- 
tion of velocity is so interfered with by the varying coefficient of friction 
that the velocity attained at any given point mdy be rudely taken as 
directly proportional to the distance run, so that the increase of velocity 
would be more correctly represented graphically by a right line than by 
the parabola tangent to the horizontal line of normal velocity in motion 
which theory requires. 

641. Assuming these facts, we having the following conditions ina 
freight train which is so heavily loaded that it may be assumed to have 
to run 3340 ft., or § of a mile, to acquire a velocity of 10 miles per hour. 

1. The average velocity will be under 5 miles per hour and the time 
occupied over 7.6 minutes. 

2. The increased tractive force needed merely to accelerate the speed 
will be 2 lbs. per ton; since communicating that velocity is equivalent 
‘(Table 118) to lifting the train through 3.34 ft. vertically, and 834, = 0.10 
per cent grade = a resistance of 2 lbs. per ton. 

3. For the first one-fifth of this distance, or 668 ft., the total demand 
upon the tractive power is— 

2 Ibs. per ton for accelefation. 
12 Ibs. per ton for extra rolling-friction. 


—w 


14 lbs. total addztzonal tractive resistance, equal to a grade of 0.70, or 
37 ft. per mile. 
4. For the next 1336 ft. the total demand upon the tractive power is 
similarly found to be 4.5 to 5 Ibs. perton over the normal, equivalent to 
the effect of a 0.225 to 0.25 per cent grade, or 12 to 13 ft. per mile. 
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642. These grades, therefore, represent the reduction at stations or 
stopping-places which it is essential to make to fully and certainly equal- 
ize the demands upon the tractive power of locomotives while in motion 
and when getting under way. The fact that such heavy reduction of 
grade at stations may be said never to exist, while yet such heavy trains 
are hauled, is due in part to the use of sand in starting, in part to the 
greater starting traction which is realized in practice from the same 
average cylinder pressure (see end of Appendix B), and in part to the fact 
that the full adhesion of the locomotive is not used up on the open road 
(par. 557). To utilize to the utmost the power of locomotives, and to 
make the hauling of heavy trains easy, such reductions are the first 
thing which should be attended to in laying out a new road or in improv- 
ing an old one. 

Wherever possible the reduction of grade at stations should be liberal, 
since there is in no case danger of having it too great for convenience. 
On the other hand, when the lower grades at stations are only obtainable 
at the certain cost of higher grades between stations, then it becomes 
necessary to be more cautious, although the tendency will always be to 
have the starting resistances the true limiting cause. 

643. Effect of Size of Wheel and Fournal.—Theoretically, the less 
the diameter of the journal and the larger the diameter of the wheel the 
less the axle-friction. The standard diameter of car-wheels in America 
is 33 inches, with a very few only (chiefly on the Baltimore & Ohio lines) 
of 30 inches, and with a still smaller but increasing number of 42-inch 
wheels in passenger-car service. The weight of the latter is more than 
double that of 33-inch wheels (say I200 lbs. against 550, as an average) 
and their primary purpose is to promote easy riding of cars. 

The Master Car-Builders’ Association standard journal is 3% x 7 
inches, giving a nominal bearing-surface (the horizontal mid-section) of 
26¢ sq. in. A very few 4x 8-inch journals, giving 32 sq. in. bearing, are 
in use for cars carrying very heavy loads, and a very large but decreasing 
number smaller. down to as small as 3} x6, giving 19.5 sq. in. of bearing. 

The maximum loads which are carried in practice on these journals, 
allowing eight per car, may be estimated as follows : 




















Journar. Square Inches Area. | Maximum Load. | Load per oauace 
Maximum, 4 X 8........| 32 X 8 = 256 64,000 250 Ibs. 
Standard, 3h X Joccceees| 264 X 8 = 210 52,500 250 ‘ 
Minimum, 3 X 6........] 19.5 X 8 = 154 38,500 250 * 


33 
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As an average of the entire service of the car these loads will hardly 
in any case exceed 200 lbs. per sq. in., but they will often run upto 200 
ibs. This pressure, however, is very unequally distributed, being great- 
est (about twice the average) at the top of the journal and running down 
to nothing at the sides. The bearing, in fact, for this and other good 
reasons, is never made to cover the whole semicircular top of the jour- 
nal. For example there are only 21.94 sq. in. of bearing-surface in the 
American standard journal-bearing against 264 sq. in. in the section of 
the journal itself. 

644. The only purpose in increasing the size of the journal is to di- 
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6. Centre of axle. (Thestandard axle differs 
a little from this, tapering more toward 
the centre.) 

7. Flange. 

7 8. Journal-box, 

g. Journal-box lid. 
46. Brass or journal bearing. 
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47. Journal-bearing key. 

48. Journal-packing, or waste, saturated with 
oil. 

52. Journal. 

54. Wheel-fit or wheel-seat. 

55. Wheel-tread. 

57. Wheel-plate. 








Fic. 160.--Usuat Form or AMERICAN CAR-WHEEL, JOURNAL, AND JOURNAL-BOR. 

[53 18 the so-called adust-guard bearing of the axle, surrounded by a flat, square dus?-puard 
of wood. leather, or vulcanized fibre, which is slipped in from above through a slot in the cast- 
ing not shown in the cut (in which dao hay it is incorrect), and constitutes the only protection 
against the escape of oil at the back. The oil freely escapes through this dust guard until it hay 
drained out so far below ihe level of the under side of the axle that there is no more to escape. ] 


minish the pressure per sq. in. so as to prevent heating. Experiezice has 
amply shown this to be necessary, with such lubrication as is attained in 
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America, because, although 99 per cent of the car mueage may be said 
to be made with journals in good order, and in fact with surfaces in a 
high state of perfection, yet the inconvenience and danger resulting from 
possible heating of the remaining one per cent is the important thing to 
obviate. In France and Germany, where much more carefully con- 
structed axle-boxes, insuring far more reliable lubrication, are in use 
than here, as shown in Figs. 156 to 159, far higher pressures are likewise 
in use, without evil results, up to fully double American practice, and with 
great economy of lubricants ; but the crude form of axle-box usual in 
this country, shown in Fig. 160, permits fully nine tenths of the oil sup- 
plied to the journal to drip out upon the track before it has done much 
service. 

645. The coefficient of train resistance due to axle-friction 

coeff. of fric. x diam. of axle 





(see Fig. 161), and this x 2000 or 


= journal train resistance in Ibs. per ton. With the same axle, therefore, 
by increasing the diameter of the wheel 
from 33 to 42 in. we should decrease 
axle-friction to 2§ of its former amount, 
or about #. With the same wheel, the 
coniparative axle-friction is directly as 
the diameter of the journal. 

646. If the average journal-friction 
in motion be taken at 4 lbs. per ton, the 
larger wheels, therefore, will save about 
0.8 lb. per ton of rolling-friction, but they will add possibly 10 per cent 
to the weight of the car, and therefore to grade resistance. Hence, 
wherever the grade resistance exceeds about 8 lbs. per ton (= that ona 
0.4 per cent grade; 21 feet per mile), the use of 42-inch wheels is a losing 
Operation, so far as mere train resistance in motion is concerned, but 
there still remains as a net gain the improvement in riding qualities of 
the cars and in ease of starting—both very important gains. 





Fic. 162. 


647. Many circumstances indicate that the rolling-friction proper, between 
the rail and wheel, is an element of considerable importance in the aggregate 
of the so-called ‘‘rolling friction.” One is the known and great effect of the 
condition of the track on the resistance. It is probably largely due to this 
cause that modern determinations of rolling-friction, both in this country and 
abroad, are so much below what was formerly the assumed average. Another 
is the ordinarily very perfect condition of railway journals and the very low co- 
efficients which have been obtained by Thurston, Tower, and others for journal- 
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friction proper, as above given. Another is the high tractive coefficients of 
wheeled vehicles with very small axles and very large wheels on the most per- 
fect roads. On the other hand, the close correspondence of the laws of varia- 
tion in rolling and journal friction, together with the laws of variation in jour. 
nal-fricticn only, seem to indicate quite the contrary. Thus, in both cases, as 
the load or the velocity decreases the coefficient of resistance increases, and at 
about the same rates (see Appendix B). 

648. A plausible argument may be made to show that no theoretical loss 
whatever exists from the compression of a perfectly elastic substance, such as 
a rail may be assumed to be, and to a great 
extent the permanznt way as a whole, under a 
rolling load. In Fig. 162, the compression at 
any point of the surfaces in contact, wher- 
ever it may be, is proportional to ordinates 
from the line CC to the periphery of the whee: 
FP. The elastic resistance is in proportion to 
these ordinates, and the semi-segments /F’ 
represent in magnitude and position the total 
elastic forces operating to retard and to accelerate. The resultants R and 7” 
of these parallel forces must pass through the centre of gravity of these semi- 
segments “and F’, and must each be equal to half the total load resting on the 
wheel. It appears to follow clearly from the figure that the moments of these 
accelerating and retarding forces are equal, so that they neutralize each other. 

The error in this reasoning is in part that at high speeds the element of 
TIME comes in to modify the elastic resistances, increasing that in front of the 
wheel because it must be set in motion, and decreasing that behind the wheel 
because the elastic resistance requires time to act, and hence cannot follow up 
the wheel with its full force. In part the error is that any irregularity of sur- 
face causes an irregularity of motion which is known to very seriously affect 
both wear and tear and friction. 

Any attempt to determine theoretically the amount as well as the nature of 
this loss would, of course, be impracticable. 

649. The work of Josef Grossman, Engineer of the Austrian Northwestern 
Railroad, on ‘‘ Lubricating Materials and Metais for Bearings” (Wiesbaden, 
1885), treats its subject with a good deal of elaboration, historically and ana- 
lytically, and among other matters discusses quite fully the question of train 
resistance, although not always with correctness and good judgment. His 
results indicate, however, that the axle-friction is at any rate a very small 
element. In this connection he cites a remarkable result of some Bavarian 
experiments, in which by greasing the rails on the curve of 100 metres (337 ft.) 
radius a reduction of the total curve resistances of 96 per cent was attained; 61 
per cent of the total resistance due to the curve disappearing when the tnser 
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edge of the head of the outer rail was greased, and 31 per cent more when the 
other rail was greased. 

The striking correspondence of these experimental results with those de- 
duced theoretically in pars. 301-320 ¢¢ seg. is notable. 


THE VELOCITY RESISTANCES. 


650. The best evidence that we have warrants the all but universal 
assumption that train resistance varies as the square of the velocity, or 
that its equation is of the form 

R= fv? + 6. 

This is stili merely assumption, not only as respects train resistance as 
a whole, but as respects each separate constituent element. Air resistance, 
for example, is known by observations on projectiles to vary more nearly 
as the cube of the velocity, when the latter is very great; but at all ordi- 
nary velocities it appears to vary very nearly as the square, and as re- 
spects oscillatory resistance, we know absolutely that the amount of de 
structive work (or df any other kind of work) which a train is capable o! 
doing, either by a dead or glancing blow, is directly as the square of the 
velocity. These two elements constituting together the ordinary “ ve- 
locity resistance,” it is but natural to conclude that the aggregate also 
varies as the square of the velocity, and all but certain that it does, al- 
though it may very easily be as v'’, or v*', or even v*"*, or may fluctuate 
between these powers at various speeds or according to circumstances, 
There have been various formule put forth, and some of them on very 
high authority, differing widely from this form, some of them giving the 
velocity resistance directly as v, and others (only one of which is known 
to the writer) as z*, but both of these assumptions lead to absurd results 
when extended to very high speeds, and are unquestionably erroneous. 

651. One instance of the former (as respects the train behind the engine) is 
given in par. 662. On the other hand, a formula deduced from Bavarian experi- 
ments in 1876, on a large and costly scale, reported by the late Baron von 
Weber in a somewhat informal paper,* led to the most absurd results, not 
necessary to detail here. 

652. As arule, no attempt is made in train-resistance formule to 
separate the aggregate velocity resistance into its constitvent elements, 
although in some cases they are in such form as to assert or imply that 
the velocity resistance is either all oscillatory or all atmospheric. A 
formula devised by Mr. Wm. H. Searles, which has been adopted as the 
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* See Ratlroad Gazette, June 11, July 16, 1880, 
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basis for the computations of this volume as having a truly wonderful 
_range of application to all speeds, conditions, and classes of trains, even 
if it is not precisely correct, is open to the sole serious objection (and 
that chiefly theoretical) that it in effect assumes all velocity resistance to 
be oscillatory, or uniform per ton, regardless of the form of the cars (see 
pars. 657-8); while, on the other hand, formule proposed by Mr. O. 
Chanute (in Haswell’s “ Pocket-Book’’) are distinctly based on the 
assumption that the velocity resistance is wholly atmospheric. Both 
of these assumptions are unquestionably erroneous, although which is 
most so must remain doubtful. 

653. The writer has conducted the only tests as yet made, and known 
to him, which have been distinctly directed to the end of determining 
the amount of each element of train resistance separately, and owing to 
the delicacy of the apparatus by which they were made, and the extreme 
care used in computing them, he believes them (with perhaps a natural 
bias) to be still the most trustworthy indication in that respect. These 
experiments are given in full in Appendix A, and their general results are 
shown graphically in Fig. 163, their most striking feature being perhaps 
the positive evidence that atmospheric resistance is at least a less pro- 
portion of the velocity resistance than is commonly assumed, and that 
the resistance arising from oscillation and concussion, whatever its exact 
cause and nature, is a materially more important element. 

654. Nevertheless, there is a fact tending to disprove these conclu- 
sions, viz., the enormously greater indicated power of locomotives at 
high speeds than that transmitted backward to the train as determined 
by adynamometer. Table 164 gives one record illustrating this fact—a 
test trip of a fast express train on the New York Central & Hudson River 
Railroad, made by Mr. P. H. Dudley, in which it will be.seen that only 
some 45 per cent of the indicated power passed back of the dynamome- 
ter-car to the train at 53 miles per hour. Figs. 164, 165, giving the re- 
sults of some elaborate French tests, show a still higher proportion of en- 
gine-friction, Other tests of the kind show, according to the speed, from 
40 to 75 percent. The whole subject is still involved in much obscurity 
and doubt, but Figs. 164, 165 and Table 165 will illustrate how very im- 
portant an element the head resistance is at high speeds. 


655. According to the best evidences which the writer has 
been able to secure, the ordinary working Maximum of train re- 
sistance, under SOMEWHAT ADVERSE conditions as respects wind 
and surfacing of track and rail, may be considered to be not un- 
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TABLE 164. 
TRAIN RESISTANCE OF HEAVY AND FAST PASSENGER TRAINS. 
cae Pe WEIGHT oF TRAIN, Tons. 

ngine on drivers...........---++++ dt reaea ot aie aecaaee 24.0 Train started from a 
on truck........ 0 w es wee 8 wee weer enseccocsce 12.0 36 . state of rest. Avera e 
: speed in motion, 52 miles 
Tender. oe ois hs ty cates etree: Sones ceaeeds Mawetr etek rg 27.0 . rhour. Slight undu- 
‘hree day-coaches............ wide mawierniec este wGie'e 5. + f ating grade of 2 to 13 
Six sleeping-coaches....... polbia lecwid lara Siew tiie a sie lone 185. + ft. per mile, the effect 
of which is corrected be- 

Total weight of train ............... ccc cece eees 13. _ low. 


: 3 
17 x 24 American engine. 6 ft. drivers, 135 lbs. steam pressure. J 


[Deduced from records of dynamometer tests by P. H. Dudley on New York Central & Hudson 
River Railroad, Rept. Am. Ry. M. M. Assoc., 1882, p. 132.] 











7 
Vel.- bas - Dyn. | Do. + | Do. + | Aver- | BoQuivarent 
Aver- | Aver-| 176054 | sented Work | Effect | Effect | ages RESISTANCE. 
age age | (Table b Grade.| _on of of /|Vert. ft.; 
Miles. Speed. 118): Speed. Train. | Grade. | Speed.| Per Grade | Lbs. 
Vert, ft. Vert, ft.| Vert. ft.|/ Vert. ft.| Mile. p.c. |p. ton. 
1 20.68 15.20 33:20 : 48.23 | 48.23 | 33.03 
2 38.31 | 52.10 36.90 | + 5.25) 40.07 | 45.32 42 
3 43-90 | 68.42 | +16.32 | + 5.25] 35.53 | 40.78 | 24.46 | 20.72 393 7-86 
4 47-34 |_ 79-57 | -EIT-15_ 31.81 | 31.81 | 20.6 
5 50.70 | 9t.25 | +11.68 | ... 29.74 | 29.74 | 18.06 | 22.56 427 8.56 
6 49.31 86.32 | — 4.93 | —13.0 30.57 17.57 22.50 
7 50.70 |} 9r.25 | + 4.93 | +18.0 | 28.92) 46.92 | 41.99 
8 52-89 | 99.31 | + 8.06 |} +13.0 | 26.44 | 39.44 | 31-38 


SS ec el eT Ne ne 











53-70 | 102.38 3.07 Tt 8.0 | 23.13 | 31.13 | 28.06 | 28.48 §40 10.80 
; 6.02 5-0] 23.55 | 28.55 | 34-57 
11 52.89 | 99 31 | + 2.95 ee 23.55 | 23.55 | 20.60 
12 §2.10 | 96.36 | — 2.95 | + 8.0] 25.61 33.61 36.56 | 27.74 527 10.54 
13 51.43 | 93-91 | = 2-45 win 2478 | 24.78 | 27.23 
14 51.43 | 93-91 Ss 25.6r | 25.61 | 25.61 
15 51.43 | 93-91 26.85 | 26.85 | 26.85 
16 53.43 | 93-91 26.60 | 26.60 | 26.60 
x7 52.89 | 99.32 | + 5.40% ‘ 27.68 | 27.68 | 22.28 | 28.56 541 10.82 
18 52.89 | 99.31 6.0 | 26.44 | 32.44 | 32.44 
19 §2.89 | 99.31 = 2.0 | 26.44 | 28 44 | 28 44 
20 50.70 1.25 | — 8.06 | —10.0} 29.68 | 19.68 11.62 | 27.72 525. 10.50 
21 49.31 86 32 | — 4.93 | —10.0 | 28.92 | 18.92 | 13.99 
22 §2.89 | 99.32 12.99 ee 24.78 | 24.78 | 21.79 | 17.18 337 6.74 
23 53-70 | 102.38 3-07 | 10.0 | 24.37 | 34.37 | 31.30 


Mr. Dudiey found the traction iz starting to be 11,000 to 12,000 lbs, for the first 100 
to 200 feet, falling to 2800 to 3000 Ibs. at 50 miles per hour. The consumption of steam 
and water per mile was : 


Ai 135 lbs. pressure, 300 to 333 1bs. water, 
40 to 50 lbs, coal. 


= 7.5 to 6.67 lbs. water per lb. coal. 
He notes that Swiss and German locomotives carry 165 to 180 Ibs. as a rule; some- 
times as high as 225 Ibs. 
The total horse-power developed by the engine is given in the same table as the 
dynamometer record, but computed and not observed. The computation, however, ap- 
pears to be one based on Mr. Dudley’s own investigations. It shows a total horse-power 
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developed of 750 to 800 H. P., and taking the average for the four miles 13-16, on which 
the grade was level and the speed uniform, we obtain : 


Average speed, miles per Average horse-power expended on— 
hour, 51.43. Train. ngine. Total. P. c. eng. 
340 426 766 55.61 
; . Ibs. lbs. Ibs. 
Equivalent total traction resistance......... 2,479 3,106 5,585 (= $ adhesion.) 
Ditto, in lbs. per ton ...... ccc cece ence eee 9-92 49-25 17.8 


This is considerably lower than Table 166 indicates, which is about 30 Ibs. per ton; 
but one possible explanation of this discrepancy is that Mr. Dudley’s table does not war- 
rant his declaration that ‘‘at 50 miles per hour the traction was 2800 to 3000 lbs.,” but 
indicates only 2500 lbs. This difference alone would add 134 to 2 lbs. per ton to the 
resistance. 

Mr. Dudley’s engine and head resistance, as an average of all his record (not all given 
here), amounts fer engine to 0.83V" lb. The writer’s tests (see Appendix A and Fig. 
165) give a somewhat smaller result for the engine resistances, viz.: 

Lbs. per engine. 


For head resistance........ OO eer ne Tey: 0.28/23 
For oscillation and concussion.............. 0.35V3 
TOA 55 aca wo cecum esrci weed ceseSie wow en 0.632% + 4 to 8 lbs. per ton constant. 


By comparison of a variety of evidences, however, the writer believes that 0.83 V2 Ib. 
comes very close to giving the actual total velocity-resistance of the engine at high speeds, 
and the rapid inroads which this rate makes on the power of the engine is shown in 
Table 16s. 


fairly expressed by the single formula of Mr. Wm. H. Searles 
just referred to and given below. For the more favorable con- 
ditions it gives unquestionably far too high resistance; as for 
example, for a train of 313 tons, as in Table 164, at 50 miles per 
hour, it gives a tractive resistance of 30 lbs. per ton for the en- 
tire train, or 9390 Ibs. total tractive resistance, equivalent to 1280 
horse-power, whereas the actual horse-power, as given beneath 
the table, was less than 800. Further evidences to the same ef- 
fect are given in par. 659 ef seg., below; but the ratios of the 
resistances at various speeds are of more practical importance 
than their absolute amount, and these will not be affected im- 
portantly by any reduction in the latter. Moreover, nearly all 
our experimental evidence is based on observations taken under 
the most favorable conditions for low resistance, and in the case 
of European tests with trains of much smaller cross-section and 
with cars much nearer together. The bounding rectangles of the 
average American and European passenger cars (a fairer basis of 
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Engine alone. 
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FRENCH TESTS OF TRAIN RESISTANCE AT LOW VELOCITIES. 


[From Annales des Ponts et Chaussées, May, 1886. ‘Etudes Dynamométrique,” par 
M. Desdoint, Ing. de la Marine, adjoint a l’Ingénieur en Chef du Matériel et de la Trac- 
tion des Chemins de Fer de I’Etat. ] 


The paper showed resistances at low ordinary speeds of — Lbs. per ton. 
Passenger trains, 40}4” wheels, 344 X 7’ axles, 4 tonnes peraxle,. . . is I 3.2 
Freight 66 66 rT 5 rT 64 ae L 3.2 


Temperature of axles 53.6° Fahr. 

At still lower velocities of 5 ft. per second (34% miles per hour) the resistance varied 
from 4.4 to 5.4 lbs. per ton, this being in fact due to the lower journal speed, as observed 
by the writer in his tests (par. 640 e¢ seg. and App. A and B), and not at all to their being 
*‘ valeurs toutes exagérées comme on va la voir,” as suggested in M. Desdoint’s paper. 

Trains of 300 tonnes, with 7o-tonne, 4-coupled engine, showed a mean resistance of 
4.4 Ibs. per ton. 
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VELOCITY RESISTANCES, 


The following grades were found to approximately equalize the velocities at various 
speeds, with short trains : 


Miles per hour, Grade per cent. Equivalent, lbs. per ton. 
o to 184 0 too.5 10 
181g to 37 0.5 to 1.0 10 to 20 
37 to 50 1.0 to 1.5 20 to 30 
50. «(to 62 1.5 to 2.0 e 30to 40 


See also par. 447. 





comparison than the precise cross-section area) compare about 
as follows: 
American, ... . . 10 X 14 ft. = 140 sq. ft. 
European, ..... 8X 12% = 96 * 

656. When we further remember that the car-bodies of Ameri- 
can cars are separated by over six feet from each other because 
of the platforms, and that the trucks are still more widely sep- 
arated ; and when we remember further that foreign engines have 
no cabs, anda smaller cross-section generally—the foreign evi- 


TABLE 165, 


ENGINE HEAD-RESISTANCE AT HIGH SPEED. 


[According to the formula # = 0.83)? (see foot-note to preceding table) in which & = the 
TOTAL resistance of the engine. ] 


























SPEED. Total Head Lbs. 
MILES Resistance, | Horse- Per Tos 
Per Hour. Lbs. Power. of Train 
(313 Tons). 
10.450e0eds 83 2.213 . 266 
20 6.6 ates nis 332 17.71 1.06 
K (0 Parra eres 747 59.77 2.38 
AO Okeke s 1328 141.67 - 4.25 


BO is Wediecwu< 2075 276.70 6.64 
GO. ...2.-./ 2988 478.20 9.58 
VOMiS sacs 4067 759-30 13.05 





Since the resistance in pounds increases as the sguare of the speed, the horse-power 
demanded will necessarily increase as the cube of the speed. It takes a very powerful 
engine to maintain a speed of 70 miles per hour on a level for any distance, and no engine 
can do it long, with no train whatever behind it. As the horse-power corresponds very 
correctly to the conditions at this maximum speed it must necessarily correspond very 
correctly with the facts at the lower speeds. See end of par. 664. 
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dence below given (par. 660 e¢ seg.) seems to rather support than 
disprove the resistances given by the formule summarized in 
Table 166 below, although nominally smaller. 

657. It has therefore seemed best to use as the basis for all 
train-resistance computations in this volume the formula above 
referred to (par. 652), proposed by Mr. Wm. H. Searles in his 
“ Field-Book,” since this formula in a single simple equation 
seems to approximate very closely to what experiment indicates 
to be an ordinary working maximum for the resistance of trains 
of all classes, at all speeds, and with all forms and weight of cars. 
It is recommended, with justice, by Mr. Searles as accomplishing 
this end, in the following words: 

“Tt is an empirical formula, based upon a careful investigation of all 
such records of experiments on the subject, several hundred in number, 
as have come under the author's notice, and is believed to give results 
agreeing closely with the average experience and practice of the present 
day. It is designed to give the resistances per ton for all trains, whether 
freight or passenger, and at any velocity, under ordinary circumstances. 
Accidental circumstances, such as the state of the weather, and the con- 
dition of the road-bed, rails, and rolling-stock, may largely modify the re- 
sistance, but these, of course, are not taken account of in the formula.” 

The formula (simplifying its form somewhat) is as follows 
for velocities in miles per hour: 

Average resistance of entire train in lbs. per ton of 2240 lbs., for 
all weights in gross tons, 

Ree cosy! = .c006 V* (wt. eng. and tender)’ 

gross wt. of train 
Average resistance of entire train in Ibs. per net ton, for all 


weights in net tons, 
: *(wt. eng. and tender) 
on . ps , 0004783 V*(wt. eng. an 

A OO8397 Foxy gross wt. of train 


This formula, with a comparison of others below it, is tabu- 
lated in Table 166. 


658. It will be seen that this formula gives the same result whether 
a given weight of train be made up of light empty box-cars, weighing 
perhaps 9 tons each, or loaded coal cars weighing three or four-times as 
much and exposing only one third or one h@lf the area to air resistance ; 
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TABLE 166, 


TRAIN RESISTANCE ON A LEVEL AS AFFECTED BY VELOCITY. 


Giving what may be considered as the ordinary working maximum, as computed from the 
general formula of WM. H. SEARLES, coinciding closely with the apparent indications 
of the most recent tests, but possibly as much as one third too high for the resistances 
at high speeds under favorable conditions (par. 655 e¢ seqg.). 





F ; TOTAL WEIGHT RESISTANCE PER SHORT TON, FOR 
Freight Trains. oF TRAIN. Equation of VeELocitigs; Mices Per Hour. 
Hxavy Resistance. [——————————- ——___ -—_——_——— 





ConsOLIDATION ENGINE. Long anon Per Short Ton. | 19 is | 20 | 25 | 30 

















Eagine OOLY cece ccacdn ees 70 78. 4 4.82 -04281°8 9-10 | 14.47| 21.94] 31.591 43-34 
* and ro loaded cars.| 270 302.4 .o151V 2 | 6,33 . 22| 10.86] 14.26| 18.41 
cee a ily 470 526.4 | ‘* 010g)" 5.91 17 9.18] x2.53] 14 63 
$f, MOG «AE 670 750.4 | ‘* .00928/ 2 | 5.78 BG 8.53] 10.62] 13.17 
Ohi ee - ae ; sae .00837/ 2} 5.66 | 6.7 ‘ : . 
an. foe np es ss on Bh ue "0873 rs 6. 3B ee pe he 
eae, 1 . pe 1570 | 1758.4] ‘* .00703V3| 5.52 | 6.40] 7.63} 9.21] 11.18 
* OB go5: a 2070 | 2318.4 {| ‘* .00653/ 2) 5.47 | 6.29| 7.33| 8.80] 10.70 





For formule of resistances for trains of flat cars, sudtract about .co12 from 
coefficient of V2. For resistances and formule per long ton, @dd 12 per cent. 


Torat Wr. RESISTANCE Per SHort TON FOR 
Rassenaer Eales: OF TRAIN. Equation of VE LociTigs; Mices Per Hour. 
dite amaciie| Long Shor) Per Store tone] yeh gel an) nace ee Va 
MERIC’NENGINE.| Long| Short| Per Short Ton. 
Tons. |Tons. IS ; 20 | 25 | 30 | 40 | 50; 60 | 70 


Engine only.. 5° 56 |4. oe .03214V 3|12.05/17.68)24.91133.75|56.25|85.18)120.54\162. 32 
and 2 cars. 100 tr2 | °° .01875V'2 Q- .04|/12.32/16.54121.70/34.82/51.70] 72.321 96.70 
or 4 Tso | 168 { * -014373| 8.04|10.54|13.78|17.68|27.69|40.53| 56.281 74.82 

oe ies SBA Se 250 | 280| * .0107V' 3) 7.23 oe 11.52/14.46/21.96/31.62| 42.39] 57. 
Paes eg OO 350 | 392 | “ + .00918V/ 3) 6.89] 8.49)10.56|13.09 19.51 27.78) 37.88) 49. ‘Be 
Mae ¢ «Sis 450 | 504 | “ ++ .00833/3| 6.70) 8.16|10.03|12.32/18.15|25.65| 34.82] 45.65 


For resistances and formule per long ton, add 12 per cent. 
Weight of cars taken at 25 long tons, 56,000 Ibs. each, loaded. 


Any of the formulz compared on the following page give practically identical results, 
except that Mr, Chanute’s formule (extracted from the new edition of Haswell’s ‘‘ Pocket- 
Book”), although correct for the trains probably tested, viz.: passenger trains at high 
velocities and freight trains at low velocities, give the resistance of freight trains at high 
velocities at only 44 to 3% as much per ton as passenger trains, 
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in other words, it attaches no weight whatever to atmospheric r ee istance 

and the form of the train. The writer's experiments (Fig. ! 63) an dicate 
positively that this is more nearly true than is generally suspected, but in 
going to such an extreme the formula is unquestionably defective. It 
would seem also to be theoretically defective—or if not that, certainly to 
go along way beyond experimental authority—in multiplying one im- 
portant term of the equation by the square of the weight of engine. No 
theoretical justification for this is apparent. The constant for rolling- 
friction, 4.8 lbs. per ton, is also a little too high for loaded trains, 
although fair for a mean between loaded and empty. 

But with all these minor imperfections the formula is certainly one of 
wonderfully exact application to a wide range of trains, from an engine 
running light to the longest freight trains, and at all speeds. The writer 
may be overmuch disposed to look on it with favor, since, as examination 
of Fig. 165, Appendix A, and Table 165 will show, it could hardly agree 
better with all the conclusions of his own tests, made in 1879, had it been 
based on them alone; yet the comparison given in and below Table 166 
with the formule given by Mr. O. Chanute in Haswell’s “ Engineer's 
Pocket-Book” shows that it compares equally well with some other 
modern formulz.* 

A variety of further evidence as to the absolute amount of train re- 
sistance at high speed is given below : 

659. The tests of Mr. J. W. Hill on an American freight train at slow 
speeds, given in Tables 146-7 and Fig. 115, check very closely with the formula. 
Mr. Hill’s tests were on afreight train weighing 782.94 tons in all, with an engine 
and tender weighing 55.72 tons. The observed and computed resistances com- 


pare as follows: 
Resistance in Lbs. Per Ton. 


Velocity in Miles — eee 

Per Hour. Observed. Computed. 
17.23 7°57 6.97 
22.67 7.27 8.54 
23.00 7-55 8.66 


The observed resistances should be reduced § to fo per cent for the internal 
friction of the locomotive. They indicate that the formula is substantially cor- 
rect at slow speeds, but increases too fast with speed. 

660. Mr. Stroudley’s tests on a train weighing 335.7 tons of 2240 lbs. gross, 





* The examples of the application of these formulz to various trains given 
in the above ‘‘ Pocket-Book” contain some serious errors which are liable to 


deceive. 
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with an engine and tender weighing 60.05 tons of 2240 lbs. (Fig. 123) should, ac. 
cording to Mr. Searle’s formula, have had the following resistance: 

R= 5.4-+ .o12445 7? 





For 40 miles per hour this gives 25.3 lbs. per ton, which amounts to 906 
horse-power, whereas the average horse-power is recorded as only 529 horse- 
power, and the maximum shown by any diagram was 668; but then the draw- 
bar traction on the same train is given as an average of 4477 lbs., which at the 
average speed of 44.3 miles per hour foots up 528 horse-power (13.36 lbs. aver- 
age traction) transmitted through the draw-bar fo the train alone, excluding all 
engine and head resistance. If the latter bore anything like the ratio to the 
car resistance that it does in Fig. 165, the total resistance should have been 
fully up to what Mr. Searle’s formula gives. 

661. Zhe Engineer (April 4, 1884) states it to be a figure ‘‘ accepted by lo- 
comotive superintendents,” that witha total train-load of 336 long tons the train 
resistance at 60 miles per hour is 40 lbs. per ton, which corresponds closely to 
Table 166. 

662. In a French paper on the subject of train resistance and economy of 
grades* we have the following formule given, which appear to have been deduced 
from very carefully made tests : 

‘‘ The resistance of an engine and tender is given by the formula 


in which 
£ = Indicated tractive force in kilogrammes, 
FR = Resistance per tonne in kilogrammes, 
VY = Velocity in kilometres per hour, 
‘* For the train hauled we have 


Vs 
For a speed of 80 kilos. per hour, which is very nearly 50 miles per hour, 


and calling 2 lbs. per ton = 1 kilo. per tonne, as it is almost exactly, we have 
from this formula for the train tested by Mr. Dudley (Tables 146-7) : 


Per Ton. Total. 
For engine resistance......,...s00 - 60 lbs. 3,780 lbs. 
For train resistance........ SOenewee . 2a 2* 2,000 ‘‘ 
Total (for 313 tons).........6. 18.5 lbs. 5,780 lbs. 


LT TT er 
* “Notice sur les Prix de Revient de la Traction, et sur les Economies réali- 
sées par l’Application de Diverses Modifications aux Machines Locomotives. 


Par M. Ricour, Ingénieur en Chef des Ponts et Chaussées,” Annales des P. et 
C., Sept., 1885. 
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This corresponds very closely to what we have just deduced (Table 164) 
from Mr. Dudley’s tests. 

663, Another French formula, based on the experiments referred to beneath 
Figs. 164-165, gives still lower results, indicating, at 50 miles per hour, 


For engine, tender, and rear car.......... 31.0 lbs. per ton. 
For interposed cars.... . ee eee ye as 


It is stated in the same paper that at about 18.6 miles per hour the resist- 
ance is double. and at 31 miles per hour triple, what it is at 6 to 9 miles, and 
that ‘‘at still higher velocities the increase is rapid.” This is far from true 
for American rolling-stock, and probably for any other, up to 30 or 40 miles 
per hour, and the exact figures given may be rejected as untenable, except that 
they may serve as cumulative evidence that the resistances at high speeds are 
not so great as many formule, including those of Table 166, give them, at least 
for European trains under favorable conditions. 

664, A test was made in 1884, upon the Bound Brook route, between Phila- 
delphia and New York, to ascertain the difference in the consumption of coal 
between an express train running on schedule time and the same train run at 
a very low speed, but otherwise under the same conditions, the same five cars 
and precisely similar engines being used. The trains ran in each case from 
Philadelphia to Bound Brook and back, a distance of 119 miles. The slow trip 
was made in g hours and 23 minutes, 4420 lbs. of coal being consumed. The 
train stopped at the same places as the regular express trains, the only unusual 
feature of the trip being the funereal pace, averaging a little over 124 miles an 
hour. 

The performances compared as follows : 








Speed. Coal burned. 
Slow trip........ 124m. perh. 4,420 lbs. 
Fast trip........ 50+ ‘* “ 6,725 ‘* 
Difference... 374m. perh. 2,305 lbs. = 34.2 per cent saved. 


The engine and tender weighed 75 tons, and the five cars 126 tons. 
V 
According to D. K. Clark’s formula, R = a -+- 8 (for gross tons), the com- 


parative resistances at these speeds should have been about 31 to 13} lIbs., or 
more than double, and this gives a much less rapid increase with speed than 
most modern formule. (See Fig. 163.) By Table 166 the difference should 
have been more than three to one. This appears to indicate very low velocity 
resistances. Coal consumption, however, is but a very vague guide to train re- 
sistance, it being quite certain that the power is developed more economically 
at the higher speeds. Still this test certainly tends to show that the resistances 
due to speed are not as great as supposed, as do also the facts presented be- 
neath, Table 164, Figs. 164, 165, and the tests already referred to (par. 444) as 
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made on the Lake Shore & Michigan Southern Railway (Zransactions Am. Soc. 
C. E., Oct., 1876, p. 344, ‘‘ Experiments and Tests,” by P. H. Dudley), in which 
tests the conclusions reached were expressed as follows : 

‘‘ We found that, with the long and heavy trains of 650 to 700 tons it re- 
quired less fuel with the same engine (Mogul) to run trains at 18 to 20 miles 
per hour than it did at 10 or 12 miles per hour. The engine, at the highest 
rate of speed, seems to produce its power more economically.” 


TABLE 167, 


SPEED OF THE FASTEST TRAINS IN ENGLAND AND AMERICA. 


{From Mr. E. B. Dorsey’s paper on “English and American Railroads Compared,” Trans. 
American Soc. C. E., 1885-6.] 


English Railways. 





a Time, Average 
Ling, Termini. Miles. including Speed, 
Stops. incl. Stops. 





London & N. W............ London to Liverpool..... 201.75 4 30 44.8 
: Or pabebavee ates - Glasgow...... 406 IO 00 40.6 
os Aine . semieetnee bas 7” Edinburgh ... 401 9 55 40.4 
s eo umuapepeeewer " Holyhead..... 264 6 40 39.6 
Great Northern............. eS Glasgow.....- 444 Io 20 43 
Ms Sathaeig anda a etatie * YVOrk cciscces 188.25 3 55 48.1 
yn es ee ee Edinburgh ... 397 9 00 44.1 
Great Western............-. - Swansea...... 216 6 oo 36 
errr = Bristol........ 118.5 2 36 45.6 
London, Br. & S. Coast...... iy Brighton ..... 50 I 05 46.15 
London, Ch. & D..... meer er = Dover ........ 76.5 I 47 42.6 
Midland «<< cies vices ose. si Nottingham .. 125 2 30 50 
American Railways. 
N. Y.,N. H. & H........... New York to Boston..... 234 6 oo 39 
Pennsylvania.............0.. Jersey City to Phila...... 89 I 59 44.9 
ier uneaciacacay o Pittsburg.. 443 Ix 45 37-7 
Re ti aaa aloes ae Chicago... gir 25 15 36.1 
N. Y. Central & H.R....... New York to Albany .... 143 3 30 40.9 
= * eeeeeks - Buffalo.... 441 II 00 40.1 
. | Sapo “ Chicago... 980 25 30 38.4 
Central of New Jersey...... Jersey City to Phila...... go 2 00 45 
Baltimore & Ohio........... Baltimore to Washington 40 Oo 45 §3-33 





These runs are in every case from terminus tc terminus, which makes a difference of 
5 to 8 miles an hour from the speed obtained by selecting only the most favorable parts 
of the run. See summary on following page. 
34 
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eee 





The aggregates of the preceding tables compare as follows; 


12 English trains, averaging 2403 miles run at 43.33 miles per hour. 
9 American ‘ 6a 374% = Lae 6 Gy | a rT 


Or, omitting the two long runs of over goo miles from Chicago to New York: 
7 American trains, averaging 214 miles run at 42.90 miles per hour. 


While this table correctly indicates that the fastest trains in England and America 
make substantially the same time, the average speed of all trains is undoubtedly consider- 
ably higher in England, owing chiefly to the fact that there are almost no grade crossings 
or highway crossings, and in part to the shorter runs, which always justify and require 
higher speed for equal convenience. 


665. According to Table 165, the difference in the horse-power demanded 
to overcome the engine resistances only in the Bound Brook test just mentioned 
would have been: 


Trip. Time » Horse-power. ‘‘Hour Horse-powers.” 
Slow, . . . . 9.4hours X 5H. P S047 
Fast, . . . . 2.4 hours X 271.7H. P. = 652 


Total difference in head resistance, . . . 605 


The total difference in coal consumption being 2305 lbs., we have gan = 
3.62 lbs. as the coal burned per horse power per hour, without making any 
allowance for the increased car resistance due to speed on the one hand, or for 
the greater economy with which steam is used at high speed on the other hand. 
As 3.62 lbs. is about a fair rate of coal consumption under the circumstances 
(rather high), these two latter may have approximately balanced each other. 

666. Table 167 shows the fastest regular trains in England and America, 
every train on the list probably reaching a speed of 60 miles per hour on short 
stretches of almost every run. The fastest trains do not haul over 125 tons to 
train, but even then they could not probably make the time they do if the 
resistances were quite as high as in Table 166. When all proper allowances 
are made, however, the facts do not necessarily imply any materially lower 


resistance. 


ENGINE-FRICTION. 


667. In computing train resistance it is not essential to assume any 
different rolling-friction for the engine than for the cars. The tender- 
friction should of course be the same, and the erigine-truck friction sub- 
Statitially the same, while for the driving-wheel base we have only to 


CHAP, XIII—TRAIN RESISTANCE—ENGINE, §31 


consider the rolling-friction between wheel and rail only, and not the 
Journal-frictton, since the latter does not tax the adhesion (par. 608). 
The same is true of all the internal machinery-friction of every nature 
and kind ; so that, as we have plenty of steam-power in freight service, or 
can have by reducing the speed, and only lack tractive force in pounds, 
the machinery and driving-journal friction is of slight importance for 
freight service, whether much or little. For passenger service it may be 
of more importance, and it will at least be profitable to summarize the 
evidence as to its amount. 

668. The locomotive is a simple machine, and the evidence does not 
make it probable that more than 5 to 8 per cent of its indicated power 
fails to reach the periphery of the drivers. Ten per cent is often allowed. 
In complicated low-pressure compound engines the machinery-friction is 
10 to 15 per cent. In small stationary engines (Table 168) the loss 
ranges from 12'to 20 per cent. 

In 16x24 American locomotives, the tests of John W. Hill (Tables 
146-7) show that some 13 Ibs. per ton of locomotive and tender was act- 
ually required to propel it without load at speeds of 17 to 23 miles per 


TABLE 168. 


ESTIMATED CosT OF POWER AND EFFICIENCY OF STATIONARY ENGINES, 


’ {Abstracted from a careful and detailed paper by Charles E. Emery, Ph.D., M. Am. So. C.E., 
Trans. Am. So. C, E., November, 1883.] 








; Loss Feed- Cost 
Cost in per Indi- | water,| Coal | Evap. r 
H. P. Kinp, Mass. jicent by] cated eo pee per Ib. me 
1874. Fric- | H. P. | EP I. H. P.| Coal. 309 
tion. eae days. 
5 |Portable Upright...... $645 20 6.25 42 5.60 7.5 $176.46 
10 ny a hlaoss 988 20 12.50 38 5.10 7.5 109.96 
15 - MM Beeeee 1,487 18 18.29 36 4.80 7.5 90.14 
20 - Horizontal... 1,981 15 23.53 34 4-25 8. 73.28 
25 = ” a yy S: 14 29.07 32 4.00 8. 67.28 
50 |Stationary Non-cond’g.| 5,331 12 56.82 27 3-27 | 8.25 52.15 
too |Condensing Single..... 9,207 1I 112.36 23 2.61 8.8 36.02 
200 7 ee A sas 16,785 10 220.99 22.2| 2.52 | 8.8 28.64 
300 aes e| 23,899 9-5 | 331-49 22.2 | 2.52 8.8 26.82 
400 " tees | 29,958 9-5 | 441.99 22.2] 2.52 8.8 26.01 
500 - Fe | iat. 36,220 9-5 | 552.49 22.2 | 2.52 8.8 25.66 


This table is carried out in the paper in much more detail, but the above are the most 
important data. 
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hour, whereas the average resistance of the train behind it, at the same 
speeds, was only some 62 lbs. per ton. Assuming that, owing to the 
greater weight on-the locomotive drivers, the rolling-friction proper, be- 
tween rail and wheel, was at least as much as the rolling and axle fric- 
tion combined of the train behind it, we may divide up this 18 lbs, ap- 


proximately as follows: 
Lbs. Per Ton. Total Lbs. 


Taxing adhesion: Rolling-friction,. . . ..... 7 392 
" - Head and oscillatory resistance, . . 2 112 

Not taxing adhesion: Friction of engine running light, 4 224 
ig as Assumed addition due toload, . 5 280 
Totaly 2. %. 3.3 ewe a F8 1,008 


Actual average tractive pull (nearly } load on drivers), . . . 6,250 
Maximum tractive pull in ordinary work (4 weight on drivers), 11,200 


This would indicate that when the engine is working fairly hard the 
internal friction consumes about 9 per cent of the indicated power, but it 
is almost certainly too high. When an engine is working light and run- 
ning fast a much larger proportion of the energy developed, up to 
nearly 4, would appear to be used up by internal friction, and no doubt 
is—a waste well worthy of attention, but not of that ruinously injurious. 
character that an equal tax on the adhesion would be. 

669. THE FRICTION OF THE SLIDE-VALVE is one of the chief sources of loss. - 
by machinery-friction; but by the rapid introduction of ‘‘ balanced ” slide-valves, 
or those which have the pressure excluded or counteracted on the top side of 
the slide-valve, this loss is being largely eliminated. The slide-valve exposes an 
area of from 70 to 100 sq. in., averaging perhaps go sq. in., to the steam-pres- 
sure in the steam-chest, which may be taken to average at least 100 lbs. per sq. 
in., giving some gooo lbs. pressure. With good lubrication this pressure would 
create no great amount of friction, but with the imperfect lubrication which 
alone is possible, it is far more serious. The coefficient is probably in the 
neighborhood of 0.1 to 0.2 in ordinary working, causing a resistance to motion, 
in both steam-chests, of goo to 1800 lbs. With 5-in. travel of valve and 50-in. 
drivers the slide-valve travels about +’, as far as the engine, which would make 

goo to 1800 


16 
amounting to something like 1 per cent of the ordinary work done, which in 


starting is no doubt often much more. 

Direct experiments on the Boston & Albany road gave a resistance to 
motion of 2100 Ibs. in starting under the worst conditions—full stroke with 
throttle wide open; while with the Richardson balanced slide-valve, which is 
one of the most approved, 325 Ibs. sufficed. When once in motion it is prob- 


this loss equivalent to = say, 55 to I10 lbs. of tractive resistance, 
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able that the contrast is much less striking, but the saving in wear as well as 
resistance is so great that balanced slide-valves promise to be soon practically 
universal. 

670. Otherwise than this it is difficult to account for any great loss by fric- 
tion at any one part of the machinery. Therefore, since no difficulty is found 
in obtaining correspondingly favorable results with stationary engines of equal 
power and more complication, we may conclude with some certainty that 5 to 8 
per cent of the indicated power represents the full extent of the loss by ma- 
.chinery-friction proper, in ordinary cases. 

671. Tests at the works of Messrs. Schneider & Co., Creusot, reported by 
Mr. M. F. Delafield in a notable paper published in the Annales des Mines (and 
most other scientific journals of the world), 1885, made on a 22 X 44 in. Corliss 
engine, which could be worked either condensing or non-condensing, gave the 
following relation of indicated and effective power: 

Condensing engines, effective H. P. = .go2 I. H. P. — 16 
Non-condensing ‘' “ =.945 [. H. P. — 12 

This, however, is not known to apply correctly to other than engines ap- 
proximately similar to that tested, which developed 140 to 250 H. P. with about 
60 revolutions per minute, according as it was condensing or non-condensing. 

672. Tests purporting to give very high or low engine friction must be 
looked on with extreme scepticism. There is especial danger of error in inter- 
preting the apparent results of such tests Thus, tests of an apparently very 
accurate character by the Locomotive Superintendent of the Eastern Railway 
of France * show that of the total indicated horse-power only 42.5 and 41.6 per 
‘cent was delivered to the draw-bar, in two successive tests, out of which it was 
assumed that 34.2 and 35.6 per cent was consumed by the bare friction of the 
‘engine mechanism, after deducing the assumed resistance of the engine and 
tender considered as vehicles. The error lay in an insufficient allowance for 
the latter, and especially in an insufficient allowance for head resistance, which 
at high passenger speeds, such as that of the tests, consumes a large part of the 
power. 

673. An investigation by the writer given in par. 128 shows that 20 lbs. X 
‘65 lbs. per car gives the ordinary consumption in passenger service; indicat- 
ing a very small loss by internal friction. 

674. To get at the collective resistance of the bearings of a locomotive 
under steam, and to separate it into its constituent elements, Messrs. Vuillemin, 
‘Guebhard, and Dieudonné made some experiments, narrated in a work by Josef 
Grossmann,+ showing the following results: 








* Engineering and Engineer, 1885. 

+ ‘‘ Die Schmiermittel und Lagermetalle ftir Locomotiven, Eisenbahnwagen, 
Schiffsmachinen, etc.” Von Josef Grossmann, Ingenieur der Ssterreichischen 
Nordwestbahn. Wiesbaden, C. W. Kreidels’ Verlag, 1885. 


534 CHAP, XI11.—-TRAIN RESTISTANCEmENGINE, 


pomneePOUNDS 8B Nat Tor, 
Non-coupled ¢-coupled —6-coupied 
pass, engines. engines. engines. 


Total resistance per ton of locomotive...... 16.0 25.2 30.44 


Resistance of cold engine (connecting-rod 
TEMOVEM).cccr cc cecccrecccscecccrer eons 6.0 10.44 12.30 


Percentage of latter to total resistance..... 37.5p.c. 41.5p.c. 40.5 p.c. 


These figures are for speeds of 17 to 21 miles per hour. 

If now the collective resistance of the axle and parallel-rod bearings and of 
the valve-gear be deducted from the resistance of the cold engine, as above 
given, the remainder ought to give the resistance due to rolling-friction; and if 
this be deducted from the total resistance of the above table, the remainder 
should be, approximately, the total resistance of all bearings in the engine at 
work, 

The axle-friction coefficient was assumed at 0.009 and the proportion of the 
diameter of axle-journal to that of the wheels at y,, giving for the axle-friction 
14 lbs. per ton weight of engine. The friction of the valve-gear of the cold 
engine was taken as 1 lb. per ton of engine, and the crank-pin friction for four- 
coupled engines at 0.2 lb. and for six-coupled engines at 0.4 lb. per engine ton. 
Adding together these resistances, and deducting them from the resistances. 
of the cold engines without connecting-rods, the following table was obtained. 





: Pounps Psr Net Ton.———~--————= 
Non-coupled 4-coupled 6-coupled 
pass. engines. engines. engines. 
Total resistances per ton of locomotive, as 
BUOVOG: se keSir ered ewe bes eds Resane 16.0 25.2 30.44 
Resistance of oiling friction per ton of lo- 
comotive.......... i bachialis a ho Oe wewta sli 3.50 7.94 9.40 
Percentage of last to the total............ 21.87 30.7Ip.c. 30.88p.c. 
Resistance of oiled parts (in steam) per ton 
Of lOGCOMOUIVE:...k.cseie cess ees ceeenees 12.50 17.46 21.04 
Percentage of last to the total Ne steamer ae 78.33 69.29 p.c. 69.12p.c, 


These figures were assumed to show how large a portion of the engine re- 
sistances those of the oiled parts constitute, which do not tax adhesion, 

The experimental evidence as to the comparative rolling and internal fric- 
tion of coupled and uncoupled engines is interesting and passibly correct, but 
the exact figures given, as with all such single statements, must be received 
with much allowance. 

With regard to the increased amounts of rolling friction indicated for four- 
and six-coupled engines, the author reasonably remarks that it is in accordance 
with what might be expected, since the coupled wheels, on account of their 
slight difference of form and of imperfections in the track, cannot roll as per- 
fectly as the uncoupled ones, and must slip more or less. 
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675. The following record of some other French tests gives very different 
results : * 

For determining engine resistance, the locomotive to be tested was set in 
motion at 4 or 5 miles per hour, and change of velocity determined by accurate 
apparatus, from which the following resistances were computed: 

---- — —----—-a vunwS PER TON OF RESISTANCE.~ 


Passenger engine, Locomotive formixed Freight engine, 
3 axles, 2-coupled, service, 3-coupled axles, 4-coupled axles, 


52 tonnes. 48 tonnes. zo tonnes, 
Engine in working order... 6.4 7.2 8.0 
Eccentrics and connecting- 
rod disconnected... 4.7 4.5 6.2 
Difference ......... eee 17 2.7 1.8 
Coupling-rods also discon- 
NOClEd sss Heese ins sade 4.7 4.4 6.2 


78-in. drivers, 


5g-in. drivers, 


so-in. drivers, 


In all these tests the effect of disconnecting the coupling-rods is inappreci- 
able. The tender resistance was found to be only 5.0 to 5.6 lbs. perton. All 
the above are the mean of a number of tests, not differing greatly in result. 
The following are from still larger averages: 


: ~RESISTANCE 1N Pounps PER Ton.- 
Drivers. No.axles Coned tread. Cylindrical tread. 


coupled. Link- Link- Walchaért’s 

motion. motion, valve-gear. 
Passenger engine.. 78" 2 6.2 “a 5.2 
Mixed engine...... 59" 3 7.2 7.2 wee 
Freight engine...... 514" 3 9.4 ae wai 
Freight engine...... 50" 4 ces aes 8.2 


The tests measured the resistances between velocities of 24 to 5 miles per 
hour. The resistances include machinery-friction, and the very low speed 
would tend to make the resistances considerably higher than at working speeds, 
notwithstanding which fact it would appear as if the results must certainly be 
too low. 





eo ene 


* “« Application dela Méthode rationale aux Etudes dynamométriques. Par 
M. Desdouits, Ingénieur de la Marine, adjoint a l’Ingénieur en Chef du Matériel 
et de la Traction des Chemins de Fer de l’Etat,” Annales des Ponts et 
Mai, 1886. 
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CHAPTER XIV. 


THE EFFECT OF GRADES ON TRAIN-LOAD. 


676. THE absolute effect of gradients to increase the load on the engine 
is constant and easily determined. Under the theory of the inclined 
plane (or rather under the general theory of the equilibrium of forces) 
any body WW, Fig. 167, resting on such an inclined plane, is acted on by at 





Fic. 167. 


least two forces: the force of gravity, vertically downward ; and the re- 
action of the supporting plane s, acting at right angles thereto. 

Since a body acted on by two forces only cannot remain at rest (see 
any treatise on mechanics) unless the forces are (1) equal in magnitude, 
(2) opposite in direction to each other, and (3) lie in the same right line, 
motion must ensue under these conditions down the plane s; and the force 
¢ necessary to resist motion (or impelling the body down the plane, if equi- 
librium be not maintained) is represented by the length of any line 4, which 
will suffice to close the triangle of forces. The direction of this force is 
ordinarily fixed by the conditions, and in the case we are now considering 
it must lie parallel with the plane s, as represented in the cut; but a force 
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acting in any other direction, as / or ¢”, Fig. 168, will suffice for the same 
end, provided it will form with the forces g and w’, 
Fig. 167, a closed triangle; the magnitude only of the 
force ¢ required varying thereby. 

677. If the body W, Fig. 167, be an angular body, this 
necessary force ¢ will be supplied by the friction of con- 
tact between the body and the plane, and the body will 
remain at rest until the angle becomes very considerable, 
as in sliding a brick down a board. If the body be a 
wheeled vehicle, the journal and other rolling-friction 
subserves the same purpose, so far as it goes, as respects 
motion down the plane; but since the rolling-friction is 
avery small portion of the total weight of the body, the angle of the 
slope on which the rolling-friction alone will suffice to maintain equi- 
librium must be very small. When it does not suffice for this purpose, 
the body is impelled down the plane by the dfference between the force ¢ 
of gravity and the retarding force of friction. 

When a body is caused to move up the plane it is obvious that the 
resisting friction, whether much or little, plays no part in reducing the 
force ¢, tending to cause the body to move down the plane; for in that 
case the two forces resisting motion coincide with each other in direction, 
and their sum instead of their difference has to be overcome by the im- 
pelling force, whatever it may be. 

678. These are the conditions under which the locomotive acts in 
hauling a train up a grade; and in Fig. 167, if ¢ be made to represent the 
weight of any vehicle W or of all the vehicles, W” will represent the 
force with which they press against the rails; ¢, the “ grade resistance” or 





Fic. 168. 


force impelling them downward, or resisting motion upward; ©, the 





20007 22407 
or ———- 


ratio of the grade resistance to the weight ; , according 


to the number of pounds 1n the ton, the grade resistance in pounds per ton, 
? 


W 
7 the ratio of the reaction against the rails to the actual weight of the 


body, which may be deduced, for any grade, from Table 119, p. 341. 

679. All grades are, in’ the technical work of American and Continen- 
tal engineers, expressed in the rate per cent, although incommon American 
practice the words “per cent” are (somewhat unfortunately) omitted, the 
grades being known as ao.5, 0.8, or 1.0 grade. A grade so expressed 1s 
independent of the particular unit of measure employed, whether feet, 


538 CHAP. XIV.—EFFECT OF GRADES ON TRAIN-LOAD. 





metres, miles, or any other. In popular American and English language 
grades are expressed by feet per mile, which (since there are 5280 feet ia 
a mile) is 52.8 times the rate per cent. The use of this awkward unit, 
especially among engineers, is in every way to be regretted. English 
engineers are also much given to a still more awkward habit—expressing 
grades as rising “1 in 80,” or some other horizontal distance. (See par. 
683.) These may be turned into grades per cent with a table of recipro- 


cals. In Fig. 167 the rate of grade is given by =. If we let @= 100 


(whether feet or any other unit), then r will give, in the same unit, the 
rate per cent of the grade. 

680. Since gravity, g, in the diagram of forces in Fig. 167, is repre- 
sented by the hypothenuse of a right-angled triangle, it follows that the 
pressure of the wheels on the rails, W’, can never be quite equal to the 
weight of the body. The loss, however, is not on any ordinary grade a 
serious or even an appreciable one. It may be determined as follows: 


4 
Ratio of pressure on rails to real weigene (Fig. 167) = of sbuts= Yd? +77, 
exactly, Or, approximately (1), 


whence (2), Si 5 + a, 


681. This latter is determined by a rule of great convenience, which is too 
little known, and which the student will do well to fix indelibly in his memory, 
for the multitudinous uses of which it is capable, viz. : 

TO SOLVE A RIGHT-ANGLED TRIANGLE OF SMALL ALTITUDE: Sguare the height 
or rise and divide by twice the base or hypothenuse (whichever is known). The 
quotient will be the DIFFERENCE between the base and hypothenuse, whence 

‘the unknown side is obtained from the known by direct addition or subtrac- 
tion. Frequently, however, in solving such triangles the difference only is 
required. 

Examples showing the range of error in this rule are given in Table 1684. 
The extreme examples of the latter part of the table are intended only for illus- 
trative purposes, but show that even in such an extreme case as the ‘3, 4, and 
§ triangle” the error is only 7, or 24 per cent. For a multitude of engineering 
computations, where the altitude of the triangle is below } the base, the formula 
is sufficiently approximate for all purposes, the error with base 4 and altitude 
1 being less than half of one per cent and varying as the square of the alti- 
tude. 
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Fn eaeerpeeemeemamnanseaneenememanecnacmmen mma A ae nian a enone ene ae 
. TABLE 


EXAMPLES SHOWING RANGE OF ERROR IN THE APPROXIMATE FORMULA OF 
Par, 681 FOR SOLVING RIGHT-ANGLED TRIANGLES. 


























GIVEN— HypoTHENuse. 
Se ee ca ea Sa 
; By Ap roxi- er Cent. 
Base. Height. anise Rite: Exact. 
10 I 10.05 10.049 0.01 
10 2 10.2 10.198 0.02 
10 4 10.8 10.770 0.03 
10 5 11.25 11.180 0.6 
10 6 11.8 11.662 1.2 
Io 8 13.2 12.806 3.0 
10 10 15.0 14.142 5.7 
4 3 536 5. 
(hyp.) (base.) 
5 3 4ty 4- 








All these examples are far beyond the range of the highest rates of grade. For exame- 
ples of the latter, see Table 119, page 341. 


682. Comparing the two similar triangles, dvs and Wtg, Fig. 167, 
we have, since 7: @::2:W’, 


W’ being, as we have seen, not the true weight or gravity of the body, 
but the component thereof at right angles to the plane, or the force with 
which it presses against the plane. 

On any grade practicable for locomotives, however, HV’ and g are 
practically equal to each other, the difference even on a Io per cent 
grade being only one half of 1 per cent, and onal per cent grade (52.8 
feet per mile) only y$y as much, or yy of 1 per cent. Therefore it is 
universally customary to consider that for all practical purposes7:d@::¢:g, 
Fig. 167, whence 


a 
with sufficient exactness, and we have the rule already given in par. 382: 
The rate of grade in ft. per 100 = the grade resistance in lbs. per 100 lbs., 
whence, evidently, 
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THE GRADE RESISTANCE IN LBS, PER TON =the rate of grade per 
cent xX 20, OR = 2 LBS, PER O.I PER CENT. 

This last formula should likewise be indelibly engraven on the memory 
of the engineers having to do with railway work, making reference to a 
table needless. 

683. The grade resistance in Ibs. per ton on a grade given in feet per mile 





: ( : grade in feet per mile) 

18 since the rate per cent = =————_-—_-___— 
52.80 

equal to the grade dp tev ps Oe aoe grade in feet per mile 


52.80 2.64 
: I 
Or, since 26 = 0.3788, we have— 


Grade resistance in lbs. per ton = grade in ft. per mile X 0.3788 = grade in 
ft. per mile + 2.64. 

For the long ton of 2240 lbs. we obtain, in the same way, 

Grade resistance in lbs. per ton = grade in ft. per mile < 4242. 

For a grade expressed in a horizontal distance for a rise of 1, as 1 in 80, I in 100, 
= —, or , of the weight; or in lbs. 


, for the short and long ton respectively. This method of 


or 1 in d, the total grade resistance is 


or 224° 
d ad ; 
expressing grades is used nowhere in the world but by English engineers and 


has nothing to commend it. 

684. From the preceding it follows that the effect of grades UPON 
THE GRADE RESISTANCE is directly as the rate of grade. On a grade of 
1.0 per cent, the grade resistance is just twice as much as on a grade of 
0.5; and by whatever percentage the rate of grade be reduced the grade 
resistance will be reduced as much. 

To determine the effect of the grade resistance ON THE POWER OF 
ENGINES, the rolling-friction, a constant element per ton on both grades 
and levels, must first be considered, in addition to the grade resistance. 

685. Assuming, for reasons already stated (par. 623), that the rolling- 
friction at ordinary freight speeds of, say, 15 miles per hour is 8 Ibs, per 
ton (=0.4 per cent grade), which is a high resistance to assume, and 
much higher than the ordinary resistance of the train behind the engine 
only, the total train resistance, and hence gross weight of trains on any 
two rates of grade, will be as the rate of grade per cent + 0.4, or as 


£ +04 
gi +04 


On grades of 0.5 and 1.0 per cent, adding 0.4 to each, we have o.gand 
1.4 as the equivalent gradient in each case, including the rolling-friction. 








2 
per ton, 
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The gross weight of trains on these grades, consequently, will be as 0.9: 
1.4 or I to 1.556, and not as 0.5 : 1.0 or I to 2.00. 

With grades of 0.3 and 0.6 per cent, we have for the comparative 
gross weight of trains 0.7: 1.0 or I to 1.43, instead of I to 2.00. With 
grades of 1.0 and 2.0 per cent we have, similarly, 1.4: 2.4, or 1 to 1.714 for 
the comparative gross weight; whereas in this, as in the two former ex- 
amples, the grade resistance only is as I to 2. 

686. It will be seen from these examples that as the grades are higher 
the comparative gross weight of trains comes nearer and nearer to the 
ratio of the grade resistance only, as is but natural, since the rolling-fric- 
tion becomes a less and less important fraction of the total resistance. 
Thus, in grades of 2.00 and 3.00 per cent, the comparative gross loads are 
as 2.4: 3.4 or 2: 2.833. But on the lower gradients this 1s far from being 
the case. _ 

687. So far, we have considered only the gross weight of train, in- 
cluding engine; but it is apparent that the true measure of the cost of 
gradients is their effect upon THE NET OR REVENUE-EARNING LOAD 
of cars and freight, and the ratio of the NET ioads on any two gradients 
depends upon an additional variable, viz., ie RATIO of the gross weight 
of engine and tender (or rather, of engine, tender, and caboose) ou the trac- 
tve power of the engine. Whatever the absolute weight of the engine, if 
its ratio to the tractive power be the same, the ratio of the net loads will 
be the same on any two given grades, whether the engine be light or 
heavy. 

For the gross weight of train on any given grade is directly as the 
tractive power, and if the ratio of the weight of engine to the tractive 
power be the same, the resulting net loads, as well as gross loads, will be 
to each other directly as the tractive power. 

688. The ratio of the tractive power to the total weight of engine is 
not a constant, but varies, 7#rs¢, with the pattern of engine, and, secondly, 
with the ratio of adhesion, which is itself a variable quantity; but assum- 
ing the constant ratio of adhesion of ONE FOURTH, which we have seen 
(par. 530) to be that justified by ordinary American experience, the ratio 
is readily determined for any pattern of engine, and will be seen from 
the following Table 169 to vary from I to Io} to I to 4, according to the 
pattern of engine, the ratio for the more usual patterns of freight engines 
being about 1 to 7. 

In the former edition of this treatise it was assumed as I to I0, the average 
ratio of adhesion being taken at }, but conditions have greatly changed since 
then (1872-6). 
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TABLE 169, 
RaTIo OF WEIGHT OF ENGINE AND TENDER TO THE TRACTIVE POWER, FOR 
VARIOUS TYPES OF ENGINES, 
As assumed in the headings of Table 170, substantially in accordance with the data of 
Tables 127-131. 


Total Weight 
Ug Weight on of Engine and | Ratio of Weight 











Kinp or ENGINE. Drivers.) eos to Tractive Power. 
tons. tons. trac. power = 1.0. 
Light American.....ceseeces 5 52 10.4 
Average American.....ceees 6 58 9.67 
Light Ten-wheel..... eer 7 60 8.57 
Average Ten-wheel ......ees 
reds Het enemy 8 64 8.0 
Average Mogul.....cscccssces 9 67 7.44 
Light Consolidation.......e-« 10 70 7.0 
Average os eeeteswas II 75 6.82 
St’nd (1887) ‘ Wuaeies oe 12 80 6.67 
Heavy Mastodon.........e0- 13 87 6.69 
Tank Consolidation ...... eer ee about 4.50 
TankSwitch-engine(all weight 
OD: Crivers) ¢ ciadeswckew cee sear ee 4.00 


If any one of these constant ratios be subtracted from the fourth column of the long 
Table 170, it will give a column of ratios of net loads to tractive power which, when 
multiplied by the tractive power of any engine whatever of the same proportion of weight 
on drivers to total weight, will give its hauling power. 





689. From the preceding it will be clear that if we know merely the 
RATIO of the net load to the tractive power we can determine by what 
per cent a given increase or decrease of grade will modify the necessary 
tractive power, without determining the absolute amount of either the 
one or the other, and this method was followed in the first edition of this 
treatise. It obliges us to assume, however, that this ratio is constant ; and 
as it is commonly the case that with every considerable variation in the 
weight of engine the ratio of its power to its weight will also vary, it is prac- 
tically much better to study the effect of gradients, and of the changes 
therein, directly from a table showing the tons of net load, exclusive of 
engine, tender, and caboose, which various patterns of engine can handle 
on various grades. Such a table is given in the following long Table 170, 
in which the net load in tons for nine different patterns of engines, varying 
from light American to the heaviest Mastodon engines, is shown for every 
0.02 per cent of grade up to 4.0 per cent, and from that to Io per cent at 
wider intervals. : 
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690. Table 170 is computed under the following assumptions : 


Rolling-friction,. . . . . 6 . . « « « « « 8 Ibs. per ton. 
Adhesion or tractive power, .. . . « . t weight on drivers. 
Weight of tender (about two-thirds loaded), as noted 

in the heading tothetable, . . . . . . 21 to 25 tons. 


It gives also, in addition to the grade per cent, the corresponding 
grade in feet per mile, the resistance in pounds per ton on each grade due 
to gravity only, and to gravity and rolling-friction (8 lbs.) combined, and 
the ratio of the gross load to the tractive power, or 

2000 
total resistance in lbs. per ton’ 

This ratio x fons of tractive power of each engine (=} weight on 
drivers) = gross weight of train in tons which the engine can haul. Sub- 
tracting from it the total weight of each engine, as given in the first line 
of each heading, we have the net load of train in tons, as given in the 
nine columns which constitute the body of the table. 

691. This Table 170 we shall make the basis of our ensuing study of 
the effect of gradients on net loads. Experience has clearly shown that 
only by the aid of such tables or by diagrams can the effect of gradients 
be comprehended, since the number of variables entering into such a 
table is so great that formulz become very intricate in form, and carry no 
impression to the mind. The weight of the caboose at the rear of the 
train, which is practically only another tender, and almos: universally used, 
might well have been included as a part of the gross weight of the engine 
and tender in Table 170; but there are two styles of caboose in use, 
4-wheel and 8-wheel, differing considerably in weight, and for other rea- 
sons it seemed better not to include it. 

692. In Table 138 a variety of records of actual performances of en- 
gines has already been given, which justify the claim made at the 
head of Table 170, that it represents the fair working capacities of the 
various engines on the given grades in good American practice. THE 
CAUTIONS AT THE HEAD AND FOOT OF THE TABLE MUST BE FULLY 
REMEMBERED, however, that the grades must be the d-facto or virtual 
grades, not increased in effect by unreduced curvature or by stops on or 
near the grade, nor decreased in effect by the assistance of momentum 
(see par. 413 e¢ a/.), either of which contingencies may make the nominal 
grades of the profile anything but the true governing gradients. Fig. 
169 with its accompanying note will serve better than Table 170, perhaps, 
to make the effect of grades on train-load clear to the eye. 
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Net Train-Load in Tons behind Tender. 
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Fic. 169.—ErFr 


[This diagram is reduced from one prepared by Mr. G 
what confusing on first examination, from the fact that it 
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. W. Cusninc, Supt. M. P., No. Pacific Ry., with certain lines added. It is some- 


is not constructed according to established geometric methods, with a common 





It can best be studied by regarding the line at the bottom of the page as the 


te axes at their intersection O. 


ina 


for the two coérd 
horizontal axis (axis of x), and regarding the curves as indicating the increase of net load from progressive diminutions of grade resistance, 


origin 


It is explained further on the opposite page. ] 
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NOTES TO FIG. 169. 


Regarding the bottom of the page as the base-line of the diagram, or axis of x, as ex- 
plained beneath the title to it: 

1. Zhe lower heavy line represents the progressive increase of train-load (behind ten- 
der) as the grade is reduced, for the /ightest American engine given in Table 170, which 
begins at o at a grade of 480 ft. per mile, and ends at 1198 tons on a level, just beyond the 
limits of the diagram. 

2. The upper heavy line, marked A, represents the same thing for the heaviest Mas- 
todon engine given in Table 170, so nearly that it is not in error by more than its own 
width at any point. It was not plotted for that purpose, however, but was one of the 
lines of the original diagram, as below, made blacker to correspond with line 1. 

Similar lines for all the other nine engines whose tractive capacities are given in Table 
170 would fall between these two lines at approximately regular intervals. It has not 
seemed necessary to plot them. 

The remaining lines of the diagram give the cylinder and adhesion tractive powers sep- 
arately for the three different engines below detailed, as computed by Mr. G. W. Cusu- 
ING, Supt. M. P. No. Pac. Ry., on the following assumptions : 

kolling-frictton, 614 lbs. per ton in place of 8 lbs. per ton, as in this volume. 

Ratio of adhesion, 4, as in this volume. 

The difference in the rolling-friction makes the train-loads somewhat greater than 
those given in Table 170, especially as a level is approached, but makes no great differ- 
ence on the higher grades. The three engines are as follows: 














Tee. Pr. WEIGHTS. 

; in Lbs., 

ENGINE, pe ei Drivers. |Per Lb. of Drivers 

: Effective : On Total | Tender, Total 
Pressure. Drivers. | Engine. | Loaded. 

A 22! x 264 49” 256.8 8 100,000 112,000 | 65,000 177,000 
B 22’ x 26" 49” 256.8 10 110,000 | 112,000 | 65,000 177,000 
c 20! x 24! 49” 196 8 96,000 | 108,000 | 65,000 173,000 











The lines marked A, B, C indicate the loads corresponding to the ADHESION tractive 
power of these three engines, computed on the basis of one fourth the weight on drivers. 

The remaining lines indicate the CYLINDER tractive powers for the same engines at 
various points of cut-offs, as follows : 

Engine C, 20! x24!, Consolidation, 48 tons on drivers. At half-stroke the cylinder 
power is somewhat less than the adhesion, and at 70 per cent very slightly over. Only at 
very slow speed can such an engine furnish steam for running at 70 per cent cut-off. 

Engine A, 22/'x 26, Consolidation, 50 tons on drivers, or 5 tons less than B, but iden- 
tical in cylinder capacity, showing that the latter is in excess. 

Engine B, 22’ x 26", Mastodon, 55 tons on drivers. The two lines for cylinder tractive 
Power apply alike to engines A and B. In both of these engines the cylinder power is 
much greater in proportion than in engine C, and cannot be fully utilized at one fourth 
adhesion, As the working adhesion on a good rail often rises much higher than one fourth 
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THE PERCENTAGE OF CHANGE IN THE NET LOAD RESULTING FROM A 
CHANGE IN THE RATE OF ANY GRADE, 


693. Assuming Table 170 as a basis, we can readily determine 
from it, in the manner below outlined, the two following laws, 
which are the foundation for a correct estimate of the value of 
reducing grade: 

First. When the rate of any one given ruling grade ts increased or 
deci eased, the corresponding PERCENTAGE Of increase or decrease in the 
engine-mileage required to handle any given tonnage vartes almost dt- 
rectly as the change in rate of grade, however much or little the change 
may be, slightly increasing, however, as the increase ts greater and de- 
creasing as the decrease ts greater. 

For example, if a 0.6 per cent grade be increased to 0.8 the increase in en- 
gine-tonnage required is, for Consolidation engines, 4°25 = 21.73 per cent in- 
crease, or 10.9 per cent per 0.1 per cent of grade; but if it be increased to 1.5 
per cent, the increase is 4°25 = 103.37 per cent increase, or 11.48 per cent per 
0.1 per cent of grade; being about 5} per cent more per 0.1 per cent of grade 
than for the smaller increase. 

If the entire weight of the engine be on the drivers, or if only 
the load on the drivers be considered the engine, and the re- 
mainder a part of the train, this law is exact, and the engine-ton- 
nage varies PRECISELY with the change in rate of grade, as may 
be seen in Table 172. 

Second. Zhe amount of this percentage of increase or decrease in 





however, this surplus cylinder power is likely to be very useful in handling heavy trains 
easily, and indicates that engine B at least is better designed than engine C for the most 
efficient freight service. 

Where and why tank engines are advantageous may be very clearly seen from this 
diagram as follows: 

Referring to the head-lines to Table 170, it will be seen that the TOTAL weight of the 
lightest American engine and the WEIGHT ON DRIVERS of the heaviest Mastodon are the 
same, 52 tons. A tank engine of the same total weight, all of it on drivers, while it will 
be a much lighter and cheaper machine than the Mastodon, and be equal to much lower 
speeds only, will have a greater net tractive power on all grades by the constant amount 
of 35 tons (saved in dispensing with a tender and leading truck). Therefore, plotting on 
Fig. 169 a line for 35 tons greater loads than for the upper heavy black line, we find that 
on the higher grades it makes an enormous difference in the percentage of net load 
hauled, but as the lower grades, below 2 per cent (106 ft. per mile), are reached the two 
lines become almost coincident. 
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the engine-tonnage required vartes considerably with each graae, being 
nearly five times as much on a level as on a 3 per cent grade; and ts 
about as given in the following Table 171, where these percentages 
are given for all grades, determined in a manner we will shortly 
review. | 

964, These two facts being definitely ascertained, we have, in 
order to determine the effect of any change of grade upon the 
engine-mileage required to handle a fixed tonnage, simply to 
multiply the percentage given in Table 171 (which see) by the 
number of ¢enths per cent change of grade to obtain the total in- 
crease in engine-mileage which will be required for any given 
change of grade; or, the same fact may be still better deter- 
mined directly from the actual load on each grade, given in 
Table 170. This percentage, multiplied by the proportion of the 
expenses which varies with the number of trains or engine-ton- 
nage (the car-mileage and traffic remaining constant), i.e., by the 
portion of the expenses which would be doubled if the engine- 
tonnage were doubled, will give the annual cost of a proposed 
increase of grade, or the annual saving of a proposed decrease. 


695. Table 171 (see p. 556) is determined from Table 170 in the fol- 
lowing simple manner: | 

Taking only three types of engines, the lightest ‘“ American,” heaviest 
Ccnsolidation, and a tank engine of the same weight on drivers as the 
latter, but with no tender nor truck, and comparing the net loads given 
for grades of Level, 0.5, 1.0, 1.5, and 2.0 per cent, we have the following 


net loads hauled : Grades of 

Level. 0.5. 1.0. 1.5. 2.0. 
Light American,. . . . 1198 504 305 211 156 
St’nd Consolidation, . . 2920 1253 777 552 420 
Heavy Tank Engine, . . 3000 1333 857 632 500 


Then it is evident that, whatever the total tonnage to be moved, the 
percentage of increase in the engine-mileage required to move it will be, 
with a 1.5 per cent instead of 1.0 per cent ruling grade, 


American. Consolidation. Tank. 


ae pe Be Baad al vg~ 
times that required on a I per cent grade, or 
44-55 ber cent, 40.8 per cent, 35.7 pér cent, 
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: TABLE 171. 
PERCENTAGE OF INCREASE (OR DECREASE) IN THE ENGINE-MILEAGE REQUIRED 


WHICH RESULTS FROM ANY CHANGE IN THE RATE OF ANY GRADE. 
[Deduced from the long Table 170 in the manner explained in Table 172.] 


INCREASE Per Cent in EnGINE- Grade DECREASE Per Cent in ENGINE- 
Mi.eaGE Per 0.1 of Change in Grade | to be | Mirzace Per 0.1 of Change in Grade 
RESULTING FROM A TOTAL CHANGE OF— [Changed] RESULTING FROM a TOTAL CHANGE OF— 


26.4 


+ 0.1 Percent. 


25-9 


20.9 
17-5 
15.1 
13-3 
11.9 
10.8 


9.8 
g.2 
8.5 
8.1 


7.0 
6.3 
5.8 
5-5 
5.1 
4.8 
4.6 
4-4 
4.2 


4.0 


3.6 
3-4 
3.2 





These percentages are computed for an average Consolidation, having 11 tons trac- 
tive power or 88,000 Ibs. on drivers, but they are substantially the same for all freight 
engines. See par. 698. 

By interpolation any desired percentage can be determined from the above very ap- 
proximately. Thus for an increase of 0.75 in a 0.75 grade we have 


a ae = 10,02 X 7.5 = 75 + per cent increase in engine-mileage. 
Exactly, it is (Table 170) 94 = 74.64 per cent, increase. 


ern 
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total increase of engine-mileage, equivalent to an average increase fer 
0.1 of increase of grade of 


8.91 per cent, 8.16 per cent, 7.14 per cent. 
For an increase from a I.0 per cent to a 2.0 per cent, we have 
American. Consolidation. Tank. 
a = 1.955, ae 1.850, 3 = 1.714, 
a total increase per cent ot 
95.5 per cent, 85.0 per cent, 71.4 per cent, 
or an increase per 0.1 per cent of increase of grade of 
9.55 per cent, 8.50 per cent, 7.14 per cent. 


696. Proceeding similarly for other changes of grade, viz., 0.1, 0.3, 
0.5, and 1.0 per cent of increase from a 1 per cent grade (making the 
maximum change considered, from a 1.0 per cent to a 2.0 per cent), and 
computing also the comparative engine-tonnage required for correspond- 
ing decrease in a I per cent grade, this extreme reduction being to Level, 
we obtain the following Table 172, in which the computations in the last 


TABLE 172. 


SHOWING THE EFFECT OF VARIOUS CHANGES IN A ONE-PER CENT GRADE 
ON THE ENGINE TONNAGE REQUIRED FOR THREE PATTERNS OF ENGINES. 





Tuer Per Cent or CHANGE IN | AND THE SAME PER o.1 PER 
For a Decrease 1x | Making ENGINE TONNAGE NEEDED 1s—|CENT OF CHANGE IN GRADE IS— 


Azr.00 PER CENT the 























GRADE OF— Grade Light Light : 

Ameri | Gsare | ea | Amer | Gory | Bay 
1.0 per cent...... «--| Level. 74.5 73-4 71.4 7.45 7-34 | 7-14 
CT er er ee 0.3 53-9 52.4 50.0 7-70 7-49 ge 
Oi 8 EE SC ogeu ce 0.5 39-5 38.0 35-7 7.90 7-60 7-14 
Gige Oe s 0.7 24.3 23.1 21.4 8.11 7.71 714 
OE cceae eas 0.9 8.4 8.8 7-14 8.4r 7-83 and 
And for an /acrease 
Ol sisd cee hodact ects 1.00 — — — acts aoe = 
O.r per cent......... z.t 8.5 7:9 7.14 8.53 7.92 7-34 
Og. BP OM, Se cca eae 1.3 26.0 24.1 21.4 8.68 8.04 vere 
Bye 0S co cee eel 1.5 44.6 40.8 35-7 8.91 8.16 7ure 
Og BE canes 1.7 |- 64.0 58.2 50.0 9-34 ‘8.32 7-14 
BiG. Oe Ait eke 2.0 95:5 85.0 71.4 - 9.55 8.50 7-14 . 


Computed from Table 170 1n the manner explained in par. 695. The results of simi- 
lar computations for all rates of grade are condensed in Table 171. 
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column but one correspond substantially with ONE LINE (that for a 1.0 
grade) of Table 171, All the other lines of Table 171 were computed in 
the same way from Table 170, the figures only differing. 

697, It will be seen in Table 172 that a tank engine which has all its 

weight on drivers gives exactly the same per cent of change in motive- 
power per unit of change of grade, whether it be great or small. In pro- 
tion as the dead weight of the engine becomes a larger proportion of the 
weight on drivers, the absolute per cent of change in motive-power in- 
creases, and likewise the irregularity of the percentage. 
_ 698. By interpolation in Table 171, the percentage for almost any 
kind of a change of grade can be readily determined. These percentages 
do not vary to any important extent with the pattern of engine, within 
the range likely to be used for freight service, nor even for considerable 
differences in the assumed ratio of adhesion. Moreover, as it is now well 
established that } is the proper ratio to assume, for American practice 
at least, no other should be assumed. 

699. Ordinarily the changes of grade which the engineer is called 
upon to consider are not very great. The typical percentage for any or- 
dinary change in any grade, for use in estimating the value of a reduc- 
tion or the cost of an increase, may therefore be taken to be that due to 
a change of 0.1 per cent in it, as shown in Table 178, which is practically 
the same for either an increase or a decrease of grade. Forextreme dif- 
ferences of conditions, of any kind, the actual percentage of change in 
engine-tonnage should be directly computed from the relative train-loads 
given in Table 170. 

We are now prepared to consider the cost of changing the hauling 
power of engines by changes of grades. 

700. Table 173 will illustrate how enormously the virtual gradient as well 
as the work of the engine may be increased by frequent stops and quick starts. 
On the New York Elevated Railway the stops are so close together that it is ab- 
solutely essential that speed should be gotten up very quickly indeed if reason- 
ably fast time is to be made. Accordingly we find that the work done in get- 
ting up speed is equivalent to an addition to the actual grade of 2.63 per cent, 
or 139 feet per mile—an addition so great that whether the actual grade be I 
per cent up or I per cent down makes comparatively little difference in the 
working of the engine. Table 173 gives an extreme example of conditions 
which obtain very largely in passenger service, and which make frequent stops 
@ very serious disadvantage. Due allowance for this effect should never be 
forgotten in attempting to determine what the actual grades are. 
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: TABLE 173. 
HANDLING OF TRAINS ON MANHATTAN (ELEVATED) RAILWAY (THIRD AVENUE 
LINE). 


{From a paper by Mr. Frank J. Sprague before the Boston Society of Arts, 1886.} 


Length of line.......... eeeiseuee 8.48 miles, 
Total lift, up track......... paves 144.42 ft. 
Lineal distance for same........ 13,160 ~=—s ft. 
Total lift, down track.......... 137.60 ft. 
Lineal distance of same......... 16,510 ~—s ft. 
Level on each track ............ 15,100 ~=s_ ft. 
Number of stations............. 27° 
Number of stoppages........... 26 
AVERAGE TIMES: 

Single trip.............0.. Since earaas 42 min. 
Per Station: ssciiccwas Sed ciedies sieisaicoues 97 Sec. 
Under way ........... Seguaeaceu sane. 80 ‘ 
SOPs owhidis ceased cones eeeeeceee 17 


Time due to a run without stop at 


max. speed of 19.2 m. per hour.. 26.56 min. 


Total time standing still at sta- 
tions, at 17 sec. each............ 7.37 “* 


Time lost in slowing up and get- 
ting under way..... .........6- 8.07 


TOtGissvicee sive Suis W sioner 42.00 min. 


For a speed in miles per hour of. 
The velocity-head (Table 118) is . 


Divided by distance to acquire that speed.......... seeeeteseeasen 
Gives as the virtual a ceca due to that acceleration, in excess 
e 


of the actual gr 


eeeoee eee esoeeveeeraese 


Average distance between stations. 1,722 ft. 
DIVIDED NEARLY AS FOLLOWS: 


If the actual grade be 1 percent up, the same speeds will be 


acquired in a distance of.........seccceenes 
Or if x per cent down, in............ cece nee eee 


Getting up to ro miles pershour.... —_130 ft. 
Thence to full speed (19.2 miles per 
NOUN) s 454s s¢ casedens wae enewtaoes 495 ft 
Full speed..............006 ee eeeeees 808 ft 
Slowing to stop...... ......20. cee 28g ft 
AVERAGE SPEED—miles per hour : 
Getting under way ...............45 13.4 
Full speed ..... ...cccccccoccssscces 19.2 
Slowing to Stop............. cc. eeee 9.6 
Mean between stations, .......-..... 12.1 
DaiLy WORK OF ONE ENGINE : 
Round trips made.................. > 9 
Coal Used). 15225 Gane es iene tarde es 5,760 Ibs. 
Hours on duty.... ...cceessencenees 20 
Hours using steam ................. 6 
Av. consumption of coal per trip.... 640 Ibs. 
Total horse-power per round trip... 6,184 
Horse-power per pound of coa a = 9.66 
Pounds of coal per H. P. p. be = 6.21 
19.2 

13.10 ft. 

135 ft. 49s ft. 

y Sind ibrare ceardate Mayes 2.63 p.c. 2.64 p. c. 

Vu tara aalee ane ekwe a8 ft. 800 ft. 

Soiaeenke teaMesss 98 ft. 360 ft. 


Even so extreme a difference in grade makes comparatively little difference, therefore, in 


practical operation. 





Getting up speed to 19.2 miles an hour 26 times is equivalent to lifting the train ver- 
tically 13.10 x 26 = 340.6 ft. ina run of 8.5 miles, or 4o ft. per mile, whereas the total 
tractive resistance in motion at that speed, at 10 lbs. per ton, is equivalent to some 26 ft. 


per mile only. 
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CHAPTER XV. 


THE EFFECT OF TRAIN-LOAD ON OPERATING EXPENSES. 
3 


701. THE increase in train resistance which results from an increase 
of ruling grade can be, and is, overcome in either of two ways: (1) By an 
increase in the weight and power of engines ; (2) by decreasing the weight 
and increasing the number of trains. 

The first of these—increasing the weight of engines—is by much the 
cheaper, but is only possible to a limited extent and under special cir- 
cumstances. Ordinarily, it is not fair to assume that heavier engines 
are used on one alternate grade than on another, because, whatever 
advantage may be gained by using heavier engines on one grade may be 
equally well gained on the other grade. It is far more frequently possi- 
ble to fairly assume the use of heavier engines on heavier grades with 
passenger than with freight service, but passing (until par. 732) the ques- 
tion of when it is or is not possible to adopt the cheaper expedient, we 
will estimate the cost of each separately. 


THE COST OF INCREASING THE WEIGHT OF ENGINES. 


702. The following items will not be increased at all by an increase of 
weight of engines to suit the requirements of a higher grade, the weight 
of train remaining the same: The cost of (1) repairs of cars; (2) train- 
wages ; (3) general expenses ; (4) maintenance of way and works, exclusive 
of rail and tie renewals and lining and surfacing; (5) ¢hat portion of the 
maintenance-of-way expenses last excepted which is caused by the cars 
and not by the engines. 

The most reasonable estimate which can now be made of the relative 
ertfect of engine and cars upon the track is (pars. 115, 116) that consider- 
ably over half of the deterioration of track comes from the passage of en- 
gines over it, and the remainder onlv from the passage of cars, which may 
weigh ten or twentytimes as much. Assuming one half only, we are led 


CHAP, XV.—TRAIN-LOAD ON OPERATZING EXPENSES. 561 





to the conclusion (see Table 175) that more than three quarters of the 
total expenditure is unaffected by an increase of the weight of engines in 
any visible and direct way. 

703. The effect on COST OF MAINTENANCE OF TRACK of increasing 
the weight of engines has been greatly modified and much reduced since 
the publication of the first edition of this volume (prepared, as it neces- 
sarily was, from records which were some years old in 1876) by the now 
universal use of steel rails in place of iron. The causes and extent of the 
changes thus brought about have been already summarized in par. 109 
et seg. The most important of all, as respects the use of heavy engines, 
is that the nature of the wear of rails has changed. With iron rails, the 
wear took the form of a crushing or lamination, which destroyed their 
surface long before the direct abrasion had become aserious matter. This 
crushing was very greatly hastened by heavy loads per wheel, and in- 
creased in much faster ratio—to the extent that iron rails which would 
sustain the passage of light engines for many years would be crushed out 
by heavy engines in a few months. On the other hand, with steel rails 
(excluding those of inferior quality, of which far too many have been and 
are laid) the wear is merely direct. abrasion, which is not materially in- 
creased per ton of train either by load per wheel or speed. As respects 
the last at least, there is very good reason to believe that it increases in 
much less than direct ratio. 


704. For, as respects speed, when the question is one merely of abrasion 
and not of destruction impact, the less the TIME to which the rail is exposed to 
load the less, undoubtedly, the normal crushing effect, for the same reason 
that journal and other (i.e., brake) friction is less at high speeds or that it takes 
more force to rupture a specimen in a test- 
ing-machine quickly than slowly. Impacts 
proper play their part, no doubt, in the wear B 
of steel rails as of iron rails, but so long as the Fic. 170. 
surface remains tolerably good (as it does almost indefinitely with the best steel 
rails) itis a small part. When the surface becomes seriously impaired steel 
rails go almost as quickly as iron; but either with steel or iron the effect of the 
impacts is not, as is often 
assumed, as Mv*, This is 
true of a body impinging 
directly upon another; but 
one caused to impinge Fic. 171. 
upon another in jumping from 4 to B under conditions outlined clearly enough 
in Fig. 170 impinges at a different angle, which has the effect of reducing the im- 
pact communicated to B to the approximate ratio 4/v ; and when we assume a 
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case, as in Fig. 171, still more closely approaching average practical conditions, 
the communicated impact becomes more nearly in the ratio Mv. 

That this is so follows clearly from experience on tracks where the varia- 
tions of speed are considerable, as notably on the four tracks of the New York 
Central & Hudson River Railroad, two of which are used for passenger ser- 
vice only, and two for freight only. The observed rate of wear per ton is nearly 
constant on these tracks, in spite of the fact that the proportion of engine-ton- 
nage is several times greater on the passenger tracks. 

As respects effect of increase of load, abrasion, other things being equal, 
should be in some approximately exact ratio to the 
maximum fibre-strain. If we assume an elastic cyl- 
inder or sphere to be rolling on a plane, a distor- 
tion of form will result from compression, rudely 
outlined in Fig. 172. The volume of this solid, 
shown in plan in Fig. 173, will be in direct ratio 
to the total load, but the maximum fibre-strain will 

AC_ Cc 8 be in proportion to the maximum ordinate CC’, 
Pic. 173. which varies more nearly as VL or even "VL, ac- 
cording to the assumptions as to the surfaces in contact. 

The subject is too obscure, and too unimportant for our immediate purpose, 
to consider further. 


705. The observations of the Pennsylvania Railroad on the wear of 
rails on grades (par. 457) also tend to show that not more than half, or at 
most two thirds, of the total cost of rail wear can be considered to vary 
directly with the engine-tonnage, the car-tonnage remaining constant ; 
whereas in the first edition of this treatise, based in the main on iron- 
rail statistics, the WHOLE cost of rails was assumed (and the writer be- 
lieves with substantial correctness) to vary as the SQUARE of the weight 
on drivers, or at the rate, for small increments, of 200 per cent.* This 
change is one small evidence of the immense advantages which have re- 
sulted from the introduction of steel rails. 

706. Of the remaining items of the cost of track, LINING AND SUR- 
FACING, in spite of apparent reasons to the contrary (discussed in par. 
125), is affected by increased weight of engines in a considerably greater 
ratio than the rail wear, and tie renewals to a very considerable extent, 
although not quite so largely. We may not improperly take half the total 
cost of rails, ballast, ties, adjusting track, and switches, frogs, and sidings, 
as varying directly with the average weight on drivers, car-tonnage being 


Fic, 172. 








* For the reason (to those familiar with the elements of the calculus) that 
a(x’) = 2axdx. See p. go, old edition. 
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constant. With inferior steel rails it may be much more, but with such 
rails as may be had at the same cost by adequate care in inspection this 
estimate is a sufficient one. 

707. The remaining items of maintenance of way, for BRIDGES AND 
BUILDINGS, are very slightly affected, certainly by not more, in ordinary 
cases, than } ct. per train-mile, the whole being an allowance for interest 
and maintenance charges on heavier bridges. 

708. REPAIRS OF ENGINES are affected much less than would be sup- 
posed bythe weight of engines. Renewals constitute, as per Table 55 and 
others, from 40 to 50 per cent (under normal conditions, which can hardly 
be said as yet to exist on account of the rapid growth of traffic) of what ap- 
pears charged to “repairs.” Table 174 affords the means for estimating 
that considerably less than 50 per cent of the firs¢ cost of engines varies 
directly with weight, the remainder being, within moderate limits of 
variation, a constant. 

Of the remaining cost, repairs proper, it is indicated in Table 54 ef seg. 
and anumber of others, that between 50 and 60 per cent is for labor only : 
an item which will be somewhat, but very slightly, affected by the weight 
of engines. The remaining expenditures, for raw materials and for 
wheels, axles, and tires, will vary nearly, but not quite, directly as the 
weight. 

It would appear from these facts that 50 per cent of the cost of repairs 
may, with sufficient exactness, be assumed to vary directly with weight 
of engines, the remainder being constant, as has been already stated in 
par. 134. 

709. THE COST OF FUEL for heavier engines hauling the same train 
behind them will not be largely increased. In not a few cases there 
would be an actual decrease. It is to be remembered that, even if heavier 
engines are used to overcome a somewhat higher grade, it is only for a 
short distance that the extra power is required. On all up grades below 
the maximum, and in descending all grades, the power required and ex- 
erted will be no greater than with the smaller engine, except the slight 
addition due to the weight of the engine itself, and this power will be 
somewhat more economically exerted (par. 579), owing to the heavier en- 
gine being less pushed. The constant wastage from radiation, stopping 
and starting, etc., estimated in par. 344 ef seg., at 50 per cent of the fuel 
consumption, will remain for the most part constant. 

For all these reasons together, on something like two thirds of the 
length of ordinary railways the fuel burned per mile would be but slightly 
if at all affected by moderate (not over 20 per cent) differences in weight 
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TABLE 174, 
COMPARATIVE CosT PER TON OF VaRIOUS SIZES OF ENGINES, BROAD AND 
NARROW GAUGE, 
(Compiled from information furnished by the Baldwin Locomotive Works. ] 


American Type—Standard Gauge. 


























WEIGHT (net tons). Cost, 1886. 
CYLINDERS. 

Total. | On Drivers Engine. Tender. - Ton on 

rivers. 
I2 X 22 24. 15. $5,750 $950 $383 
13 X 24 27. 18. 6,000 1,000 333 
14 X 24 29.5 19.5 6,250 1,050 321 
15 X 24 32.5 22. 6,500 1,100 295 
16 X 24 36. 24.5 6,750 1,150 276 
17 X 24 38. 25.5 7,000 I,200 275 
18 X 24 41. 27.5 7,250 1,250 264 
Mogul Type—Standard Gauge. 
16 X 24 37. 32.5 $7,250 $1,150 $223 
17 X 24 39- 34-5 7,500 1,200 217 
18 X 24 42. 37- 7,750 1,300 209 
19 X 24 45. 40. 8,000 1,350 200 
Consolidation Type—Standard Gauge. 

20 X 24 53. 46. $9,250 $1,400 $201 
2I X 24 59. 62. 9,750 1,400 188 
NARROW-GAUGE ENGINES, 

American Type. 

10 X 16 16.5 II. $4,750 $750 $432 
1m xX 16 18. 12. 5,000 775 417 
12 X 16 19.5 13. 5,250 800 404 
13 X 16 22.5 15. 5,500 850 355 
14 X 16 24. 16.5 5,750 goo 357 
Mogul Type. 
rr xX 16 17.5 14.5 $5,250 $800 $362 
12 X 16 20. 16.5 §,500 850 334 
13 XK 16 23. 19.5 5,750 goo 295 
14 X 16 25. 21.5 6,000 950 278 
1s xX 16 28. 24.5 6,250 1,000 255 
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TABLE 174.—Continued. 


Consolidation Type. 





























WEIGHT (net tons). Cost, 1886. 
CYLINDERS. ee a a ee ey a 
Total. On Drivers. Engine. Tender. ne Ton on 
rivers. 
15 xX 18 28. 24. | $6,750 $950 $282 
16 X 18 34. 29. | 7,250 1,000 250 


Comparison of the above table shows that the cost of engines increases at about the 
rate of $250 per inch of cylinder diameter, about $750 per extra driving-axle, and $250 
per extra truck-axle; which are builders’ approximate ruées, starting from the 17x24 
American engine as the standard or unit type. 

Comparing the lightest and heaviest engines of each type, we find that the cost per ton 
on drivers of extra weight is but little over $100 per ton, viz.: 

Standard Narrow 
Gauge. Gauge. 
WAMMOTICANY 2° 4 Ok ee a St SS A Re Bes Oe a See me SIRO $182 
Mopuk. 4: 3 4: as AS 4S aL ae. Si a Bee Ee Ge 4 Se | OD TOO 
Consolidation, §:..4. « #8: @ © lao 4. Sw 4 eS | BS 100 


These figures indicate that, on an average, the first cost of additional power in engines 
is considerably Jess than half the average cost. 

Messrs. Burnham, Parry, Williams & Co., proprietors of the works, state in an ac- 
companying letter : 

‘* Respecting the relative cost of narrow- and standard-gauge locomotives of the same 
weight and pattern, we have long believed that in many cases where narrow-gauge rail- 
roads have been contemplated it would be more economical and desirable to lay light 
rails 56% inches apart, and use rolling-stock of the weight usual on narrow-gauge roads. 
We have, therefore, given much attention to the subject of your question. Our ex- 
perience indicates that for engines of similar weight, dimensions, and pattern, differing 
‘only in gauge, there is no appreciable difference in cost. What extra expense is in- 
volved by the greater cross-measurements, is quite compensated for by the reduced length, 
as the greater distance between the frames permits of widening and shortening the fire- 
box, with corresponding reduction in length of frames and wheel-base. The shorter 
wheel-base enables the engine to curve more readily, removing in a measure one of the 
objections urged against the standard gauge. For these reasons we have been led to de- 
sign a series of standard-gauge locomotives, precisely similar in all except gauge and the 


details of construction dependent thereon, to equivalent narrow-gauge engines, and which 
are offered at the same price.” 








of engines, and on the remaining distance not more than 50 per cent of 
the fuel burned would vary directly with the weight and power exerted. 
As an average of entire runs, it is entirely adequate to assume that 25 per 
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cent of the total fuel consumption varies directly with the weight of engines 
hauling the same train over for the most part the same grades, and that 
the remaining 75 per cent is unaffected. On this basis, an engine 20 per 
cent heavier would average for entire runs not over 5 per cent more fuel 
to haul the same trains. The cost of supplying oil and water would vary 
in about the same proportion. 

710. These various items are summed up in the following 
Table 175. As already stated, however, it is only under very 
exceptional circumstances and on a limited scale that it is proper 
to assume that differences of grade can or will be overcome in 
practice by the cheap and apparently simple expedient of in- 
creasing the weight of engines for freight service, and on roads 
enjoying a moderately large passenger traffic the same is very 
nearly true of passenger trains. The engines will in any case be 
made as powerful as is deemed feasible or expedient, for conveni- 
ence in stopping and starting, and for occasional exigencies. if for 
nothing else; and anything which reduces their hauling capacity at 
the requisite speed between stations will be apt to result directly 
or indirectly in running shorter trains and moreof them. This is 
far from an unmixed disadvantage under many circumstances 
(par. 89), but nevertheless it is a real disadvantage. 

711. Table 175 itself makes clear why it is entirely improper 
to assume the use of heavier engines to meet the demands of 
heavier grades, by indicating that there is always a great econ- 
omy in using the heaviest engines which the traffic will warrant. 
To double the weight of engine fo haul the same train will only 
add some 14 per cent to expenses, according to Table 175. If by 
doubling the weight of engine we can also halve the number of 
trains, we immediately effect an immense economy in train-wages, 
engine repairs, fuel, and maintenance of way, exceeding more 
than threefold (Table 176) the increased expense per train-mile 
due to the heavier weight of engine. It is only when the grades 
are so very low (approximating closely to a level) that even a 
light engine can haul the fifty or sixty loaded cars, which are 
as many as can be conveniently handled with the present bad 
style of coupling, that heavier engines can be legitimately assumed 
to meet the requirements of a heavier grade; if even then. 
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TABLE 175,_ 


EsTIMATED AVERAGE Cost PER TRAIN-MILE OF DOUBLING THE WEIGHT OF 
ENGINES to Haul the Same Train. 


[The percentage by which any given change of grade will require the weight of engines 
(or number of trains) to be increased is given in Table 171.] 





Average | Per Cent Added by| Added 




















TEM. fe) : ; , 

(As per Table 86, page 179.) Cena ee enee Gente or 

Per Cent. : Per Cent. 
Fuel cvewrtee rein’ Cente ren kanes sees 7.6 25 per cent. 1.9 
Oil, waste, and water............cs008- 1.2 0.3 
Engine repairs. .......cc06 sesseccsecs 5.6 50 per cent. 2.8 
Switching-engineS..........ccse eee ene 5.2 Unaffected. si 
Train wages and supplies.............. 15.4 eg un 
Car maintenance and mileage.......... 12.0 is ay 
Renewals, rails..... ....... ee ee 2.0 50 per cent. 1.0 
Adjusting tracks .iscdciaewwieeeecees 6.0 3.0 
Renewals, tiesscc24sctawew gains’ sacle es 3.0 . 1.5 
Earthwork, ballast, etc..........0.0. ses 4.0 a3 2.0 
Switches and sidings...... Shih ais- te Guewaral’s 2.5 = 1.3 
Bridges and buildings. ............0..- 5.5 0.3 
Station, terminal, and general.......... 30.0 : 
OAL S 32 4. euntunieeatea wet ae ances 100.0 14.1 per cent. 14.1 


Perhaps one further exception should be made—when the 
traffic is so very light that it is not practically convenient to run 
very heavy trains, as when it is less than three to five freight trains 
per day. 

712. Table 175 also explains why there is so great a tendency 
to increase the weight of passenger trains by supplying more 
luxurious accommodations. It is because— 

1. A very powerful engine costs but little more to run than a 
light one (Table 175). 

2. Coal consumption is but little increased by material differ- 
ences In the weight of cars (par. 129). 

3. Grades have but little influence upon passenger trains 
until they become very long (par. 397 ef seg.), and by slight re- 
ductions of velocity on up grades only the effect of increased weight 
Can be equalized if necessary (Table 120), running somewhat 
faster down hill. (See also Table 180, p. 579). 
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4. It encourages traffic to run more passenger trains (par. 89), 
and discourages it materially to attempt to crowd the traffic upon 
a few trains. 

5. And more important than all, the increased luxury is a 
great attraction to travel; and added travel thus secured is of 
immense value to the property (pars. 37-41). 


713. THE COST OF INCREASING THE NUMBER OF ENGINES TO HAUL 
THE SAME TRAFFIC, on account of a heavier grade, may be estimated as 
follows : 

The number of trains is supposed to be increased by a change of maxi- 
mum grade only, which will not ordinarily extend over one third of the 
distance. While running over the remaining distance, the work done on 
the train behind the engine will vary according to the weight or number 
of cars. While running on the maximum grade the power exerted by the 
engine will be the same, since in each case the engine is supposed to be 
fully loaded on that grade. 

714. FUEL.—For reasons already enumerated (par. 344), about one 
half of the consumption of fuel will vary directly with the tonnage of the 
train ; the other half, consisting of the fuel burned in stopping and start- 
ing (in part), getting up steam, loss by radiation, loss by head resistance, 
etc., making up in the aggregate the 50 per cent which is unaffected by 
the length of the train. 

If, therefore, the maximum grade be increased on about one third the 
length of the road, while on the remainder the grades remain about the 
same, about half the consumption on two thirds of the distance, equal to 
all the consumption on one third of the distance, or 33 per cent of the 
entire consumption will vary directly with the net weight of the train; so 
that, if the grade were so increased as to take two locomotives instead of 
one to handle the same traffic, the fuel consumption would be as 1.0 to 
1.67 at most, and not as 1.0 to 2.0, as might be over-hastily assumed. 
The aggregate cost of oil, waste, and water will vary in about the same 
proportion. 

715. TRAIN-WAGES will of course vary directly with the number of 
trains, unless the change of grade in contemplation were so great as to 
shorten up trains so as to dispense with one brakeman, which can rarely 
happen. 

716. STATION, TERMINAL, AND GENERAL EXPENSES will remain unaf- 
fected by any moderate change. but there is nothing by which they are 
so quickly affected as by a decided increase in the number of trains, and 


CHAP, XV.—TRAIN-LOAD ON OPERATING EXPENSES. 599 





a full 20 per cent of their aggregate may be considered as varying directly 
therewith. 

717, Of the COST OF MAINTENANCE OF WAY we cannot directly account 
for an increase of more than one half to two thirds as a result of doubling 
the engine-mileage, the car-mileage remaining constant ; but the facts given 
in par. 125 and its accompanying Tables 41-44 indicate that there is an in- 
direct effect from multiplication of the number of trains which seems to 
cause all expenses for maintenance of way to increase parz passu there- 
with, including some items, such as those for policing, maintenance of 
ballast, road-bed, and ties, etc., etc., which should be affected but little, 
if any, apparently, by the precise number of trains over the road. Itis tobe 
remembered, in considering the tables referred to, that during the years 
which they cover the weight as well as the number of trains has increased 
enormously, which should naturally tend to keep maintenance of way per 
train-mile at a high figure; but after making all allewances for this differ- 
ence, the chief cause for the singularly constant ratio of increase in main- 
tenance of way and maintenance of rolling-stock is probably this: A con- 
tinually advancing standard of maintenance is indispensable as the volume 
of traffic increases, and the cost of each step toward perfection increases 
about as the square of the number of steps. A very slight expenditure 
suffices to make track good enough for the passage of one train a day. 
A slight addition suffices for two or three trains a day, and makes a great 
improvement in the condition of the track. A much greater expenditure 
is necessary to fit the track for ten trains a day, and yet the visible ad- 
vance in condition is much less; and, finally, as we get up to thirty or 
forty or fifty trains a day, a very great additional expenditure is found 
necessary—or at least expedient—although the visible advance of condi- 
tion is very small. At any rate, the fact seems to be that even in so ex- 
treme an advance as from six trains a day to sixty (see top of page 128), 
the cost of maintenance of way fer trazn-mile does not decrease, but 
rather the total cost per mile of road increases tenfold with the number 
of trains. 

718, Investigation clearly indicates this to be THE FACT. We are 
therefore not justified in going behind it, to see whether we can explain 
it, but must take it as it is. If we do so, we are compelled to estimate 
that if by a change of grade we should double the engine-mileage needed 
for handling the same tonnage, we should also double the entire cost of 
maintenance of way. Making a concession of somewhat doubtful pro- 
priety to the fact that the car-mileage would remain the same, we may ex- 
clude the cost of bridges and buildings as unaffected ; but this is the most 
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which can be done. Statistics do not seem to indicate that the total cost 
per train-mile on roads which handle light trains is sensibly less than on 
roads which handle heavy trains. 

719, ENGINE REPAIRS should apparently vary directly with the miles 
run; but the indications are (Table 42 e¢ a/.) that as a matter of fact it is 
much less likely to do so than maintenance of way, owing in part to the 
large proportion of incidental expenses (see Table 57), which are not by any 
means doubled to maintain a double number of engines. There will also 
be a certain diminution of wear and tear from stopping and starting, etc. 
(see Table 85, page 203), from the fact that the trains to be handled are 
shorter. Taking both of these causes togetlier, it is not probable that 
doubling the number of engines to move the same number of cars would 
increase engine repairs in the ratio of more than 1.00 to 1.75, and prob- 
ably somewhat less. 

720, CAR REPAIRS are certainly affected beneficially by having a less 
number of cars toatrain. By referring to Table 86 (page 203) it will be 
seen that more than one third of the total cost of car repairs can be di- 
rectly traced to the concussions of stopping and starting and making up 
trains. Much of this expense may disappear with the introduction of 
better couplers; but even this is doubtful, as an automatic coupler will 
permit of much more violence in running cars together, since a brake- 
man’s life between the cars will no longer have to be considered. A 
diminution of at least 10 per cent may fairly be estimated asa result of 
running only half as long trains. 

721. To these expenses, properly so called, is to be added AN INTER- 
EST CHARGE ON THE COST OF THE ADDITIONAL MOTIVE-POWER RE- 
QUIRED by the higher grade, unless the first cost of these engines be in- 
cluded in the estimated cost of constructing the higher grade-line, before 
determining the difference in the capital investment. 

This should be done because the addition of the required number of 
engines is really so much added to the original investment. Before the 
line is ready to handle the required traffic it is as necessary to have them 
as it is to have the track laid on the high grade-line and not on the 
other. In considering differences of distance (if not too great), or curva- 
ture, or rise and fall, this is not so. The total amount of equipment will 
be the same whatever the differences in that respect. We therefore es- 
timate the expenses regardless of interest on the plant, and only consider 
differences in the cost of construction. Of the car equipment the same 
is true in the case of gradients. Whatever the grades, the number of 
cars will be the same; but as the number of engines is increased because 
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of the grades, and not for any difference of traffic, we must either include 
the difference in the cost of equipment as a part of the cost of construc- 
tion, or add an interest charge to expenses. On the whole, it is more 
convenient to add the interest charge. 

722, Putting together all these items which have been just 
considered, we obtain the summary given in Table 176, as the 
effect on operating expenses of so increasing the rate of grade 
as to double the number of engines required to handle a given 


TABLE 176, 


ESTIMATED AVERAGE Cost PER TRAIN-MILE, OF Doubling the Number of 
Trains TO HANDLE A GIVEN TRAFFIC; OR PROPORTION OF EXPENSES 
WHICH VARIES DIRECTLY WITH THE NUMBER OF TRAINS, THE CAR-TON- 
NAGE REMAINING CONSTANT. 


[The percentage by which any given change of grade will require the number of trains 
(or weight of engines) to be increased, is given in Tables 171 and 178.] 



































I Average | Per Cent Added by | Added 
TEM. Cost of Item./ ‘DHoubling Number | Cost. 
(As per Table 80, page 179.) Cents or of Trains Cents or 
Per Cent. : Per Cent. 
Fueligsevcsas $458 Maes oe Seiwa ele b aoe 7.6 67 per cent. 5.1 
Oil, waste, and water. ......6. seeceees 1.2 " 0.8 
ENgine repairs. css sweke ees eee e as 5.6 75 per cent. 4.2 
Switching engines. ..........cceeees a 5.2 Unaffected. ee 
Train wages and supplies......... evens 15.4 IOO per cent. 15.4 
Car maintenance and mileage.......... 12.0 10 p. c. ess. |(— 1.2) 
Renewals, rails...... ..eeeeeee ere 2.0 IOO per cent. 2.0 
Adjusting track............. eeleie soe 6.0 a 6.0 
Renewals, ties...........6 «> Meeaa ean 3.0 a 3.0 
Earthwork, ballast, etc.......... S calaras 4.0 bie 4.0 
Switches and sidings...........eeeeee: 2.5 “ 2.5 
Bridges and buildings............... he 5.5 Unaffected. ae 
Station, terminal, and general......... 30.0 20 per cent. 6.0 
Total of operating items...... .... 100.0 47.8 per cent. 47.8 





To this is to be added the interest on the cost of one extra locomo- 
tive for one train-mile. Estimating the cost of the locomotive 
at about 10 000 times the cost of a train-mile, and the interest 
thereon at 6 per cent as about 600 times the cost of a train-mile; 
and estimating the average passenger-engine mileage to be 
40,000 miles per year, we have, as the interest charge, per mile, 


Making the grand total ia:<.cs.0 6dias dseudeiwaen ised eeesee ts 
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traffic. When and if it can fairly be assumed that the weight of 
engines can be increased instead (par. 711), Table 175 gives the 
percentage of increase in expenses. 

723. In the former edition of this work, this summary was materially dif- 
ferent, especially as respects the effect of increasing the weight of engines, as 
shown inthe following Table 177. The cause of the discordance is simply the 
change in conditions, in the writer’s view, and not that either is essentially in- 
correct. 


TABLE 177. 


EsTIMATED Cost OF DOUBLING THE ENGINE-TONNAGE FOR THE SAME CAR- 
TONNAGE USED IN THE FORMER EDITION OF THIS TREATISE. 


[For statistics based for the most part on iron-rail track.] 





For a Doustz Number {| For a Dous.e Weight 
Total OF ENGINES. OF ENGINES. 
— Cost. ee ; 
° Cts. or || Percent increas- Added Per cent increas- Added 
Per Cent.)| ing with Number Cost ing with Weight Cost 
of Engines. Z of Engines. : 
Fuel). odscsctoissoss tess 10.0 go per cent. 9.0 50 per cent. 5.0 
Oil, waste, etc.......... 2.0 go *“ S8 BG. SS “8S 1.0 
Engine repairs.......... 9.0 go “ 21.0 3:o° 3.0 
Train-wages........ veces] “Saxe go *“* * Unaffected. 
Track repairs............ 13.0 too “fs 13.0 200 per cent. 26.0 
Road-bed repairs........ 7.0 too “* 7.0 roo. 7S NF 7.0 
Yards and structure..... 7.0 Included above. uses Included above. 
General and station..... 30.0 Unaffected. as Unaffected. 
AL OLAIG: as Sew cence 100.0 50 per cent, 50.0 42 per cent. 42.0 


Assumed average, 48 cents per train-mile, or 48 per cent of operating expenses. 


724. Assuming that under all ordinary circumstances, for 
moderate changes of grade, any increase must be met by an in- 
crease in the number and not in the weight of engines, we have 
49.5 cents per train-mile, or 49.5 per cent of operating expenses, 
as the portion of the total expenses which will vary with increase 
of engine-mileage to handle the same business, which is not far 
from the cost of running an engine light, as it should be. 

Multiplying this amount by 365 xX 2, we have 


$0.495 X 365 X 2 = $361.35 
as the yearly sum fer daily train per mile of road which varies di- 
rectly with an increase of engine-tonnage for the same traffic. 
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If, now, we multiply this sum by THE PERCENTAGE OF THE IN- 
CREASE IN ENGINE-MILEAGE RESULTING FROM AN INCREASE OF 0.1 
PER CENT in any ruling grade, we shall obtain the cost per daily 
train per mile of road of such increase. In other words, we ob- 
tain the cost per train of INCREASING the number of trains to han- 
dle the same fixed tonnage, or the saving per train by decreasing 
that number; i.e., we obtain the cost of using 1.1, 1.2, 1.5, or 
2.0 trains, instead of one, to handle a given tonnage, or the sav- 
ing by using 0.9, 0.8, or 0.6. That cost or saving is given in 
Table 178, and when multiplied by the estimated number of the 
trains on the grade for which the traffic was estimated, it gives 
the total cost or saving. 

725. The cost thus obtained is not an absolute value, inde- 
pendent of the length of the road, as in the case of the similar 
values deduced for distance (Tables 88, 89), curvature (Table 
115), or rise and fall (Table 124), but varies with the length of 
the road or division, inasmuch as the ruling grade increases the 
cost of operating the entire road, whatever the length of the rul- 
ing grade itself may be. Hence, to obtain the true value of re- 
ducing grade, it must be multiplied by the length of the road. 
It may appear that it should be multiplied by, not the actual 
but, the equated length, according to pars. 195-9, since we have 
there seen that 10 per cent more distance does not by any 
means add Io per cent to operating expenses. But while this 
view is in a sense correct, yet the items which vary with a change 
of grade vary so nearly with distance likewise, that it would lead 
us too far to attempt any more accurate process of equating. 

726. The cost per year in Table 178, divided by the rate of 
interest on capital, 0.06, 0.07, etc., will give the CAPITALIZED 
VALUE per daily train of avoiding an addition of 0.1 per cent to 
the ruling grade. Thus, to avoid an increase of 0.1 per cent in 
a 1.0 ruling grade, at 6 per cent on capital, and for a division 100 
miles long, we have 


A a $48,783 per daily train, 
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TABLE 178. : 


EsTIMATED VALUE PER DAILY TRAIN OF AVOIDING AN ADDITION OF 0.! 
Per Cent (5.28 FEET PER MILE) TO THE RATE OF ANY RULING GRADE. 


{Cost per train-mile assumed at $1.00. ] 


Cost Per Year Per 0.1 Per 
Cent Increase in Grade. 


Per Cent of 
Increase in 
Eng. Mileage Relative No. of 


RATE OF : tive Fetal hort ee ie a ee : ‘ 
GRADE TO se Mica \Per Daily Train’ Per tooo Ton- oye ee ee. 
































































































































BH CHANGED.| Added tothe | =.Preceding ; Miles Daily of Traffic. 
Grade (from ey cent ars and 089 
hablo 74): x foo Slew Table 170. 

Level 25.9 | $9,359 $17.50 I.00 100.00 
O.I 20.9 | 7,552 17.77 1.26 79.44 
0.2 17.5 6.353 18.03 1.52 65.72 
0.3 15.1 5,456. 18.23 1.79 55-93 
0.4 13,3 4,806 18.48 2.06 48.60 
0.5 11.9 4,300 18.75 2.33 42.88 
0.6 10.8 3,903 19.03 2.61 38.32 
0.7 9.8 3,541 19.34 2.89 34.58 
0.8 9.2 3.324 19.74 3.18 31.48 
0.9 8.5 3,072 20.12 3.47 28.82 
1.0 8.1 2,927 20.38 3.76 26.58 
1.2 7.0 2,530 20.87 4.37 22.88 
1.4 6.3 2,277 21.43 4.99 20.04 
1.6 5.8 2,096 22.26 5.63 17.76 
1.8 5.5 1.987 23.18 6.29 15.89 
2.0 5.1 1,843 24.26 6.98 14.32 
2.2 4.8 1,734 25.22 7.69 13.01 
2.4 4.6 1,662 26.23 8.41 11.89 
2.6 4.4 1,590 27.22 9.16 10.92 
2.8 4.2 1,518 28.21 9.94 10.06 
3.0 4.0 1,445 29.02 10.74 9.31 
3.5 3.6 1,301 31.42 12.92 7.74 
4.0 3.4 1,229 35.10 15.29 6.55 
5.0 3.2 1,156 44.82 20.74 4.82 





COMPARISON OF THE THIRD AND FOURTH COLUMNS will show that while the cost 
per daily train of a given increase of grade is much less on the higher grades, because 
the number of trains is so much greater, yet that the cost per unit of traffic is greater as 
the grades are higher, as it naturally should be. 
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THE THIRD COLUMN IN THIS TABLE IS COMPUTED FOR A DIVISION 100 MILES 
LONG. For a greater or less Jength, increase in direct ratio with the length. Letting 
C = the sum thus obtained, we have 


© x number daily trains (each way) x tenths per cent of change of grade _ 
rate of interest on capital (0.06, 0.07, etc.) ~ 


capitalized value of any increase or decrease in the rate of the given ruling grade, approx- 
imately. For greater exactitude, determine the correct percentage for the given change 
of grade from Table 171; or, for still greater exactitude compute the percentage from the 
train-loads given in Table 170 for the two given grades and the given type of engine. 

THE FOURTH COLUMN is independent of the length of the division, and may be de- 
duced from the third column by dividing it by the total weight of train as given in Table 
170, 200 + 1000, 





or, for the moderate traffic of 10 daily trains per day (each way, 
in all cases), $487,833. 

If the division be 110, 120, or 150 miles long, this sum, multi- 
plied by 1.10, 1.20, or 1.50, will give the capitalized value, as 
nearly as may be. If the change in grade be o.2 or 0.3 per cent, 
the capitalized value will be again increased in proportion. 
Thus, if the division be 150 miles long, and the comparison be 
between a 1.0 and 1.5 grade, we have 

$487,833 X 1.5 X 5 = $3,658,750 
as the approximate justifiable expenditure for avoiding the in- 
crease, for 1p trains per day and at $1.00 per train-mile. For 
greater exactness see note to Table 178, above. 

727. Several recent French and German estimates of the value of reducing 
grades might be given, which do not differ radically from the preceding excep: 
in the constants assumed; in which latter respect they do differ radically. 
Table 179 gives one of the most recent and most nearly correct of such esti- 


mates. There are no estimates in English known to the writer, of an at al: 
reliable character. 


728. The greatly inferior loads hauled on foreign railways compared with 
American practice is conspicuously brought out in this table. An Americag 
engine with 40 tons on the drivers will haul in daily practice (Table 170), 


Tons. Tonnes. 
Onao.5 grade,. . . . . . 1041) Against French ( 487 
Onat.ograde,. .... . 644 practice, 274 
Ona2.ograde,. . . . . « 347) by Table 179, (131 
The French loads are explicitly stated to be based on velocities of 25 kiloa 
per hour, and indicate to an American eye very bad administration. 
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TABLE 179. 


ESTIMATE OF THE VALUE OF REDUCING GRADES ON FRENCH RAILWAYS. 


{By M. Ricour, Ing. en Chef, Corps des Ponts et Chaussées. Abstracted from the paver 
referred to in par. 662.] 


| Pri 
eae rice per 
alae Load: mi) an kilo ooo tonnes gross, 


: : per Kilo, 
Tonnes. Francs. eancs: 


2.72 Diffs. 


3.00 .28 
+30 
3-60 +30 
«31 
a2 


+33 





The last column of this table x 117.5 (1.61 X 0.20 X 365) will give a column corree 
sponding to the fourth column of Table 178. No close correspondence can be expxcted, 
because the French loads are so much less and decrease so much more rapidly with grade. 

This table was computed for a 6-driver engine, 36 tonnes (39.67 tons) on drivers 3 
mean total weight, 50 tonnes (55.10 tons). The values in the last column are of a more 
general character. They are independent of the weight of the engine—at least within 
the limits of usual French practice. 


THE PROPORTION OF TRAFFIC AFFECTED BY THE RATE OF 
RULING GRADE. 


729, According to the character of the road, this may vary 
under ce.tain conceivable circumstances between the extreme 
limits of o and roo per cent, for both passenger and freight 
traffic. Freight traffic is by far the most affected, but there are 
at least occasional instances in which the freight traffic is so 
light and so little liable to grow that no appreciable value 
whatever can be assigned to reduction of grades below a cer- 
tain iim:.. For, as the whole objection to gradients, properly 
s0 cailed, lies in their effect to limit the length of trains, a re- 
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duction of their rate has value only for such trains as they do in 
fact so limit. One train at least, the “ way freight,” is very 
often not so limited on all railways, and many minor railways 
are not so fortunate as to run anything else but way freights 
over their lines. 

730. Nevertheiess, as a rule, both the way freight and all other 
freight trains vary in length directly with the de-facto gradients, 
and should be assumed to doso. This does not at all assume 
that all trains will be fully loaded, for that is not a practicable 
result, but simply that the percentage of power wasted to 
power utilized will be sensibly the same for all grades and 
lengths of trains, or nearly enough so for all practical purposes. 
If so, it necessarily results that the PERCENTAGE of increase in 
trains will be much the same, whether they are fully loaded or 
not. 

731. As respects passenger business (see par. 88), although 
it is much less directly and immediately affected by a change 
of grade than freight traffic, because of the higher speed, and 
the large surplus of motive-power required therefor and for 
stopping and starting, yet in the long-run, whenever the pas- 
senger business becomes considerable in volume or largely com- 
petitive, either the number or the weight of passenger engines 
must be materially affected by the rate of grade. The effect in 
the case of passenger traffic is far more irregular, but not there- 
fore the less certain. A train, for example, might haul an extra 
car or two over any given grades, or haul the same cars over a 
heavier grade, as well as not, when the addition of yet another 
car to the train of say ten cars might require it to be cut in two, 
and so immediately double the motive-power required by in- 
creasing the load hauled only ten percent. It is certain, more- 
over, that, whatever the margin of power deemed necessary for 
emergencies, if we reduce our grades and train resistance by 
any fixed amount, the weight of engines may always be re- 
duced, or the weight of train increased, in the same proportion, 
and yet leave the same margin for emergencies or anticipated 
growth of traffic as before, however much or little that may be. 

37 
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Hence a reduction of ruling grade has a positive and present 
cash value, even if every passenger train on the road will habit- 
ually run light for an indefinite number of years. 

732, But this value will be but small when the passenger 
traffic will be light during the first few years after construction 
(par. 84) or when the traffic is not exacting as respects speed, or 
both, for the reason that the effect of any ordinary increase of 
grade, not sufficient to imply pushers for passenger as well as 
freight trains, may frequently be eliminated by a moderate re- 
duction of speed between stations. The limits within which 
this is certainly and readily possible may be determined as 
follows : 

733. In Table 180 are given the grades of repose for various 
passenger trains at various speeds, determined from the com- 
puted resistances in pounds per ton in Table 166 by simply 
dividing them by twenty. The limits of ordinary passenger 
trains are from four to twelve cars, but the table extends from 
no cars at all to sixteen. 

These so-called “ grades of repose” (see definition in par. 384) 
are grades equivalent to the addition which the train resist- 
ance makes to the actual plus or minus grade resistance. Sub- 
tracting them one from another, as is done in Table 180 B, we 
have THE AMOUNT BY WHICH THE GRADE IS IN EFFFCT REDUCED BY 
REDUCING SPEED by a certain number of miles per hour. If, 
then, it be admissible to consider the speed of a 4-car train to 
be reduced from thirty miles per hour to fifteen or twenty miles, 
we can (Table 180—B) use a grade— 


0.19 + 0.16 +0.13 = 0.48 per cent, 


or 0.19 + 0.16 = 0.35 per cent higher than if a speed of thirty 
miles per hour were essential on the grade as well as elsewhere. 
We shall shortly see (Table 183) that the loss of time in so do- 
ing is less than is often supposed. When tothis is added the 
relief gained by momentum if the foot of the grade can be ap- 
proached at thirty or forty or fifty miles per hour (Table 118 
and par. 408) we have considerable lee-way in respect to pase 
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TABLE 180, 


GRADES OF REPOSE FOR PASSENGER TRAINS OF VARIOUS LENGTHS AT 
VARIOUS SPEEDS. 


' x 24 American engine—cars averaging 25 tons each. According to the formulz given 
in Table 166.) 


[For grades of repose of freight trains, see Table 120.] 


Weight GRabDes oF Reposs, Per Cent, For VELOCITIES IN MiLes Per Hour. 


Kinp oF Train. | Tons. 


Engine only..... 56 0.60 0.88 1.24 1.69 2.81 4.26 6.03 8.12 
‘© and 2cars..| 112 0.45 0.62 0.83 1.08 1.74 2.58 3.62 4.83 
“ “  4cars..| 168 0.40 0.52 |. 0.69 0.88 1.38 2.02 2.81 3:74 





“8 cars..| 280 0.36 0.46 0.58 0.73 1.10 1.58 2.12 2.87 

“S32 cCars..| 392 0.34 0.42 0.53 0.65 0.08 1.39 1.89 2.49 

“© 36 cars..| 504 0.33 0.41 0.50 0.62 0.91 1.28 1.74 2.28 
TABLE 180 B. 


INCREASE OF GRADE WHICH WILL BE COMPENSATED FOR BY A REDUCTION 
OF TRAIN SPEED FROM EACH OF THOSE GIVEN IN TABLE 180 TO THE 
NEXT LOWER, 


{[Deduced by subtracting each of the grades of repose from the next higher. } 


RepuctTion oF EquivaALenT GRADE By REDUCING SPEED FROM— 





KLIND OF LRAIN, 
20 to 15 25 to 20 | 30 to 25 | 40 to 30 | 50 to 40 | 60 to 50 | 70 to 60 











Engine only ........ 0,28 0.46 0.45 1.12 1.4 1.77 2.09 
“* and 2cars...| 0.17 0.21 0.25 0.66 0.84 1.04 1.21 
6 gcars...| 0.73 0.16 0.19 0.50 0.65 0.78 0.93 
“ “8 cars...] 0.10 0.12 0.15 0.37 o 48 0.54 0.75 
“re cars...| 0.08 O.1r 0.12 0.33 0.41 0.50 0.60 
“* — y6cars...| 0.08 0.09 0.12 0.29 0.37 0.46 0.54 


— 








While it is probable that these differences represent somewhat more than the actual 
differences in the resistance to be overcome (par. 655), it is quite certain that they are not 
nearly large enough to fully represent the combined effect of the lower resistance and 
greater cylinder and boiler power of the engine at lower speeds (par. 557). 
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senger trains before certain differences of grade may materially 
affect them. 

734. This assumes that there are no stops made or to be made on the grade 
without ample reduction of grade at the stopping point, the train which can be 
started promptly being for the most part the limiting cause to the length of 
passenger trains. The ultimate limits of the possibility of eliminating the effect 
of grades by reduction of speed must be determined a little differently from the 
above, and may be more appropriately given in Chapter XX. 

735, Keeping all these considerations in view, the effect of 
change of grade on passenger traffic may be summarizes as fol- 
lows: 

For roads having considerable passenger traffic, say over 
four or five trains per day each way, the passenger trains will be 
affected essentially as freight trains are, unless the ruliug grades 
are short and undulating, and the estimated number of each 
class of trains should be added together. 

For roads having only one or two light passenger trains per 
day run at no very exacting speed, the passenger traffiC may 
not be affected at all by a moderate change of grade. Whether 
it is likely to be or not, must be determined by Tables 180 and 
181. 

For such ordinary passenger traffic as most new American 
roads look forward to in the near future, say from two to five 
trains per day, HALF the estimated number of passenger trains 
may be added to the freight, for estimating the value of reduc- 
ing grade, for the reason that at least half the trains are liable 
to be affected by the gradients. 

736. The tendency to increasing luxury in first-class passenger 
travel has been already alluded to in par. 712. An opposite ten- 
dency has begun to show itself, which will tend to still further 
increase the effect of grades on passenger traffic—a kind of third- 
class traffic carried at low rates but in large numbers. It is 
probable that before many years the mutual interests of the rail- 
ways and the public will compel a large extension of this class of 
traffic, and favorable grades for passenger service will then be a 
factor of great importance. 

737. As an example of the great comparative importance of 
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low grades, we may now profitably refer back to Chap. X., the 
assumptions made in which we have just substantiated. While 
such estimates as are here made, as has been often stated, cannot 
be regarded as positive and exact, even when carefully revised to 
suit individual lines, the possible margin of error is too small to 
seriously modify, if corrected, the moral which they are calculated 
to convey, which is that WRONGLY DIRECTED expenditure is at the 
root of much of the financial difficulties of railways. 

In the example referred to one detail of occasional importance 
has been neglected, viz.: 


THE EFFECT OF A DIFFERENCE IN RULING GRADE ON THE COST OF 
DISTANCE, CURVATURE, AND RISE AND FALL. 


738. While we have seen in Chap. X. that ordinarily, when two lines 
differing in ruling grade are to be compared, the importance of the differ- 
ence in gradients and in traffic advantages combined will be so great that 
such differences as may exist in any or all the minor details may be neg- 
lected without affecting the decision, yet when the comparison between 
two lines differing in ruling grade is so close that it is desirable to 
determine accurately the effect of differences in the minor details also, 
the difference in the rate of the ruling grades of the two lines makes it 
necessary to treat the minor details somewhat differently from merely 
subtracting the amount of distance, curvature, or rise and fall on the two 
lines from each other, and computing the value of the difference only, as 
we have done heretofore. 

739. Suppose the case of two lines, each 100 miles long, and with pre- 
cisely the same amount of curvature and rise and fall, but with a ruling 
grade on one line of 0.8 per cent and on the other of 1.6 percent. It 
appears at first sight as if in this case, whatever the amount of curvature 
or rise and fall, they might be balanced against each other and neglected ; 
but consideration shows this to be so far untrue that, inasmuch as more 
trains will be run over one line than the other, the cost of each degree of 
curvature and each foot of distance or rise and fall will be greater on one 
line than the other, so that the line having the heavier gradients will be 
more objectionable in proportion to the amount of curvature or rise and 
fall which there may be on both lines alrke. In other words, just as there 
is a certain cost of operating each train-mile of distance, so there is a 
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certain cost of operating what we may call each train-degree of curvature 
and each train-foot of rise and fall. 

If, therefore, in such an instance as that supposed, the two lines had 
much curvature and rise and fall, the money value in favor of the lower 
grade would be considerably greater than if both lines alike were nearly 
straight and had very little rise and fall. 

740, This difference of value should properly find expression in a 
different assumed cost per train-mile; and in estimating the value of a 
projected improvement to a line already in operation it would be so ex- 
pressed, since the curvature and rise and fall would already have had its 
effect, much or little as the case might be, to increase the operating ex- 
penses by which we gauge the value of reducing grade. 

But in the case of a new road we have not this advantage, inasmuch 
as we cannot foresee the exact cost of each item of operating expense. 
The most feasible method therefore for approximating to what we really 
desire, the DIFFERENCE in operating expenses per train-mile on the two 
lines, is this: 

741. /zrs¢, Estimate the cost per year of all the curvature and rise 
and fall on the low-grade line for the estimated number of daily trains, 
according to Tables 115 and 124. 

Secondly. Make the same estimate for all the curvature and rise and 
fall on the high-grade line, for the estimated increased number of trains 
required to handle the same traffic, as determined by Tables 170, 171, and 
178, 

Thirdly. Subtract one from the other for the net difference. 

Similarly for any difference of distance: If the high-grade line be the 
longer, the cost of operating the extra distance on the high-grade line 
must be estimated for the number of trains on it; while if the low-grade 
line be the longer, by the same amount the cost of operating the extra 
distance must be estimated for its smaller number of trains, and hence 
will be somewhat smaller than for a similar excess on the high-grade 
line. 

742. There is this further caution: Inasmuch as the traffic, and hence 
number of cars per day or per year, is supposed to be the same by either 
I'ne, the only difference being that shorter trains and more of them are 
run over the high grade, the same cost per train-mile cannot, strictly 
speaking, be assumed the same for both lines. We have estimated in 
Table 176 that the cost of doubling the number of trains for the same 
traffic is 49.5 cts. per extra train-mile, or 49.5 per cent of the average cost. 
For a change of grade so considerable as to halve the number of cars per 
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train, therefore, the relative cost per train-mile in the two lines would be 


1.0 + 0.48 
2 


as 1.00 to , or I, to 0.74, and proportionately for less consider- 


able differences of grade. In other words, whatever wear and tear results 
from the number of cars moved over the line, as well as the expense of 
loading and billing the freight in them, etc., is unaffected by the change 
of grades. Whatever is due to the engine increases fro rata with the 
number of trains. 


743, For still another reason than those just mentioned, it can 
rarely be essential to enter into minutely accurate calculations as 
to the minor details to decide on one line or the other. When 
the comparison between two lines becomes so close that it would 
otherwise be necessary, the possible effect of the two lines on 
volume of traffic ought alone to outweigh it, and the prudent rule 
becomes— 

1. When the company is or soon may be poor (and it is no 
more than common prudence to assume that it will be embar- 
rassed for means at some time in the near future, when it is not 
backed by a great system of profitable lines in operation), Zake the 
line of lowest first cost. 

2. When immunity from financial embarrassment is assured, 
take the line which offers the most promising conditions for future 
growth of traffic. 

3. Only when thetwo lines are substantially equal in both these 
respects enter into such minute calculations as these just sug- 
gested, and whichever line be selected no serious harm can then 
result. 

744. Having determined the justifiable expenditure to obtain 
low grades, we have only taken the first step toward their proper 
adjustment. Some of the worst sacrifices of gradients are made 
without effecting any saving of cost whatever, simply from inat- 
tention to its importance, or from attaching exaggerated impor- 
tance to losses of distance or curvature, or from insufficient study 
of the topography, leading to a too hasty conclusion that all has 
been done which can be done, when in fact a very little study 
would lead to far better results.* 





*It is an invidious and unpleasant thing to say, but the importance of the 
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This question of how to get the lowest grade which the region 
admits of, at a given cost, is discussed in Part V. and Appendix C. 
The four following sub-departments of the general problem of 
gradients yet remain to be considered: 
1. The use of assistant engines with high “bunched” grades. 
2. The balance of grades for unequal traffic. 
3. Limiting curvature, and the proper compensation therefor. 
4. The limit of maximum curvature. 
These questions we will consider in their order. 


caution thereby conveyed seems to justify saying it: Out of a hundred men 
putting a line through either easy or difficult country, dat especially through easy 
country, the writer’s observation is that all but four or five of them will adopt 
rates of grade from ten to fifty or even a hundred per cent higher than the other 
five will obtain at the same cost; and the same holds true as to amount of curva- 
ture. 
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CHAPTER XVI. 
ASSISTANT ENGINES. 


745, THE general use of assistant engines, commonly called 
PUSHERS, is a comparatively modern innovation. So recently as 
1873, Gen. Herman Haupt,* in a paper on gradients, felt com- 
pelled to say that he was making “an attempt to prove, contrary 
to the generally received opinion,” that undulating gradients 
below the limits of the maximum do not necessarily increase ex- 
penses materially, and “that the use of higher gradients for part 
of a given distance will often result in greater economy of opera- 
tion than a lower and uniform gradient for the whole distance.” 

This statement has now become a truism. Driven to econ- 
omy by the necessities of competition, the use of assistant en- 
gines, even on lines ill adapted to their most advantageous use, 
has become very general in recent years and is constantly ex- 
tending, although they are even yet not used on more than a 
proportion of the lines which might use them with advantage 
and economy, so that their use is one of the most hopeful direc- 
tions in which further economy may be sought, especially on 
low-grade lines, where the trains hauled even by one engine are 
of fairly profitable length, but might be readily increased by 
help at a few points. 

What has been accomplished, however, is that whereas assist- 
ant engines were formerly used only in exceptional instances on 
very heavy grades, their use has now multiplied many-fold, and 
the expediency of using them when possible, even at quite fre- 
quent intervals, is universally admitted by skilled railway offi- 
cers. Some of our earliest and greatest engineers, as notably 
the engineers of the Baltimore & Ohio, Pennsylvania, and Erie 
railways, distinctly contemplated the use of pushers and adapted 





* See Railroad Gavette, July 5, 1873. 
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their lines thereto; no doubt in part because of the topo- 
graphical conditions in passing the Alleghanies, but in part also 
because of the singular foresight and sagacity which the great 
engineers who laid out those lines showed in many ways. But 
these precedents have not been generally recognized as estab- 
lishing a general principle until very recently, nor can it be said 
to be yet established as fully as it should be. 

746. The presumption is strong in laying out every line, that 
advantage can be derived from laying out the grades for the 
use of assistant engines, because of the fact that topographical 
conditions always require more or less irregularity of gradients. 
The usual law is that the grades will be for long distances very 
low and easy, or can be made so at slight cost, but that for 
much shorter distances much higher gradients will be unavoid- 
able. By adapting the line to the use of assistant engines on 
these higher grades we are enabled to utilize the full advantage 
of the lower grades, by making up our trains to correspond to 
them, so that long trains can be handled over the entire line bya 
single crew, without breaking it up into sections, and the full 
power of the motive-power actually in use at all points on the 
line be more nearly utilized. 

747. The adoption of the opposite policy, attempting to get a 
line of a low uniform gradient through a country of any diffi- 
culty whatever, is very apt to be enormously expensive, and to 
be possible at all only by frequent undulations, considerable de- 
tours, and much higher gradients over most of the line than 
than there is any necessity for using. This results from the fact 
that it sets at defiance one of the broadest and most nearly 
universal laws of physical geography,—to which there are few 
and rare exceptions on the whole face of the globe,—that long 
stretches of easy plains or gently sloping valleys penetrate at 
intervals to and into the very heart of even the roughest regions, 
leaving short sections only over which high gradients are un- 
avoidable. By following these easy routes as long as we can we 
accomplish over most of our line three desirable ends at once: 

1. We get the cheapest line. 

2. We get the lowest through grades; and, 
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3. More than all else, WE CONCENTRATE THE RESISTANCES into 
the remaining more difficult section, so that the motive-power on 
it can be accurately adapted to the work required and kept fully 
at work over the distance where it is used, thus making it almost 


Y 






t ___2,640 ff. rise _____“ 
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TABLE 181, 


COMPARATIVE WORK ACCOMPLISHED BY ,AN ENGINE IN RUNNING 100 MILES 
FROM X TO Y, Fic. 175, AND MAKING A RISE OF 2640 FEET THEREON OVER 
THE VARIOUS GRADES SHOWN. 





Total Engine- 








pine, | Distance (GfateRe| toad. | Hauled byone trip | Miles to Haul | Crier 
Tons. of Through Engine. Miles. ency. 
ne 100 0.5 1147 114,700 100.0 
Bwvees i aS oe ge aes t 169,250 eee r88 as 102.F 
oer i a glean metas eter eer a m Logg | 104.7 
DD ssisecas 1 ie ro ge apes 210,175 Re 249 | 106.4 
| eer eras 7 ; = gi tls gees 220,080 ieee 176 256 109.9 





ne 
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The fifth column indicates that a single through engine, which drops cars to corre- 
spond to its hauling capacity at the foot of the grades B, C, D, E, Fig. 175, will make 
vastly more ton-miles on the high grades than the low. This, however, is unfair. The 
true test is: How much motive-power will tt take to carry a whole train-load, or a thou- 
sand train-loads, through, the typical train weighing by assumption above 2675 tons. The 
two last columns show that, from this more correct point of view, there is a certain dis- 
advantage in the higher grades, but a most trifling one, so Jong as the reststances are 
concentrated, so that engines can be at all times fully loaded. But if scattered, so that it 
is necessary to run short trains FROM xX TO FY, because of the occasional steep grades, the 
disadvantage becomes enormous. 
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a matter of indifference what rate of ascent we adopt on our 
more difficult sections—a fact which powerfully tends to still 
further reduce the cost of construction over those more difficult 
sections. Table 181 and Fig. 175 illustrate fully how and why 
this advantage arises, and should be carefully studied. 

748, Even where we are unable for any reason to follow the 
valley lines which usually penetrate far into hilly or mountainous 
regions, as for instance when the valleys are impracticable, or are 
less practicable than the ridges, it is still true that pusher gradi- 
ents will almost invariably fit the country better. The all but 
universal law of topography 
is that, when the ground is 
not a dead level, transitions 
from one level to another, 
whether ona large scale or on 
asmallscale, are of the form 
shown in Figs. 176 and 177, If on a small scale, we may simply 
adopt the dotted profile 42, and make the fillatC orcutatB. If 
on a larger scale, say for a total rise of 50 or 60 or 8o feet, it be- 
comes impossible to do this, especially if the necessity occurs at 
many points, and we are reduced to adopting the profile ACB, 
making AC the ruling grade of the line, or else to one of the two 
expedients shown in plan in Fig. 177—either to run right over 
the obstruction with almost a 
tangent line, giving the dotted 
profile 42, in Fig. 178, or to 
Sacrifice curvature and dis- 
tance and obtain the full-line 
profile. The first has been 
done to a most unfortunate 
extent in the prairie-lines of 
the West ; the last is almost 
always the proper course, if it 
Saves an increase of ruling 
grade, even when necessary at 

Fic. 178. A many points on the line. 
749. But when the rise to be overcome becomes more consid- 





Fic. 176. 
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erable, as 100 or 200 feet, even this course is rarely convenient. 
To obtain an equivalent for the full line AB, Fig. 177, we are 
then compelled, usually, to adopt a costly line hanging upon the 
slopes of such supporting ground as can be had in order to ob- 
tain the dotted profile 42, Fig. 176, or the solid-line profile 4B, 
Fig. 178. When we have got it—assuming that we can and do 
get it—we have even then, in all probability, been compelled to 
use a higher grade than it is at all necessary to use on the re- 
maining and easier portions of the line. If so, we have not only 
spent a great deal of money where we have difficulties, but have 
injured our line where we have no difficulties, 

750. The alternative is to treat the difficult ground as a sep- 
arate feature; to maintain the lowest grades we can, on the 
ground where we have no difficulties ; to push these low grades 
as far as possible to some point C, Fig. 176, as near as may be to 
the rise; and then to adopt some entirely different and much 
higher grade BC, conforming as closely as possible to the natu- 
ral surface, with a view of using auxiliary power or “pushers” 
on it, thus not only saving our money on the parts of the line 
which are naturally most costly, but retaining all our natural 
advantages elsewhere which cost us nothing. 

751. In other words, the secret of the vast economies which 
may often be realized by the skilful use of assistant engines is 
this—that as respects construction we work with Nature instead 
of against her, and that as respects operation we gain a like ad- 
vantage by keeping every engine while running fully at work, 
the greater portion of the hard work in foot-pounds being done 
on a small portion of the division, with such favorable through 
grades, in many cases, that there ig little more need for an en- 
gine on the remainder of it, than to keep the longest trains 
moving and under control. It is a truth of the first impor- 
tance, that the objection to high gradients is not the work which 
engines have to do on them (see Table 181), but it is the work 
which they do not do when they are thundering over the track 
with a light train behind them, frum end to end of a divi- 
sion, in order that the needed power may be at hand at a few 
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scattered points where alone it is needed. But if we may give 
this additional motive-power its work to do once for all, and 
have done with it, high summits cost very little, and an increase 
of the rate of grade costs, practically, nothing whatever. At the 
points of greatest difficulty we are independent of the rate of 
ascent and in a great degree of the elevation attained, and are 
therefore at liberty to concentrate our efforts and expenditure on 
the more tractable portions of the line, where a few feet per 
mile reduction in grade (see Table 170 and Fig. 169) may be of 
enormous value, 

752. In this way it is in every way practicable to secure lines 
over tolerably high summits and through difficult country which 
shall approximate closely in operating value to the most favor- 
able existing examples of low-grade lines. On the other hand, 
BY SEEKING FOR WHAT WE DO NOT REQUIRE, by defying the ob- 
stacles of nature and forcing them to conform throughout to the 
Procrustean standard of a uniform ruling gradient, we shall 
enormously increase the cost of construction, and in the end find 
that we have a far more costly line to operate than if we had 
“stooped to conquer” by boldly conforming to the topographical 
conditions and then skilfully forcing them to serve our purpose. 
This goes so far that it is true policy in very many instances in 
difficult country to make boldly for the “ meeting of the waters” 
at the summit, even at the cost of a higher summit, rather than 
to zigzag up and down and from side to side in a costly effort to 
avoid a continuous succession of transverse valleys and other 
petty obstacles, each of which has us at great disadvantage. 

753. The advantages of the use of pusher grades are not at all 
confined to high grades, but on the contrary are even greater 
proportionately for low grades, provided only that there be 
business enough to fill up the trains, and couplings good enough 
to permit of handling longtrains. On roads of light and irregu- 
lar traffic there may be no great advantage in them; but many 
roads having large traffic, which must be hauled cheaply because 
it pays little, are habitually using pushers on gradients as low as 
0.5 to 0.6 percent. Forexample, freight pushers are used on the 
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Hudson River Railroad, nearly 95 per cent of which is a dead 
level, and the remainder over summits a few feet high on 0.4 to 
0.5 grades. 

THE POWER OF ASSISTANT ENGINES. 


754. By the use of assistant engines the available motive-power is ap- 
proximately doubled or trebled ; and it is evident that economy in motive- 
power requires that the rates of these grades should be proportioned to 
each other as nearly as possible, in order that neither grade may be dis- 
portionately low, but that the true RULING grade may be—not necessarily 
either the higher (pusher) grade or the lower grade, but that one which 
involves most difficulty and expense in reduction. 

With certain provisos which we will shortly consider, the determina- 
tion of a practically exact balance of gradients for the use of one or more 
assistant engines is a simple matter. If the assistant engine be of the 
same weight as the through engine, the load to be hauled by each en- 
gine is reduced one half. If there be two pushers, the load to be hauled 
by each engine is reduced to one third of what it was. If the pusher 
have, say, Io or 20 per cent more tractive power than the through engine, 
the train is in effect cut into two unequal parts, that remaining to the 





1.0 r.O 6 : 
—~-, or ——_———--, i.e., 47.6 or 45.5 per cen 
1.0 + 1.10’ 7 T.o + 1.20° '&? 47 45.5 per ce 


of the original weight of the train behind tender. The grade on which 
the through engine can haul that per cent of fts load on a given through 
grade will therefore be the corresponding pusher grade for pusher en- 
gines of such weight. 

755. By the aid of the long Table 170, the process of determining 
such pusher grades for any through grade is made one of mere inspec- 
tion, as practical convenience requires. For example, to determine the 
pusher grades corresponding tothrough grades of 0.5 per cent, we have— 


through engine being 














Light Average 
American. Consolidation, 
Net load behind tender, on 0.5 grade.........- 504 tons. 1147 tons. 
Flalf-Of WHICH 19.4 000s esscahua cde w sie vesee xe 252 ‘s 5734 “ 
Corresponding pusher grades............. »»e.| I.24 per cent. | 1.30 per cent, 
a of load, for pushers 10 p. c. heavier, is...... 241 tons. 550 tons. 
Orresponding pusher grades..........eceeees 1.3I per cent. | 1.36 per cent. 
y of load, for pushers 20 p. c. heavier, is...... 229 tons. 522 tons. 
Orresponding pusher grades..........eeee0e. 1.38 per cent. | 1.44 per cent. 
load, for 2 pushers of equal weight........ 168 tons. 382 tons. 


orresponding pusher grades..........se008: .| 1.87 per cent. | 2.00 per cent. 
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From these examples it will be seen that differences in type of en- 
gine make no considerable difference in the balance of grades, and we 
shall hereafter consider the average Consolidation type only. 

756. If the pusher were a tank engine having no tender, it in effect 
adds the weight of the tender to the train hauled by the pusher; so that 
to make the preceding calculation we should first have to subtract the 
weight of tender thus saved from the total weight of train, and then di- 
vide the remainder only between the through and pusher engines, in the 
above proportion, which would increase the rate of the admissible 
pusher grades materially. 

In this manner Table 182 was computed, which gives the proper bal- 
ance of grades for an ordinary Consolidation, or practically for any other 
engine, except tank engines, which are separately noted. 

757. The requirements of the passenger service naturally favor the 
adoption of higher through grades rather than pusher grades, since un- 
dulating gradients, however steep, have little effect to impede hauling 
anv trains ordinarily desired, when the rise on a single grade is not great. 
Owing to the decrease of train resistance at slow speeds (Table 166) 
and the simultaneous increase in the tractive power of the cylinders, the 
limit at which a high and long grade can certainly be operated without 
a pusher is still further increased. The ultimate limit for the operation 
of a pusher grade by a single engine in passenger service, beyond which 
pushers must be used for passenger as well as freight trains, may be de- 
termined as follows: 7 

The most that would be demanded of an ordinary 17 x 24 passenger 
engine, weighing with tender 56 tons, more or less, such as is assumed 
in the table of train resistance (Table 166), is that it should haul—as an 
average of a whole division and every day in the year, and not for excep- 
tional performances,— 


4 cars, or 168 tons, 8 cars, or 280 tons, 12 Cars, Or 392 tons, 
gross weight of train. gross weight of train. gross weight of train, 
At 60 miles per hour maxi- At 50 miles per hour maxi- At 35 miles per hour maxi- 
mum speed on a level. mum speed on a level. mum speed on a level. 


758. Now the tractive power which such an engine is capable of exert- 
ing in every-day practice at freight speeds of 15 miles per hour would be 
nearly if not quite 10,000 Ibs., there being from 40,000 to 44,000 Ibs. on 
the drivers. Therefore the engine will be capable of exerting a MAXI- 
MUM tractive force on these trains, at freight speeds of about 15 miles 
per hour of 10,000 Ibs. + the weight in tons, or 

59.5 lbs. per ton, 35.7 Ibs. per ton, 25.5 lbs. per ton. 
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If we allow 8 Ibs. per ton for tractive friction, and divide the remainder, 
which is admissible as grade resistance, by 20 (par. 682), we have as the 
grades on which these passenger trains can be handled, by reducing 
speed to 15 miles per hour, 

2.57 per cent, 1.38 per cent, .875 per cent. 

On any grade up to these limits, the trains which such an engine 
can be expected to handle in every-day practice will be readily handled 
at the lower speed of 15 miles per hour, if it is possible to stand the loss 
of time thereby. When Mogul or ten-wheel engines are used, as they 
usually would have to be for regular trains so long as 12 cars, the limits 
will be considerably higher; so that we may say in a general way, that 
grades up to I4, or 14, or even 2 per cent, are not a serious obstruction to 
light passenger business, except in loss of time. If pushers are used 
below the limits indicated, it is only for urgent necessity to keep up 
speed, as on fast through expresses. 

759. The loss of time involved in such checking of passenger speed 
is much less than is sometimes hastily imagined. Table 183 gives its 
exact limits, from which it will be seen that a reduction of speed from 
40 to 20miles per hour, for example, loses but 14 minutes per mile, or 15 
minutes on an incline 10 miles long. As the speed is higher the loss of 


-——Pusher grades for adhesion cf—~ 


Through grade for one engine. 1-4. 1-5. Difference. 
EVEL. cia ateucebetewes 0.38 0.37 0.01 
I.0.. 2.16 2.08 0.08 
2.0.. 3.72 3.52 0.20 
3.0.. 5.10 4:75 0.35 


A lower rolling-friction than 8 /bs. reduces the rate of pusher grades about 0.08 per 
cent on a level grade, decreasing to 0.04 at a 2 per cent grade. 
For assistant engines heavier than the through engines, add the following to the 


above grades : 



































One AssISTANT ENGINE Two ASSISTANT ENGINES 
HEAVIER BY— HEAVIER BY— 
THROUGH GRADE. 
10 p.c. 20 p. c. 30 p. c. 10 p. C. 20 p. Cc. 30 p. c. 
Level ..... Seen eas .03 .07 II .07 14 .22 
TP O0nw dst sawi tie dipecel! .gOF -14 .22 13 .26 -39 
1.§0.... ap eet @Oeev eos eee eve -10 -20 31 17 - 34 51 
12.OO.. cc ervenscccrese 12 24 37 » 20 -40 .60 





It is rarely proper to assume that the assistant engines will be of greater power than 
‘the through engines. Two pushers can only be assumed to be used with a large traffic 
«or very heavy grades, and three pushers only with the very largest traffic. 
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time becomes very much less, while the gain of power becomes very 
much greater—a condition which goes far to justify counting on this re- 
source for all classes of passenger trains, within reasonable limits. 


TABLE 183, 


Loss oF TIME IN MINUTES PER MILE DUE TO A DECREASE OF SPEED OF 
TRAINS. 
The table gives the loss of time per mile in minutes per mile in the column headed by 
the given Azgher speed opposite the given /ower speed to which the speed is decreased. 


















































Lower SPEED. HIGHER SpEEDS—Mires Per Hour. 

eee ere a | 20 | 25 | 30| 35 | 40 | 45 | so | 55 | 60 
Per ret i ieee Daag a rae 

Hour. Mile. Time Lost Per Mire; MINUTES. 
10 6.0 2.0} 3.0] 3.6] 4.0] 4.29 4-5 4.67 4-83 4.91 5.0 
15 402° | wesw 1.0 1.6} 2.0] 2.29 2.5 2.67 2.83 2.91 3.0 
20 $100 Vaddes eines: 0.6} 1.0] 1.29 1.5 1.67 1.83 1.91 2.0 
25 Sih. Mewecee | saeaee | eeces 0.4 | 0.69 0.9 1.07 1.23 1.32 1.4 
30 26. [ivedselraseealeisveel exe 304 0.29 0.5 0.67 0.83 0.91 1.0 
35 BPE | iced eaePene eal dea Valea easel cae’ 0.2 0.38 0.54 0.62 0.71 
40 PG:  Viauesalatewats | Sewwkeleoemely sxawes Loewe need 0.17 0.33 © 41 0.5 
45 M639 aectuslsclane levee te (esa kns |: coe tewdl oneal ca obames 0.16 0.24 0.33 
50 Ely? tesetae ec teds xe deen eS eaeo Lee heeaee cata wese ae ew nee eenrece 0.08 0.17 
55 T.09 NN isiwswlitecks Vowsaen aekeatowat ae cep asics sel tees oadal wee Woe ehiwe ¥ eee 0.09 


It will be seen that the amount of time lost by considerable reductions of high speeds 
is less than by very slight reductions of speeds below 30 miles per hour, while the gain in 
train resistance is very much greater at high speeds. 

The fast New York Central Limited Express, which makes the run of 970 miles 
between New York and Chicago in 24h. 5m., with only eight regular stops, none of them 
for meals, loses 55 minutes in these stops alone. Including all slowing up through towns 
and yards, stops at crossings, etc., not less than 3 hours of the 24 are lost in this way, or 
about 0.2 minutes per mile, equivalent to an average reduction of 5 miles per hour in speed. 
With most fast trains the loss would be more than double this. 





760. On the New York, Lake Erie & Western Railroad, having several long 
maximum grades of 60 feet per mile (1.14 per cent), passenger pushers are used 
‘only by the very heavy through express trains. At Altoona, on the Pennsylva- 
nia Railroad, at the foot of the gs-ft. grade (1.61 per cent), pushers are used for 
nearly all passenger trains, but nearly all are heavy trains. The loca: accom- 
modation trains, consisting of 4 to 6 ordinary day coaches and baggage cars, 
use no pushers. About 30 miles per hour is made by the passenger trains 
using pushers up the mountains. Except for the requirement of making this 
‘Speed, many of the passenger trains could dispense with pushers, although the 
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heavier through expresses, consisting of 6 to 8 cars, each averaging over 25 
tons, would find difficulty in ascending the mountain without an assistant en- 
gine even at very slow speed. 

On the Middle Division, having very easy grades, not over 16 ft. per mile 
at any point, as many as 12 heavy cars, but not more, are hauled by a single 
passenger engine, making, however, even with this train, high average speeds. 
Similar trains are hauled over the New York Central road for the entire dis- 
tance from New York to Buffalo, except that a pusher is used for the grade of 
about 1.5 per cent at Albany. 

761. Except within the limits above noted, passenger trains as well 
as freight must be assumed to require pushers. The more certain it is 
that high speed will be required at all points, the more likely they are 
to be required; and wherever it appears likely that the passenger trafic 
will be important and competitive, it may, for a moderately prosperous 
road, be giving no more than due weight to the great and permanent 
value of easy gradients to assume that all trains, both passenger and 
freight, will probably require helping engines, especially as the tendency 
to increase the weight of passenger trains and cars is strong. 

The assumption made as to passenger helpers will make a consider- 
able difference in a comparison of gradients; for if they be assumed to 
be used, the advantage of pusher gradients over moderately favorable 
through gradients will be much less; while if they be not assumed, the 
disadvantage for passenger service of the higher rates of grade can hardly 
be estimated at any considerable figure. 

762. In laying out pusher grades, the effect of fluctuations in the 
velocity of trains to modify the apparent relation of the grades to each 
other must be carefully kept in mind. The effect of these differences 
(fully considered in Chap. IX., par. 397 e¢ seg.) will usually be that the 
apparent maximum of the lower (single engine) grades will be higher 
than it really is, while the actual maximum of the higher (pusher) grades 
will be greater than the profile shows, so that the latter will need to be 
reduced lower than an apparent balance requires in order to give a true 
balance. On long steep ascents slight sags in the grade-line may be per- 
missible (par. 414 e¢ seg.), but otherwise no excess of momentum can be 
relied on to carry trains over any increase whatever above the normal 
rate; while any stop on the grade, if the latter be long, will increase its 
limiting effect far above the apparent maximum, unless care has been 
used to ease the grades for all stops which can possibly be required. 
Even if this has been done, there are always likely to be occasional irreg- 
ular stops, and the occasional operating inconvenience therefrom will be 
allowed far more than its true weight in cutting down trains. 
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763. On the other hand, the lower through grade will very commonly 
be cut up into such short stretches that momentum will, or may be made 
to, reduce its apparent rate very materially, and even if not, moderate 
improvements in the future will often suffice to accomplish this. More- 
over, it is always comparatively easy to foresee and guard against limit- 
ing effects from stops. 

True economy will ordinarily dictate, therefore, that THE RESISTANCE 
ON THE PUSHER GRADE SHOULD BE AT LEAST TEN PER CENT LESS 
THAN AN APPARENT BALANCE REQUIRES if attainable at moderate cost, 
with the following proviso: 

If the rate of the pusher grade be, from its cost or otherwise, the fixed 
element beyond control, as often happens, then the rate of the lower 
through grade should be reduced at any reasonable cost (it is usually 
more at the cost of care than money) to aud a little below the full extent 
which an apparent balance requires; in accordance with the sound gen- 
eral principle, that the links in a chain whose strength we cannot control 
nor exactly foresee should be the weakest, and not those whose strength 
we can control and can foresee. 

764. Again, the lower the rolling-friction the greater the proportion- 
ate effect of gradients upon the total train resistance, and consequently 
the lower must be the rate of the higher pusher grade. As we have as- 
sumed (par. 623 and Table 170) 8 Ibs. per ton rolling-friction, which is 
probably from 2 to 4 Ibs, high for the slower working speeds, the rate of 
the higher grade should be from 0,1 too.2 per cent less than theory would 
otherwise indicate, where possible, for this reason alone. 

765. A variation in the weight and power of the assistant engines 
affords a means of equalizing minor inequalities in the balance of gra- 
dients. should such be discovered, but this should be counted on with 
caution in original location. To count on using pusher engines lighter 
than the through engines would ordinarily be very bad practice. It 
would be preferable to save money and length of pusher grade by using a 
Steeper rate of grade. To count on using heavier pushers is open to three 
objections: (1) The tendency is always to use heavier and heavier through 
engines, and a point will then soon be reached where corresponding 
increase in the weight of pusher engines would be objectionable or im. 
practicable; (2) It imposes a greater tax upon the rails and track at the 
very point where the alignment makes it most objectionable ; (3) Such 
gain as is possible in this respect is very apt to be required and used to 
make-up for the inequalities in what was supposed to be a correct balance 
of gradients, the tendency always being to get the rate of the pusher grades 
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too high for a correct balance with the lower grades, I a actual practice, 
at the present day, it will be found that pusher engines usually area 
little heavier than the through engines, and yet that the pusher grades 
are no higher in rate than Table 182 would indicate, the excess being 
used, apparently, for the preceding and following reasons, and not to 
provide a true balance under normal conditions. 

766. If the rate of adhesion be low, the admissible rates for the higher 
gradients is very materially decreased, as shown in Table 183, for the 
reason that the percentage of effect lost in moving the engine itself is 
very materially greater. As on many days in the year the ratio of adhe- 
sion is unavoidably low, on those days the resulting inconvenience will 
be confined to the pusher grade, but will be very apt to lead to the per- 
manent cutting down of trains on both grades. 

The consequences of any unforeseen breakdown or other cause of 
accident or delay are so much more serious on heavy grades that a cer- 
tain excess of motive-power is naturally sought for and generally obtained 
in such localities, sometimes at the expense of sound economy. 

The curvature on heavy gradients is usually very much more severe. 
As the speed is also, usually, very much slower, and complete stoppage 
from lack of power more frequent, it appears probable (pars. 308, 335) 
that the curve resistance per ton is higher, and hence that either the rate 
of compensation for curvature must be made higher on high pusher 
grades or a lower average rate of grade than a nominal balance requires 
be adopted. 

THE DUTY OF ASSISTANT ENGINES. 


767, Under the ordinary exigencies of operation, with two important 
exceptions, below noted (par. 770 e¢ seg.), pushing or assistant engine 
service must be rendered by separate engines, specially detailed for that 
duty and avaijable for no other. It is therefore not correct to assume 
that the pushing service will cost about the same per mile run as for 
through engines, or that pushing engines will make the same annual 
mileage. Rather, the safer basis is to assume as nearly as may be that a 
certain number of engines must be maintained for that service alone, at 
acertain cost per day regardless of mileage made, A/us the extra cost due 
to running a certain number of miles, whether that number be 50 or 100 
or more miles per day. 

768. As a general and safe rule, the mileage of assistant engines may 
be taken at 100 miles per day ¢/ they will have a chance to run zt, and as 
at least equal to, if not considerably in excess of, the mileage of ordinary 
through engines. As much as 130 miles per day is run by pusher engines 
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on various roads, under favorable circumstances, but experience does not 
justify an assumption that more than this is practicable. If, therefore, 
the estimated traffic will require 150 miles per day of pusher service, the 
only safe basis is to assume that two engines with two crews will be re- 
quired, making 75 miles per day each. Theoretically, one engine with 
two crews might do the work, but practically, if the duty were too much 
for one engine and crew, convenience would almost certainly require and 
justify keeping two engines in working order with steam up for at least 
12 hours per day. 

When the pushing service to be performed 1s over 200 miles per day 
the only safe basis is to assume one engine for each 100 miles, or frac- 
tion thereof over fifty. 

769. From one to two months of every year is lost by engines while 
in shop for repairs (see Table 51), which reduces the apparent mileage per 
engine per year (and hence per day) by roto 16 or more per cent; but 
this loss need not be considered in computing the number of engines re- 
quired for pushing service from the probable mileage to be run, or its 
cost, since the cost of these repairs is included in the cost of the miles 
actually run, and the engines actually detailed to pushing service can and 
will be always in working order. 

The exceptions to which the preceding general rules do not apply are 
these : 

770. 1. When traffic is very light, pusher grades, if not too long, may 
be operated by cutting trains in two, leaving half the train at the bottom 
of the grade, placing half of it on a siding at the top, returning for the 
other half, which is preferably pushed up, and then proceeding, after 
coupling up, with the entire train once more. 

This is done to only a limited extent as a regular practice, although it is a 
resort in emergencies on nearly all roads. It might well be done to a much 
greater extent than it is,if it were only to run a freight train three times a week 
instead of daily. It is one of those possibilities of economy which are neglected 
until necessity compels them, because they take some trouble and some devia- 
tion from ordinary routine in management. 

Convenience requires that there should be a siding at least half a train long 
(preferably, of course, a full train long) at both top and bottom of the grade, the 
iack of which is no doubt one great reason why this expedient is not oftener re- 
sorted to, 

771. 2. At short pusher grades near stations, yard or switching engines 
can often perform a part or all of the required pushing service at very 
moderate cost—or, what amounts to the same thing, the pushing engines 
can be so utilized for switching service as to greatly reduce the cost and 
inconvenience of using pushers. 
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The instances are many where yard engines are utilized in this way, if 
only to help trains through yards at which there would be no difficulty, 
except for the fact that it is a yard, because, for obvious topographical 
and commercial reasons, it is very common to find large yards near short 
stretches of objectionable gradients. When the yard is very large, so 
that Several yard engines are constantly employed, the pushing service 
cannot be assumed to be added without adding its full fvo ratdé to the 
number of engines, but in all cases the cost and inconvenience of the 
service will be decreased, and so, indirectly, the number of engines which 
will probably be required for the joint service, to the extent perhaps of 
15 or 20 per cent of the whole number of engines. Switching engines of 
the ordinary type, having all their weight on drivers are not well adapted 
for pushing service, on runs of over’a mile or two, nor much used there- 
for, since they are ill adapted for high speed, which is often desirable in 
returning down hill. 


772. The convenience of the service must be considered as well as the 
theoretical requirements in estimating both the probable duty and prob- 
able cost of the assistant-engine service, as also of course in laying out 
the grades. Unless a station be situated immediately at the foot or top 
of the grade, the service must be assumed to begin at the nearest consid- 
erable station, if there be one within three to five miles of either point, 
because that is where convenience will require that it should begin in 
practice. 

Unless two successive pusher grades are more than five or perhaps 
even eight miles apart, they may more prudently be taken as one and the 
same grade, because in practice that is the way in which they will be 
likely to be operated. The tendency is always to consider convenience 
in such matters, even at the expense of economy; and it may be questioned 
if there is even a theoretical economy in breaking up a pusher run into two 
for less than a five-mile interval, or even under special circumstances, with 
thin traffic, for considerably more. The inconveniences of stopping and 
Starting and of maintaining the double service and the loss of time are too 
great. No stop is required at the top of the grade for uncoupling the 
pusher, but for coupling on a stop is necessary, and a single stop of a 
heavy train costs more than a five- or even ten-mile run of a light engine, 
which would otherwise be standing idle with steam up. 


773. In considering the question of the probable duty of assistant en- 
gines it is further to be remembered that trains do not come at equal in- 
tervals of time apart, but some are likely to come so near together that 
two or more engines will be almost indispensable at certain times of the 
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day, and some so far apart that much time will be lost while under steam. 
On the other hand, good time can generally be made down hill; and the 
systems of automatic and other block signals have now been brought so 
near perfection that short sections at least can be so protected that little 
time need be lost between trains for the sake of allowing a margin of 
safety in time. . 

American railways are but beginning to avail themselves of these in- 
terlocking and signal devices, the use of which may be expected to ma- 
terially increase hereafter. For sections on which pushers are used they 
are particularly well adapted. At such, points the number of trains is 
practically doubled, and it may well be a question between such signals 
and a double track. 

For any considerable traffic a telegraph station at top and bottom of 
the grade is all but indispensable. 





THE COST OF ASSISTANT ENGINES. 


774. This may be divided into three elements: 


1. Interest charge on the original cost, special to the use of pushers, in- 
cluding extra engines, engine-houses, if any; sidings; block signals, if any, 
etc. 

2. Cost per day for wages and a certain portion of the fuel and repair 
charge allof it independent of tlhe mileage run per day, as is also the cost 
of mainte. .ning block signals, if any. 

3. Cost per mile run for fuel and repairs, and for wear and tear of 
road-bed, track, and sidings. 


775, When, as will usually happen, an approximately fair mileage can 
be obtained from the assistant engines, say 80 to 100 miles per day, it is 
unnecessary to separate these items from each other, but the whole cost 
per mile run, exclusive of maintenance of way and interest charges, may 
be assumed not to vary materially from that of ordinary through engines, 
unless there is some considerable difference in weight. 

The experience of the Philadelphia & Reading Railroad indicates that 
*h: intermittent service oi pushing engines does not add materially to 
experses, and much other evidence to the same effect might be given, as 
also for the fact that assistant engines wili realize a somewhat higher 
yearly service than through engines, - wing to the nature of their service, 
which facilitates care and prompt repairs. At least the difference in cost, 
if any exist, must in general be trifling. Assuming there were none at all, 
the DIRECT RUNNING EXPENSES for fuel, oil, and water, repairs and engine- 
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wages would average, as per Table 80, page 179 (see Chap. V. for further 
details), 20.8 cents per mile. 


776. The MAINTENANCE-OF-WAY expenses must also be estimated at 
a considerable figure. There is a peculiar temptation in this case to fall 
into the error discussed in par. 125, and assume that, except in the one 
item of wear of rails, there will be little additional expense for mainte- 
nance of way; but partly for the indirect causes discussed in par, 125—the 
necessity of maintaining a higher standard as trains increase, as well as 
of keeping up to the same standard—the cost of maintenance of way will 
certainly be materially increased. For reasons which may be readily de- 
duced frorn pars. 717-18, it will certainly not be excessive, and probably as. 
nearly fair as is possible, to assume that the whole cost per train-mile of 
maintenance of way, excluding maintenance of bridges and buildings, is 
increased about 50 per cent by the pusher directly, and including the in- 
direct increase due to heavier traffic may fairly be taken as in practice 
100 per cent. 


777. The total cost of pusher service (including the return light down 
grade) PER MILE OF INCLINE (on the basis of $1.00 per train-mile average 
cost) will then be as follows: 


Direct running expenses, fuel, water, oil, repairs, and wages 


per mile Of round ‘tripeci4asacs sete se eeiwdicendeaeeen ans 41.6 cents 
Maintenance of way expenses per mile of round trip 17.5 cents 

CT ADIC GO) 5:25 Gab bre usw oa weet ow nate ee Neo wwle ee anne. 35.0 
Total cost per mile of incline per round trip................ 76.6 “ 


Or per year per daily train per mile of incline, $0.766 x 365 = $280.00. 


778. The introduction of steel rails and the general cheapening of all railway 
supplies has greatly reduced within recent years the cost of such service, especi- 
ally for maintenance of way. In the former edition of this work this expense 
per mile of round trip was estimated at 94 cents, of which 54 cents were for lo- 
comotive expenses and 40 cents for maintenance. 

779. This estimate assumes that the pushing engines are kept fairlv 
busy, so as to make something like 80 to 100 m.iles per day average mile- 
age. If this seem impossible or doubtful, it will require to be increased 
correspondingly. All that the engine falls below 100 miles per day, i.e., 
all potential mileage not actually run, may be assumed to cost } to 4 as 
much per mile as if it had been run, and is so much added to the cost of 
what is run. 


780. This results from the following estimate: Comparing the cost 
per mile run of an engine in actual service, as per Table 80, and the cost 
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of an engine standing still in the yard with steam up for an equal Ponee 
of time, we have, approximately, the following: 


Average in service, Standing in yard. 

cts. Or p. c. Per cent. Am’t, cts. or p. c. 
PUG). Se we Ss RS we we FO 10 0.8 
Oil and water, . ... . I.2 ve) Bie 
Repairs;. a2. « «© 4 « « « 5.6 IO 6 
Wages,o.6 2 & os a 6 64 100 6.4 
Maintenance of way, . . 17.5 fe) ee 
38.3 7.8 


781. The chief loss from standing still is in ENGINE-WAGES. FUEL is 
not necessarily wasted to any such extent as to make it an item of im- 
portance. The total consumption per hour of an engine standing in the 
yard to simply make good the loss from radiation has been determined 
by experiment not to exceed necessarily 24 to 35 lbs. of coal, or about the 
quantity burned in service in running one half-mile. This would indi- 
cate that the consumption of an engine standing idle in a yard for a 
whole day with steam up would only be one or two per cent of what it 
would be in service; but an engine standing idle only between intermit- 
tent periods of service would, by carrying a larger fire and the cooling off 
of the machine, as well as by blowing off through the safety-valve and 
other effects of careless firing, waste much more than this proportion; so 
that the allowance made above (10 per cent) is hardly too high. 

782. The effect on COST OF REPAIRS per mile run of intermittent 
work is likewise slight. There is no doubt some bad effect from the 
intermittent and irregular nature of pusher service, but the mere fact 
that an engine, between its trips, stood idle with steam up for an hour, 
more or less, instead of immediately starting off on another trip, would 
of itself add little to the cost of repairs per mile actually run. Deterio- 
ration would no doubt be going on, but all the great causes of deteriora- 
tion—wear and tear of running gear and machinery, from stopping and 
Starting, brakes and running over the track, injury to boiler and boiler- 
tubes by cooling off, by the fierce heat of the fire and by the mechanical 
action of the coal drawn through the tubes, etc., etc.—are absent. The 
above allowance is therefore ample, and probably excessive, leading to 
the resulting conclusion, that the cost of an engine per hour standing in 
the yard with steam up is little more than one fifth as much as if in mo- 
tion at 15 or 20 miles per hour. 

The correctness of this conclusion might be indicated in another way 
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by comparison with experience with switch engines, but more detailed 
comparison would lead us too far. 

783. The interest charge on pusher engines is fairly chargeable to the 
cost of the service as well as the running expenses, for the same reason 
that the interest charge in the extra engines required to operate a heavier 
grade must fairly be added to the other expenses entailed by the grade, 
as specified in par. 721. Properly speaking, the first cost of these extra 
engines is a part of the cost of constructing the line of those grades, as 
much as the bridges or track thereon, and it should be included in the 
estimate of the cost of construction unless the interest charge is added 
to the operating expenses. 

784. To accurately estimate the cost of pusher service, then, we must 
determine— 

First. The length of pusher run in miles (par. 767). 

Secondly. The probable number of daily trips per engine, and hence 
the number of engines required for the given traffic. 

Thirdly. Determine the annual interest on their first cost. 

Fourthly. Compute the cost of the mileage made, according to pars. 
777 and 78o. 

The sum of the last two items will be the total cost of the pusher ser- 
vice. 


COMPARISON OF PUSHER-GRADE LINES WITH UNIFORM GRADIENTS. 


785. Ordinarily, when pusher grades are used, they will not be per- 
fectly balanced with the through grades, but either one or the other, 
A whichever opposes most difficulties of con- 

struction to obtaining low grades, will be 
the true limiting gradient. The other 
must then be assumed, in order to give a 
fair comparison with a uniform gradient 
line, to be of such rate as to give a per- 
fect balance (Table 182), although the fact 

that it is really lower will not therefore be a 
| wholly valueless advantage, even for freight 
purposes. In’Fig. 179, for example, the 0.7 through grade and the 1.75 
pusher grade are not perfectly balanced. The pusher grade should either 
be reduced to 1.65 or the through grade be assumed to be equivalent to 
0.75, unless the circumstances make it proper to assume the use of 
heavier pusher engines than through engines, which is rarely the case 
(par. 763 e¢ seg.). 





Fic. 179. 
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786. If, then, we have two alternate locations, 4B and 4A’B, Fig. 
179, one of which, AZ, is on a lower through grade (say of 1.25 per 
cent), which it has appeared practicable to operate without assistant 
power, and the other, 4’B, is the lowest through grade which it has 
been or will be practicable to secure apart from the incline 4/4’, which 
it is expected to work with assistant power, BY ADOPTING THE LINE 
WITH ASSISTANT POWER— 

First. WE GAIN what is equivalent to a reduction in the ruling grade, 
from the rate AZ, which in the diagram is 1.25 per cent, to the rate 4’4, 
whatever it may be. The amount of this gain wi!] depend upon the skill 
and good fortune with which the grades have been adjusted, but it will 
ordinarily be a very considerable difference. 

Second. WE LOSE the cost of assistant power on the incline, as esti- 
mated according to pars. 777~784. 

787. The problem being thus stated, the values previously deter-_ 
mined give us a ready and simple method of solving it. Thus if, in Fig, 
179, we have estimated the probable number of daily trains required on 
the pusher-grade line 4’Z, which is actually a 0.7 maximum, but is virtu- 
ally made 0.75 by the effect of the imperfect balance of the pusher 
grades, then, by adopting the line having a uniform maximum gradient 
of 1.25 per cent, we have in effect increased the ruling grade o.50 per 
cent. Now, assuming the pusher line to be 100 miles long with a pusher 
grade of 10 miles length on it, and the other line to -be 105 miles long, 
the estimated difference in the operating values of the two alignments 
would be as follows, allowing the rate of interest on capital to be 5 per 
cent. 

In favor of the pusher line AA'B, PER DAILY TRAIN: 
Difference in ruling grade—a saving of 0.50 per cent increase 
above a 0.7 per cent grade: Value by Table 178, $3,541 + 
0.05 x 5 = $354,000 for a division 100 miles long. Fora 
division 105 miles long we have (par. 740), $354,000 x I.05= $371,700 


In favor of the uniform gradient AB: 
10 miles saved of assistant-engine service, cost by par. 777 
$2,800, which, capitalized at 5 percent, = . . . . . + $56,000 


Net difference in operating value due to difference in gradients 

only, infavorofline dA’RB . . . . - 2 « «© + $315,700 
Value of 5 miles of distance in pe of line ae IB possibly noth- 

ing, » + « + $29,000 


Total difference in Sperating ee per daily train, in favor of 
low-grade (pusher) line . . . . «© «© «© © © «© « « » $344,700 
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To this is to be added an allowance for any difference in the probable 
traffic, for any loss of time of assistant engines, and for any difference in 
the probable capital expenditure for locomotives, which will naturally 
be least on the line which shows the highest operating value. 

788. By computing various examples of this kind it will be seen how 
very large an economy almost invariably results from using pushers, but 
the condition that the pushers must be kept busy and be always on hand 
to have them economical must be remembered. The larger the traffic 
of the road the more easily can this be assured, and consequent'y the 
more frequently can pushers be used. They are sometimes used as 
often as three or four times on a division, but with a light traffic this 
would be inexpedient. 

All the preceding, however, applies to freight business only. The 
use of pushers in passenger service is far less general (par. 757). 

789. Whether for passenger or freight service, perhaps the most ad- 
vantageous and satisfactory basis of comparison of all for comparing 
alternate systems of gradients, as it certainly is the simplest, is to deter- 
mine the number of engine-miles which must be run per through car (or 
ton)—i.e., per car or ton—moved over the line for the entire distance 
between termini. 

A “car” has become in recent years such a very indeterminate thing, 
owing to the rapid increase in weights carried, that the ton is the best 
limit to use, as in Table 170, giving the capacity of engines on various 
grades. 

By this process the effect of differences of distance as well as grad- 
ients is included in the same estimate, and having assumed a reasonable 
price (see Table 143) for the cost of the additional motive-power and 
train-service required, the estimate is very readily completed. 

790. Thus the example already given (par. 787 and Fig. 179) may be 
compared as follows: 

Line 4A’B for pushers: 105 miles; 10 miles, 1.75 per cent (92.4 ft, 
per mile), 90 miles, actually 0.7 per cent, but in effect 0.75 per cent, 
Regular load for through engine with 11 tons on drivers (Table 170), 88) 
tons. 

Line AB, uniform gradient: 105 miles, 1.25 per cent (66.0 ft. pel 
mile). Engine load (Table 170), 592 tons. 

We then have this comparison : 

Line AA’, 881 tons x 100 miles = 88,100 ton-miles hauled by 100 + 
10 miles run by engine (in one direction), or 801 ton-miles per engine 


801 
mile, or 100 = 8.0 through tons per engine-mile. 
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Line AZ, 592 tons, through load, no pusher service, or 22% = 5.92 
through tons per engine-mile. 
We have then er 35.14 per cent excess of engine-mileage on 


line AZ for the same through traffic, whatever it may be; and estimating 
the cost of this extra engine-mileage at about half the average cost ofa 
train-mile, as in par. 720 (which is not quite correct, because the excess 
of ¢razn-mileage on line AB is even greater than the excess of engzne- 
mileage) the freight operating expenses over the two lines will be to 
each other about as 100 to 117.6. Estimating then, however rudely, the 
operating expenses over either line, we have a tolerably close indication 
of the difference in value between them, which will lead to almost exactly 
the same total as in par. 787. 

791. With reference to the passenger business on this particular line, 
if only a moderate through traffic is to be handled, the difference in the 
gradients will be, with well-arranged stations, a matter of little conse- 
quence. If only a little heavy passenger traffic is to be handled, under 
otherwise favorable conditions, the uniform gradient of 1.25 per cent 
will have a certain advantage; but if any really heavy passenger traffic is 
to be handled, the pusher line will have much the same advantage for 
it, and for much the same reasons as it has for the freight traffic. It is 
a much more indeterminate problem, but the financial importance of 
high passenger speeds at all points and the effect upon it of low gradients 
and easy curvature is generally over-estimated (pars. 757-9). 
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CHAPTER XVII 
THE BALANCE OF GRADES FOR UNEQUAL TRAFFIC, 


792. AN engine which has carried a full load in one direction 
must return at nearly the same expense, whether the train be- 
hind it be fully loaded or not. There must, of course, be the 
same number of cars in each direction, in the long-run, or very 
nearly so (there being some lines over which considerable num- 
bers of cars run only in one direction, returning by other routes), 
and of course there is always precisely the same amount of 
motive-power available. If, therefore, the movement of traffic 
is permanently heavier in one direction than in the other, or 
there is good reason to expect that it will be, the grade opposed 
to the lighter returning traffic may be made heavier than that in 
the opposite direction by an amount sufficient to make the re- 
sistance of trains,and hence the requisite motive-power, the same 
in both directions. No advantage whatever results from reduc- 
ing the return grades below this, beyond the small amount 
which represents its value for occasional emergencies when the 
usual balance of traffic is temporarily disturbed, and the still 
smaller amount which represents the value of reducing the rate 
of any grade, as pointed out in par. 462; and hence great economy 
may sometimes be effected in construction by utilizing to the 
full such increase in grade as is legitimately made possible by 
the difference in resistance due to the lighter load in one direc- 
tion. 

793. The determination of the proper balance of grades, 
under any assumed difference of traffic, is a simple matter. The 
determination of the basis of fact upon which the adjustment 
must reét is not so simple, but rather one of great uncertainty, 
except in some cases of roads built for carrying minerals or 
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other special traffic. For roads of a large and mixed traffic, as 
even our through East and West trunk lines, the problem is much 
complicated by the fact that changes of importance, especially 
in the transportation of minerals or from the construction of new 
lines, are liable to occur at any time. Thus the growing an- 
thracite coal trade to the West has produced and is producing 
great changes in the ratio of the tonnage East and West; and not 
unfrequently on different parts of the same line the burden of 
traffic is in opposite directions—perhaps from causes entirely be- 
yond foresight when the road was first built. Nearly always the 
ratio of preponderance varies considerably from point to point. 
794. On the Pennsylvania Railroad the balance of traffic is 
widely different at different points, the westward preponderating 
greatly at the western end, and the eastward at the eastern end, 
as shown in Table 184, which is well worthy of study. Table 


TABLE 184, 


COMPARATIVE VOLUME OF THE TRAFFIC EAST AND TRAFFIC WEST AT VARIOUS 
POINTS ON THE MAIN LINE OF THE PENNSYLVANIA RAILROAD, BETWEEN 
NEw YORK AND PITTSBURG. 1885. 




















. . ComParRATIVE VOLUME OF 
S Miles from | Trarric (Phila. = 1.00). |Ratio of Loaded Cars.* 

TATION. New York. |. East to West. 

Eastward. | Westward. 
Jersey City............ I 0.51 1.15 I to 1.47 
TrentOQ 2c 00 ee eae abudis 57 0.74 1.13 I to 2.13 
Philadelphia .......... : g! 1.00 1.00 I to 3.26 
Colum bia s< wiccucwowaaies 171 1.06 0.92 I to 3.76 
Harrisburg.......... ve 196 | Ag 0.94 I to 4.09 
Mifflin........- secccesel 245 0.98 0.81 I to 3.97 
Altoona ......000. susleieie 327 0.77 1.10 I to 2.25 
Conemaugh...... Cweeiee 364 0.72 1.05 I to 2.22 
Derry eis cae eree ae sales 398 0.56 0.73 I to 2.49 
Pittsburg..... eae aeiars os 444 0.304 1.27 I to 0.78 





* The probability is that sos¢ of the loaded cars West are more lightly loaded than those 
East, so that the actual excess of east-bound over west-bound was greater than this table 
indicates, except at Pittsburg, where the west-bound cars were presumably the heaviest. Zhe 
average disproportion over the whole road, m ton-miles, may be deduced from Table 98 to be 
1to 3-49. 

By referring to Table 98 it will be seen that the variation in the disproportion is as lawless. 
in different years as the above table shows it to be on different parts of the same line. 


39 
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98, pages 232-3, shows the revolutionary way in which this dis- 
proportion has varied during the past forty-five years, or during 
the entire history of the road. Neither the extent nor the nature 
of these changes could well have been anticipated when the road 
was first constructed; but from our present stock of knowledge, 
actual or potential, as to the course of such matters in the past, 
we may make a reasonable and safe approximation at least to 
the future probabilities in this respect, by investigating the facts 
as to neighboring or rival lines. The proper manner of doing 
this we will shortly consider. A large body of further statistics 
of the same kind as to other roads might be presented, but not 
enough to serve any more useful purpose for any particular line 
than the approximate figures given in this chapter, without an 
inadmissible amount of them. 

795. ASSUMING the ratio of the tonnage in each direction to be 
known or assumed, the admissible difference of gradients to correspond 
may be very quickly determined by the aid of the long Table 170, by de- 
termining the total load in tons behind the tender which must be hauled 
on the return trip, for a given disproportion of tonnage. The total load 
can at once be divided into paying load (freight) and dead load (cars), if 
we know or assume the average load and weight per car. By 1890, with 
the prevailing tendency to increase average IdA&d, it is probable that the 
total load hauled in the direction of heaviest trafic might fairly be 
divided as follows: 


, Total weight Live weight Dead weight 
per car or per car or per Car or 
train. : train. train. © 
General Traffic, . 1,00 0.60 0.40 
Mineral Traffic, . 1,00 0.72 0.28 


At present this is a little too favorable; not as respects the nominal 
loads, but as respects the loads actually hauled, although some of our 
best roads approach it. For example, the average load of loaded cars on 
the Pennsylvania Railroad is now 14 tons, and of East-bound only 154 
tons. The average weight of the empty cars is probably in the neighbor- 
hood of rotons. See Table 154. p. 486. 

Then if the return tonnage be only half as great, the total weight of 


0.60 
return trains will be only 0.40-+—>~ = 70 per cent as heavy in tons; and 


having computed this weight in tons (making also an allowance which 
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TABLE 185, 


PROPER ADJUSTMENT OF RULING GRADES FOR AN UNEQUAL VOLUME OF 
TRAFFIC IN OPPOSITE DIRECTIONS. 


[Correct within an inconsiderable percentage for all classes of engines and conditions 
of service. Computed for an average Consolidation engine from Table 170, as explained 
in par. 795. Rolling-friction of empty cars assumed to be 2 lbs. per ton greater than that 
of loaded cars. ] 


RETURN GRADES 
OpposiInG AN EQuaL RESISTANCE TO THE POWER OF THR ENGINE IF THE 
ROSS WEIGHT OF CARS AND LOAD RETURNING IS— 
(Weight in direction of heaviest traffic = 1.00) 


GRADE OPPOSED 





















































To HEAvigsT .88 .76 64 52 .40 .28 
Segre nee 
=o Sent Ratio of Return F that i - 
ae Direction of Heaviest Trafic. | Fecikbt | Coal Cars 
| Returning Empty. 
0.8 0.6 0.4 0.2 Empty. (See par. 802.) 
Level .03 .08 15 .29 46 0.84 
I 14 21 30 45 69 I.1q 
.2 26 34 -46 63 g2 I.g4 
3 37 47 .61 81 I.Ig 1:93 
-4 48 .60 -75 .98 1.35 2.00 
5 60 -72 -gO 1.16 1.56 2.27 
.6 71 85 1.04 1.33 1.97 2.54 
ay .82 -97 1.19 1.50 1.98 2.79 
8 93 1.10 1.33 1.66 2.17 3.04 
9 1.04 1.22 1.48 1.83 2.37 3.28 
1.0 1.15 1.35 1.62 1.99 2.56 3-52 
1.2 1.37 1.60 1.90 2.32 2.94 3.96 
1.4 1.59 1.84 2.17 2.63 3.31 4.40 
1.6 1.81 2.08 2.44 2.94 3.65 4.80 
1.8 2.03 2.33 2.71 3.24 3.98 5.17 
2.0 2.24 2.57 2.98 3.54 4.32 5.55 
2.2 2.46 2.80 3.24 3.82 4.65 5.88 
2.4 2.68 3.03 3.49 4.10 4.97 6.21 
2.6 2.89 3.26 3.74 4.37 5.20 6.53 
2.8 3.11 3.50 3.99 4.64 5.52 6.83 
3.0 3.32 3-74 4.23 4.91 5.80 7-10 
3 3.86 4.30 4.84 5.54 6.46 7-87 
4.0 4.38 4.86 5.44 6.16 7.10 8.47 
a oe 
eetaoe feeta| 4 2-4 a | 6 120 | 2.0 
; ae Decee 
empty cars,, pe 
= "1 10.02 - oO. oe 0.06 | 0.08 | 0.10 0.10 


A LOWER ASSUMED ROLLING-FRICTION (than 8 Ibs. per ton) will REDUCE the ade 
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missible rate of return grades by about o.2 per cent in the ‘‘ north-east corner” of the 
table, its effect decreasing very rapidly from that point in each direction. 

A LOWER RATIO OF ADHESION (than 4) will also REDUCE the admissible rate of 
return grade, its effect being very important in the ‘‘ south-east corner” of the table, but 
decreasing still more rapidly in each direction therefrom. 

THE USE OF TANK ENGINES will very materially INCREASE the admissible rate of 
return grades, having a directly contrary effect to a lower ratio of adhesion. The same 
is true in less degree as the proportion of weight on drivers or ratio of adhesion is increased. 

None of these changes being proper ones to assume, it is not deemed necessary to give 
exact figures. 





moved at once; and since there must be more or less irregular fluctua- 
tions in the volume of all traffic, it may well happen, and not unfrequently 
does happen, that for the time being the burden of traffic shall be in the 
opposite direction to the normal one. Thus on the leading East and 
West lines of the United States, especially those of the second grade, it 
is not uncommon to see engines running East light to handle an un- 
usual quantity of West-bound traffic, although there is normally a very 
heavy excess of east-bound traffic on nearly all of them. 

When this occurs favorable west-bound grades are a decided 
economy, although ordinarily they may be unimportant. 

Nevertheless, the importance of this cause should not be exaggerated. 
Marked irregularities of this kind are exceptional and short-lived, 
and would justify but very small expense to reduce grades on their 
account below what the average requires. Irregularities of 5 or Io per 
cent may be expected to exist for nearly half the time, and hence to jus- 
tify about half the expense for reducing the grades correspondingly that 
would be incurred to provide for the average condition of the whole 
trafic. There is also a certain small economy in being able to send 
back some of the surplus engines and train crews light, as passenger 
extras. 

4. For passenger traffic equally balanced grades are always desirable, 
as noted more fully in par. 807 e¢ seg. 


799. It is noticeable that all four of these limiting provisos tend to 
diminish the admissible variation in opposing rates of grade. In the 
aggregate they indicate that a reduction of the grades against the light- 
est traffic by something like 0.2 to 0.3 per cent (10 to 16 ft. per mile) be- 
low what the assumed average disproportion in weight of trains seems to 
require, is worth nearly half as much as if required by the average con- 
ditions themselves. When, in addition to these reasons for approximat- 
ing more closely to an even balance in spite of a known disproportion of 
traffic, the very existence of the assumed disproportion appears doubtful, 


614 CH. XVII—BALANCE OF GRADES FOR UNEQUAL TRAFFIC. 





still greater caution should be used in assuming that anything will be 
unobjectionable but an exact balance of resistances, which latter is of 
course the safest assumption to make when the future is for any reason 
very doubtful. 

Nevertheless, although the estimates of the probable future dispro- 
portion should always, for the reasons given, be exceedingly conserva- 
tive, it may on many if not on most lines be determined with practical 
certainty that a certain minimum disproportion at least will exist for the 
decade or so ahead, which is as long (par. 78 e¢ seg.) as the engineer is 
financially warranted in looking ahead. 


800. It is to be remembered also that the same assumed balance of 
grades which permits the grade in one direction to be made higher re- 
quires the grade in the other to be made lower, if possible, so that the 
assumption of a certain preponderance of traffic in one direction does 
not warrant any relaxation of effort to obtain low grades, but merely 
gives it a little different direction. If there be merely a probability that 
the traffic in one direction will be slightly heavier than in the other, 
with a possibility that it may be either considerably heavier or evenly 
balanced, and the same expenditure will substitute grades of 0.65 one 
way, and 0.55 the other, in place of 0.6 grades both ways, it is good en- 
gineering to do this, for we can only strike an average between the 
maximum and minimum possibilities and act in accordance with the 
mean. It is demonstrable mathematically, as well as clear to the reason, 
that this course is as binding upon us as if we had positive knowledge 
that the mean of our estimates (if they really are such, and not guesses) 
was the exact truth. 

Topographical considerations often make it impossible to even at- 
tempt a balance of gradients, at least in the way of favoring the heaviest 
traffic. It is, however, nearly always possible to favor the expense ac- 
count in such cases, somewhat at least, by not showing unnecessary 
favors to the lighter traffic. 


801. FOR AN EXCLUSIVELY MINERAL TRAFFIC the expediency of ad- 
justing the grades for the full theoretical difference can rarely be ques- 
tioned, and it is of course for this traffic that the greatest difference is 
required. At the present time the ratio of load to weight of car is con- 
siderably over 2 to 1, so that less than 4 of the weight of a full train 
is cars and over % paying load. Consequently, the return trains of 
empty cars weigh less than } as much as the full trains, and the proper 
balance of grades shows a wide contrast in them, as will be seen in 
Table 185. | 
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802. An important fact to remember in considering an almost exclu- 
sively mineral traffic is that whatever general freigiit business there may 
be will probably be against the main traffic almost exclusively, and that 
the consumption of supplies per inhabitant is large in mining regions, 
and almost wholly imported. The traffic per inhabitant of mining re- 
gions, including shipments of machinery, etc., as also the output per 
miner (about + to z of the total inhabitants), may be readily estimated 
by a little investigation. The figures vary too greatly to attempt any 
general analysis. 


803. For general freight business no such difference as with mineral 
traffic ever exists, but something closely approaching to it exists at times 
on the leading East and West trunk lines, on which the normal average 
is only from 3 to 4 tons West to to East. It is probable that there 
will always continue to bea heavy preponderance of East-bound traffic 
in the United States, although whether it will continue to be as heavy 
in the future as in the past is a far more doubtful matter. The propor- 
tion of export traffic will become relatively less as the population of this 
continent increases, and this traffic has now a great influence in causing 
the disproportion of traffic which at present exists. If the East were to 
continue to be the manufacturing region far excellence this loss would 
be compensated for, but that this will be the case seems very doubtful. 

804. An enormous West-bound anthracite coal-traffic, moreover, has 
sprung up within the Jast few years which is reducing and will still more 
largely reduce the existing disproportion. The rise and growth of this 
traffic is a good illustration of the great changes which may come with 
time, but which are for the moment not considered. It is the chief cause 
for the very remarkable reversal of the current of local traffic shown in 
Table 98. 

The only definite fact seems to be that the burden of traffic will ai- 
ways be heavily toward a manufacturing or mining region and away 
from the shippers of the heavier cereals. Thus it is about three to one 
from West to East, and about two to one from the Northern to the 
Southern States. 


805. The latter fact shows that it is not safe to say broadly that the 
burden of traffic is from an agricultural toa manufacturing region; for 
the South, which is chiefly agricultural, ships to the North, as yet, much 
less in weight than it receives; the reason being that its exports are 
largely cotton, and that the current of its commercial business follows a 
kind of triangular course—from the South to New York or Europe, 
thence to the interior of the United States, and thence to the South 
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again. But the rapid development of the mineral resources of the South 
is bringing about a change in this respect. 

806. The possibility of some such roundabout process of exchange 
as this, especially on a small scale, is one which must be very frequently 
remembered if a reasonable estimate of probabilities is to be made. 
Thus, when the Mexican system of railways was projected it became at 
once important and difficult to determine in which direction would be 
the largest freight movement. The central plateau is a region of great 
and largely undeveloped grazing and agricultural possibilities, but on 
the other hand is a great and largely undeveloped mining region, hav- 
ing no workable coal as yet known. Bearing in mind the character of 
the regions of the United States to the north, the writer concluded that 
the traffic would not probably be very unequal, but that the tonnage 
would be the heaviest northward. This expectation has not yet (1885) 
been fulfilled, but the direct contrary is the case, the preponderance 
being very heavily into the City of Mexico, and largely on account of 
the triangular process of exchange referred to. The products exported 
are on the coast or seek the coast, and thence by very indirect channels 
pay for the shipments (as yet small) which go to Mexico in return by 
rail. Whether or not this tendency will continue is doubtful. Proba- 
‘bly it will not, but the burden of traffic will be out of Mexico when a 
fuller development has come. In any case it illustrates the necessity of 
looking beyond the superficial and immediate possibilities, and remem- 
bering that great changes may come with time. 


807. For passenger service grades should in all cases be equally 
balanced, because whether passenger cars be loaded or unloaded makes 
but an inconsiderable difference (par. 606) in the weight of trains, even 
if it were not certain that passenger travel must be, in the long-run, 
equal in each direction, in spite of a temporary preponderance in one 
direction, due to emigration. Therefore, in proportion as the passen- 
ger traffic is a larger and mineral traffic a smaller element, and in pro- 
portion as the preponderance of freight tonnage is doubtful, the expedi- 
ency of seeking uniform grades in each direction increases. 

808, It follows also, that when an unequal freight or mineral traffic 
exists, combined with a considerable passenger traffic, there is always a 
certain advantage, and hence a certain justifiable expenditure, in reduc- 
ing the rate of grade in either direction, although the other be left un- 
changed. The passenger service is always benefited by reducing the 
higher rate of grade, whichever it may be (provided it is, for passenger 
service, a de-facto limiting grade, as explained in par. 407); and after 


CH, XVII—BALANCE OF GRADES FOR UNEQUAL TRAFFIC. 617 


this has been done there is a certain advantage ¢o the freight traffic only 
in reducing the grades against the heaviest traffic. The admissible ex- 
penditure for doing this is only that appertaining to the particular 
traffic benefited. 

809. For example, suppose the grades on any line to be 1.00 and 
1.20 per cent (52.8 and 63 ft. per mile), and the ratio of the weight of 
freight in each direction to be about as on the Pennsylvania Railroads, 
Viz; as 1.0 to 0,3: 


Per cent. 
Well-adjusted grades for freight service would be 
(Table 185) sxeresicaweresnpwncany ee oeea Mae wwe te sented 0.6 and 1.2 
Well-adjusted grades for passenger service would be.........1.0 and 1.0 


We can properly expend, therefore, to reduce the grade which limits 
the freight traffic (1.0 per cent) to 0.6 per cent, as much as the freight 
traffic alone justifies; and to reduce the grade which is heaviest for pas- 
senger service (1.2 per cent) to I.o per cent only as much as the passen- 
ger service alone justifies, which, in case of a light local passenger busi- 
ness, will not be much (par. 732). 

810. Even if the business of a road consists of three distinct classes 
of traffic, passenger, freight, and mineral, each one of which would re- 
quire a different balance of ruling grades, this difference need introduce 
no confusion in the estimations of the value of reducing grades, for we 
have only to determine from Table 185, what class or classes of traffic 
any proposed reduction of grade will be valuable or worthless to, and 
the justifiable expenditure to reduce it may be determined for that 
traffic only by the methods of Chap. XV., par. 726 e¢ seg. 

811. It may also be noted that a mineral traffic should in general be 
considered simply as a part of the general freight trafic. It is only 
under peculiar circumstances, as when the haul is short or the mineral 
traffic is very large, that they should be separately considered, and never 
when their separate conduct would involve a large wastage of motive- 
power or of empty car-mileage, in either direction, since the two can 
always be combined together, light freight trains being filled up with 
coal cars or véce versd, as is now done on the trunk lines. It has even 
come about that empty grain cars returning West are filled up with coal so 
as to go loaded in both directions, and this tendency may be expected 
to increase or prevail whenever it will save a considerable movement of 
Cars in opposite directions, since it effects a very large economy. 

812. A heavy tonnage goes into all cities, since they consume much 
and produce nothing except in the form of manufactures, which for the 
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most part weigh much less (although they pay much more) than the raw 
materials which are shipped for producing them. 


813. The exact balance of grades for the traffic becomes easy in the 
case of a line already in operation, and this should ,be the first step in 
studying contemplated improvements, since it may save the necessity of 
improving the grades in one direction, or at least some of them. 


‘814. The lines of few existing railways have been studied during construc- 
tion with this end in view. Some of the earlier lines come the nearest to it; 
for example, we may take three of the most sagaciously located lines in the 
United States—the Baltimore & Ohio, the Pennsylvania, and the Erie. The 
Baltimore & Ohio mountain grades have been laid out to some extent with this 
end in view, since they have 2.2 per cent grades (for 16 miles) opposed to West- 
bound traffic and only 2.0 per cent opposed to East-bound, but this difference is 
far less than the disproportion in traffic would warrant, the balance for 2.0 per 
cent with a disproportion similar to that of the Pennsylvania road (Table 185) 
being about 3.2 percent. This, however, is the less important on such a line, 
because the heavy grades are so long that the trains and motive-power can be 
adapted quite accurately to each other, as they are in fact, on each separate 
grade. Using two pushers on the 2.0 per cent grade, and only one on the 2.2 
per cent, moreover, would about equalize them for such a disproportion, 
although it is only on grades of some length that two pushers can be advan- 
tageously used. The gradients of the Baltimore & Ohio, considered as a whole, 
are admirably adapted for cheap working, in spite of their heavy rates, from 
the fact that they are all ‘‘bunched” in one locality. At Piedmont is one of 
the largest yards in the world, and all trains are made up anew there. 

815, The Pennsylvania road has 1 per cent grades opposed to East-bound 
traffic. The weight of cars and freight westward being by Table 184 about 
I too.4 in the neighborhood of Altoona, a correct balance of grades would be 
by Table 185 about 1.6 per cent. Actually it is 1.8 per cent, and the traffic is 
worked with one pusher eastward and two pushers westward. 

816. The Erie is at two or three of its leading summits a good instance of 
well-balanced grades, which is not the least of the striking merits of the line. 
Even without allowing for the early date at which it was built, the consummate 
engineering skill with which it was carried through the mountains and the pri- 
meval forest, without the aid of maps and without a single tunnel on its line (as 
it then was; one has since been built at Jersey City), with very low grades, and 
on very nearly the best line which could now be selected, must ever excite ad- 
miration. Nevertheless, the Erie and its branches afford several examples of 
ill-adjusted grades, but it will be more profitable, as well as more just, to con- 
sider the instances on its main line where they have been carefully adjusted. 

817. The Delaware Division ascends eastward out of the Susquehanna 
Valley on a 60-ft. (1.14 per cent) grade for 8 miles, thence descends on a 
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57 ft. (1.08) and 49-ft. (0.93) grade for about 7 miles to Deposit, and thence 
follows an unbroken descending grade of 10 to 15 ft. per mile to Port 
Jervis. The curvature probably increases the equivalent grade to about 0.35 
per cent. Now, in descending eastwardly from the summit the low rate at- 
tained is attained only by following down the hill-side at an elevation of 40 or 
50 ft. above the bottom of the valley for nearly the whole distance, with much 
curvature—about one mile more of distance and at ieast twice the cost for con- 
struction which would have been necessary for a line located in the bottom of 
the valley on a grade of 1.2 or 1,3 per cent. It would have been most natural, 
therefore, under all the circumstances, to have chosen the light line; but let 
us consider the consequences to the light trains returning. As the grades 
are now, a single pusher engine will just suffice to pass a fully loaded west- 
bound train over the hill, the balance being (Table 185) 0.35 and 1.03. Had 
the grade been any higher, the capacity of West-bound engines over the whole 
division would have been cut down in proportion. It was plainly the intent of 
the engineer, therefore,—for it is but just to give him credit for the foresight 
which his work indicates,—that East-bound trains should be taken to the sum- 
mit from Susquehanna as a separate matter, leaving all the remainder of the 
division, for trains in both directions, exceedingly favorable. As a matter of 
fact, trains are taken up from Susquehanna with two pushers. 

818. On the Eastern Division, at Port Jervis, a different adjustment has 
been used, the grades against East-bound trains being 46 ft. and against West- 
bound 60 ft., which is approximately a correct adjustment for enabling trains 
with pushers to run over the hill with equal loads each way. The remainder 
of the division is not a very good specimen of location. Some improvements 
in recent years have been made in it, but it is questionable if a radical re- 
construction of the entire division would not prove immensely profitable. On 
the Buffalo and Western divisions also, and on many of the branches, ruling 
grades were made the same each way at considerable expense without any 
adequate compensating advantage. 

819. Examples of badly adjusted grades on other lines might be multiplied 
almost indefinitely, but it would be to little purpose to do so. When the 
grades are long, considerable leeway in rate may be taken by assuming that the 
grade will be separately operated, but with short grades of 4 to 6 or 7 miles this 
is not expedient. 
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CHAPTER XVIII. 


LIMITING CURVATURE AND COMPENSATION THEREFOR. 


820. UNDER three different conditions curvature may come in, 
in advance of gradients, as a limiting agent to fix the weight of 
trains: 

1, When curves are introduced on a maximum grade without 
reducing the rate of the latter by what is called the COMPENSa- 
TION FOR CURVATURE, SO as to keep the aggregate resistance con- 
stant on both curves and tangents. 

2. When a line is nearly or quite level, and yet runs through 
a region requiring much curvature which (as is very apt to hap- 
pen on such lines) cannot be “compensated ” because there are 
no grades, or no sufficiently high grades to reduce, in order to 
eliminate their additional resistance. 

3. When on lines of the latter (or any other) class curvature 
of such short radius is used as to limit the length of trains more 
than would the same amount of curvature with longer radii. 

These causes are more or less interrelated with each other, 
but we will consider them separately, so far as may be, in the 
order mentioned, summarizing our conclusions at the end of this 
chapter (page 632). 

821. We have seen (par. 335) that curve resistance varies from less 
than 0.5 lb. per ton to perhaps 2.0 or even more lbs. per ton per degree 
of curve, according to circumstances; which at 2 Ibs. per ton for each 
tenth of grade (par. 382) is equivalent to from 0.025 to 0.10 per cent of 
grade per degree. Assuming, therefore, a “straight” (uncompensated) 
0.5 per cent grade, Fig. 180, with alternate equal lengths of tangent and 
10° curves succeeding each other, and assuming that the curve resistance 
is (see par. 834 below) at the rate of 1 lb. per ton, the effect of the curve 
resistance is in effect to double the grade on the curves, so that the 
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curves and grade together make the equivalent grade a succession of 1.0 
and 0.5 per cent grades, as represented by the dotted line of Fig. 180. 

Such conditions have precisely the same deleterious effect, no more 
and no less, that a long tangent grade-line would have if broken up in 
similar fashion. 





Fic. 180.—Errect of UNREDUCED CURVATURE TO REDUCE GRADES. 


622. An immense portion of the heavy grade-mileage of the world 
has been constructed in precisely this way, the grade being carried 
through at a uniform rate over curves and tangents alike. Until within 
recent years nearly all American railways were so constructed, and when 
the curves were compensated at all, low rates of compensation (0.02 and 
0.03 per cent per degree) were and still are chiefly used, for which indeed 
much can be said (par. 834 below), although in general a less rate than 
0.05 cannot be regarded as good practice. 

823. The practice of reducing grades on curves appears to have been 
first introduced on the Continent. American engineers soon followed. 
Englisn engineers have neglected and still do neglect it very generally. 
In no part of the world is it universal, many prominent roads in this 
country having neglected it wholly; as, for instance, the Erie, Boston & 
Albany, Baltimore & Ohio (for the most part). Pennsylvania (for the 
most part), and in recent years such lines as the Cincinnati Southern, 
Chesapeake & Ohio, most of the Denver & Rio Grande, and a host of 
Other lines. 

824. The argument by which a neglect to reduce grades on curves 
has been justified, when any attempt at all has been made to justify it, is 
that the resistance is AVERAGED BY MOMENTUM so that the broken 
grade-line of Fig. 180 is reduced by the equalizing effect of slight fluctu- 
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ations of velocity to the continuous 0.75 grade-line shown below it. The 
general principle upon which this argument is based is a sound one, to 
the extent that under favorable conditions precisely that effect may 
result, either on actual irregularities of grade, or on equivalent ones . 
caused by unreduced curvature. It is not true at all that any injurious 
effect upon the train, or any increase of virtual gradient, necessarily re- 
sults from the gradient like the broken line in Fig. 180 in place of the 
straight 0.75 grades, under certain and proper conditions. Why and how 
this is so, and under what conditions, has been so fully discerned in 
Chap. LX. (par. 397 e¢ seg.) that it need not be repeated, further than to 
say that a curve may be considered as adding simply so much to the 
grade, and the two cases be treated alike. 


825. But conditions justifying the assumption that unreduced curva- 
ture can thus be made harmless by the effect of momentum cannot exist 
on any actual maximum grade, unless by some rare accident, and conse- 
quently it is a rule which should be regarded as of universal application, 
and rigidly adhered to, that unreduced curvature should under no 
circumstances be permitted on the maximum grade, and that the reduc- 
tion should in general be ample, especially near stations and where there 
is an excessive resistance. The reasons for this are three, as follows: 

1. The distribution of curvature even on a grade-line only a few miles 
long naturally tends to become unequal. Instead of being equally dis- 
tributed, as assumed for merely illustrative purposes in Fig. 180, it is far 
more likely to be concentrated in masses of perhaps several hundred 
degrees of almost continuous curvature, with long intermediate stretches 
of much better alignment, giving, if such curvature is not reduced, an 
equivalent profile more like Fig. 185, from which it is far more difficult 
to obtain a straight “ virtual” profile (par. 398) by fluctuations of velocity 
than with a more even distribution of curvature; and when spch excess 
of curvature comes well up toward the top of a long grade it becomes 
under most circumstances practically impossible to do so. 


826. 2. Even if the curvature be tolerably evenly distributed, the 
speed on maximum grades is, with the full train which good operating 
management presupposes, necessarily slow. With extra heavy car-loads 
or in unfavorable weather—wet, frosty, misty, very cold, or windy—it is 
necessarily very slow. At what point on the line the most unfavorable 
conditions will be encountered (for there are always slight variations, 
from wind .or differences of track if nothing more) cannot be exactly 
anticipated, but on the top of long grades, especially, it can be antici- 
pated with confidence that avery slow speed, not exceeding ro or 12 


CHAP, XVITI—LIMITING CURVATURE. 623 





miles per hour, will be rather the rule than the exception. At such 
speeds, and especially at still lower speeds, there is every reason to be- 
lieve that the curve resistance is greater (pars. 308, 335), while there is 
no available momentum to overcome it. A train moving at Io miles 
per hour (Table 118) has only 3.55 ft. of “ velocity-head.” At a compen- 
sation of 0.05 per degree (1 Ib. per ton) 70° of curvature will destroy this 
head completely, since at that rate of compensation each 20° of central 
angle destroys one foot of vertical head. In other words, a train mov- 
ing at 10 miles per hour, which could just continue that speed on a 
tangent, would be stalled at once by seven stations of 10° curve, or, if by 
good luck not stalled, its speed would be reduced so low that additional 
journal-friction (par. 640 and Appendix B) as well as (probably) addi- 
tional curve-friction would come in and ensure stalling on any closely 
following curve. 


827. 3. Stopping of trains on grades from accident or otherwise is not 
unfrequently necessary, and then it is entirely clear that a stoppage on a 
long unreduced curve is a disastrous disadvantage, especially if it be on 
a Jong succession of curves so as to forbid the expedient of backing down 
off the curve to get a fair start. It is then strictly true that it is the 
grade at that one particular point which is the limiting gradient, and 
that we cannot strike an average with lower tangent grades before and 
behind, and assume it is the same thing as if we actually had a uniform 
average resistance at all points. 


828. The rule that a grade-line should be unbroken by unreduced 
curvature is still sound, in spite of the fact that there are certain circum- 
stances under which slight and short SAGS BELOW THE GRADE-LINE may 
be introduced to save expense of construction, especially where economy 
in first cost is a great object, as it is so much more often than is realized 
during the period of construction. A sag below a grade-line and a rise 
above it—which is what an uncompensated curve in effect introduces— 
are two entirely different matters. 

Thus, if we have a 1.25 per cent 
maximum grade, up which a train 
can just make its way at a uniform 
speed of ro miles per hour, a rise of 
3.55 feet above the grade-line will, as 1 
we have just seen, stall the train. On 8.875 
the other hand, a sag in a grade-line Fic. x8:. 
of an equal amount, as at C in the 
grade-line 4B, Fig. 181, not only does not endanger a stall, but actually 
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increases the velocity of passing from 4 to &. For by assumption we 
have at 
A, velocity of ten miles per hour = (Table 118) vel. head of 3.55 ft. 
B, ¥ “ se = a a 3-55 ft. 
C, vel. head of 3.55 + 3.55 = 7.10 ft. = (Table 118) a velocity of 14.14 
miles per hour. 

829. Then by the laws of accelerated and retarded motion (see par. 
371 or any text-book on physics) the average speed between 4 and C 
and C and #as well, and hence between 4 and B = lhe al ad 
miles per hour—a gain in average speed of 2.07 miles per hour, or about 
3 ft. per second in passing over the sag shown in Fig. 181, the compara- 
tive times being about 2 m.o sec. and 1 m. 40 sec. 

This gain of time is for the same reason that a body descending from 
A to &, Fig. 182, over the different paths a, 4, c, d, although acted on by 

the same force (gravity acting through 
seen totem nnn eee ecoweeeyG CB), takes a very different time for de- 
scending to &, the cycloid @ being the 
“curve of quickest descent.” The re- 
sulting velocity at B is in all cases the 
same, barring loss by friction, but the 
time consumed in reaching B is widely 

migoaee different. 

830. Therefore, while compensation for curvature should never be 
omitted, it may still be admissible, in certain exceptional cases (as to 
temporarily save large 
fills or otherwise reduce 
works), to introduce a 
sag below a grade-line, 
which is never the case 
with a rise above a grade- 
line. Thus the dotted 
profile, 644, Fig. 183, can 
certainly be operated un- 
der any and all circum- 
stances (if the sag be not 
too great, par. 435 and 
Table 121) as a virtual grade of the same rate as the average actual 
grade ; but with the grade-line aaaa this is not possible, unless the initial 
speed be very high or the points aa rise but little above the average 
grade-line. | 


A 





& 
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831. The principle is the same as the one so familiar to hydraulic engineers 
known as the ‘‘ hydraulic grade-line.” If water is to be conveyed from a high 
reservoir to a lower point of delivery, it is an axiom in hydraulics that any lib- 
erties whatever can be taken with the grade of the pipes without affecting the 
discharge in the least, more than the same increase of length and curvature 
would do in a pipe laid to a uniform grade, provided the pipe at no point rises 
above a straight line connecting the points of supply and delivery, which is 
known as the ‘‘hydraulic grade-line,” as on the line 4444, Fig. 183. If, how- 
ever, the pipe rises above this line, by however little, as at the highest a, Fig. 
183, the discharge will immediately be reduced to correspond with the new 
hydraulic grade-line passing through the point of supply and tangent to the now 
highest point on the pipe. 

In theory a 10-mile grade of 50 ft. per mile might be broken up into (1) 5 
miles of level and (2) § miles of 100 ft. per mile, without increasing the de-facto 
ruling grade above 50 ft. per mile; but we cannot reverse the orders of these 
gradients, making the first last and the last first, without a theoretical as wellas 
practical increase of the gradient to 100 ft. per mile. Even in the former case, 
the velocity at the end of the first five miles of level would have to be 872 miles 
per hour, assuming an initial velocity of 15 miles per hour. This is hardly a 
practicable speed for freight trains; and it therefore should not be understood 
that any considerable sags below a grade-line are admissible. The only asser- 
tion made is that, ASSUMING such speed to be practicable, even 250-ft. sags 
below a grade-line would do no harm, whereas any rise whatever above it 
would destroy it, theoretically as well as practically. 
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832. A remarkable instance of the advantage thus to be gained at 
times occurred in the writer’s practice, and is shown in Fig. 184. Near 
40 
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the middle of a long grade-line which it was very desirable to keep down 
to the lowest limits, occurred a saddle between two hills, where support- 
ing ground was wholly lost. Consequently, although there was no ma- 
terial difference in the profile at any other point, both being side-hill, at 
this point any lift of the grade-line meant so much addition to the fill. 
To bring the grade-line down to within a few feet of the surface meant 
an increase of the pusher grade from 1.15 to 1.25, equivalent to an increase 
of ruling grade on a long divigion from 0.4 to 0.5. To obtain the lower 
grade required a very long fill, containing some 190,000 cubic yards when 
fully made (estimated to cost 20 cts. per yard); but by introducing a sag in 
the grade-line of some 25 feet (shown by dotted lines on Fig. 184), as- 
sumed as about the extreme depth of sag which it would be proper to at- 
tempt to operate as a continuous virtual profile, even temporarily,* the 
fill could be reduced to some 30,000 cubic yards, leaving the track to be 
gradually raised up to the straight grade-line when and if necessity 
should appear and convenience serve. To make the fill in the beginning 
was not justified by the financial status of the company, nor by the time 
at its disposal, nor could material be obtained at reasonable cost except 
by train. 

833. There were then three possibilities, besides that of making the 
fill complete : 

1, That the grade would continue to be operated indefinitely as a vir- 
tua! straight grade by the aid of momentum, tolerating the necessary 
velocity of 304 miles per hour in the bottom of the sag. 

2. That the fill would be raised somewhat from time to time, so as to 
reduce the necessary fluctuation of velocity to less objectionable limits. 

3. That the traffic of the line would prove so thin (it was very doubt- 
ful) that the trains would for the most part be light and the necessity for 
either expedient not be great. 

In this way it was possible to have one’s cake and eat it too; to econ- 
omize as much as was otherwise possible against the contingency of 
future poverty, and to lose nothing (but rather gain the interest on the 
cost of the fill) in case the future should prove prosperous; for at the 
worst the 1.15 line could certainly be operated as a virtual 1.25. 

So pronounced an instance of the legitimate use of sags in grade-lines 
will rarely occur, but the same principle may be availed of oftenona 





* Velocity-head due to speed of 15 miles per hour (Table 118) ....... 7.99 fi. 
Add for depth of sag below virtual profile........... cc. cece cc cece 25.00 ‘‘ 


WVelocity-head in bottom of sag (giving speed of 303 miles per hour), 32.99 ft 


CHAP, XVIII—LIMITING CURVATURE. 627 


— 





smaller scale, if only to introduce a little extra compensation in ationg 
curve. on a high fill, returning to the original grade-line by a slightly 
steeper grade beyond. 

834. It will naturally follow from what has preceded that THE PROPER 
RATE OF COMPENSATION IS NOT A FIXED QUANTITY, but may under 
varying circumstances vary within somewhat wide limits. The more 
usual rates are from 0,03 to 0.05 per cent per degree of curvature, corre- 
sponding to 0.6 to 1.0 lbs. per ton per degree. If the precise amount of 
curve resistance were known, and if it were always the same, of course 
but one rate of compensation would be proper, but as its precise rate is 
not known, and as there is strong reason to believe (Appendix A) that 
in starting a train it may possibly amount to as much as 2.0 lbs. per ton, 
a compensation sufficient to equalize curve resistance in ordinary circum- 
stances cannot be assumed to be certainly sufficient at points where 
speed may be expected to be very slow, as toward the top of long grades 
and occasionally at other points. 


835. Under these circumstances, prudence would indicate that wher- 
ever there is NO PHYSICAL LIMIT to the possible reduction of grade on 
curves, it should be made ample, so that the curves should certainly offer 
no greater resistance than the adjacent tangents. At stations this rule 
would require a grade reduction of 0.1 per cent per degree. 

On the other hand, when we are merely trying to equalize the tangent 
and curve resistance on a long ascent; and whatever is taken off the 
curves must be added on to the tangents and vzce versa, no such practice 
is proper. A chain is only equal to the strength of its weakest link, and 
it avails little to know which is the weakest link if we cannot strengthen 
it. If we come as near to an exact equality as we can, in compensating 
for curvature, it is of no importance whether our compensation is a little 
too great ora little too small. In the one case trains will stall on the 
tangents and in the other on the curves—-that is all. Our object is simply 
to guard against a CERTAINTY of stalling on either. Nothing more than 
this is important. 


836. Hence it may well be that on a long and crooked ascent, where 
the curvature greatly exceeds the tangents, yet where there are one or 
two considerable tangents, prudence will require the assumption of avery 
low rate of compensation ; for otherwise a very slight loss of elevation 
On each curve, multiplied by many curves, will prevent our attaining the 
desired summit at all without a considerable increase of the normal tan- 
gent grade. If we have guessed aright as to the real curve resistance, 
this may do no harm: but on the other hand, if we have guessed wrongly, 
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and exaggerated the probable curve resistance, we shall have unneces- 
sarily increased our tangent grade. Hence, by assuming a low rate of 
curve resistance in such a case, we can hardly in any case lose anything 
appreciable, and may save a needless loss of grade. A compensation 
rate of 0.03 per degree of curvature may then be proper, below which the 
rate of compensation should never fall. 

837. For the same reasons, it may well happen that at different points 
on the same line different rates of compensation may be proper. Where 
the loss of elevation by a high rate of compensation is a very serious mat- 
ter, because of a great amount of curvature, it may be taken at a mini- 
mum. At other points, where there is less curvature to be compensated 
and a higher compensation can be had at little or no cost, it should there 
be used. The effect will be to make most of the maximum grade scat- 
tered over the division a little easier to handle trains on than the longest 
or worst grade. This may well result in handling a car or two more than 
would be deemed possible were the resistance as great at two or three 
points as itis at one. 

It has been elsewhere said (see Table 124) that it is always worth while 
to keep a little below the maximum where possible, at moderate cost. 
This is only another application of the same principle, but, owing to the 
uncertainty which hangs about the question of curve resistance, it isa 
wiser way of attaining the same end than to reduce the nominal tangent 
grade, especially in the vicinity of stations. 

838. To illustrate the importance of sometimes varying the rate of 
compensation to suit circumstances, assume a 1.5 per cent average grade, 
Fig. 185, nearly ten miles long (500 stations—taking a “ mile’’ at 5000 ft. 
for convenience of computation), subdivided as follows in respect to 
amount of curvature : 


Top 150 stations with about ‘50° per mile = continuous 1° curve 
as (with $ of the line tangent). 
100 stations with about 300° per mile = 6° « 
Middle. 100 se 4s 6 400° “6 ‘c= ‘ g° os 
(with 3 of the line tangent). 
Voie 150 stations with about 80° per mile = : 4" CO“ 


(with $ of the line tangent) 


Assume also a stopping-place near 8; at the foot of the grade, so that 
no assistance from velocity can be counted on: 

This is in no respect an unreasonably or improbably irregular distri- 
bution of curvature on such a line, nor an unusually large amount of 
curvature for a cheap line in roughcountry. In all there will be 150°+ 

> + 225°=1775° of curvature on the ascent. 
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At various rates of compensation for curvature the grades required 
on tangents for various rates of compensation would be as. follows, as 





Fic. 18s. 


the student will do well to determine for himself by a brief compu- 
tation :* 

At 0.03% per degree, 1.50 + .1065 = 1.6065 per cent. 

“0.05 “ - 1.50 + .177§ = 1.6775 “ “ 

“o10 “ - 1.50 + .355 1.855 “ “ 


839, If the topography were such that we had just 500 stations in 
which to rise 750 feet, this would mean, if we adopted a compensation 
of 0.10 per degree instead of 0.03, that our tangent grade (which would 
then certainly be the governing one, because we have adopted a compen- 
sation which will CERTAINLY bring the resistance on curves below that 
on tangents) will be greater by 0.25 per cent, or 5 lbs. per ton, than with 
the lower rate of compensation. In other words, in order to secure the 
wholly,. or almost wholly, worthless end that trains, when and if they 
stall, shall stall always on tangents and never on curves, we have greatly 
increased the chances of their stalling on tangents, on the top or bottom 
sections of the grades at least, where the tangents are the longest ;— 
a plain act of folly. 

840. But this is but one side of the question. The total rise in feet 
and the elevation of intermediate points would, under the various as- 





* Knowing approximately the total degrees of central angle on any grade, 
we have only to muiltiply the total by the assumed rate of compensation to find 
how much total elevation will be lost by the compensation. The elevation, 
divided by the length of the grade, will give the rate by which the tangent 
maximum must be increased to introduce the compensation. 
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sumed rates of compensation, have to be as shown in Table 186; and it 
wil be seen that the middle point ¢ of the entire grade comes at about 
the same elevation with either rate of compensation, but that there is a 
material difference in the height of the grade-line at the beginning and 
end of the middle sections C and D, or at the “ quarter points” of the 
grade. While the through uncompensated grade-line falls as shown by 
the dotted line, the effect of introducing the curve compensation, by 
whatever rate, is to give a profile like the solid line, the point C being 
from 11} to 38 feet higher than before, and the point D from 9 to 31 feet 
lower, according to the rate of compensation. 


TABLE 186. 


ILLUSTRATING THE EFFECT OF DIFFERENT RATES OF CURVE COMPENSATION 
TO MODIFY THE ELEVATION OF INTERMEDIATE POINTS ON LONG GRADE- 


LINES, 
[Based on the data of par. 838 and Fig. 185.] 











1.5 
: 1.606 1.677 1.85 

Ne ere: Tangent Grade. Tangent Grade. Tangent Grade. 
tion. .03 compensation. .05 compensation. .Io compensation. 
(Foot of Eleva- , Eleva- : Eleva- . | Eleva- 

Grade.) | Rise. | ‘tion, Rise. tion. Rise tion. Rise. tion. 
eeamoreens eves oO. eeaece 0.00 eceene o0.0oO eeenee 0.00 
C is daeeaet 225 225. 236.48 236.48 244.12 244.12 263.25 263.25 
Covcussvces 150 375: 142.65 379-13 137-75 381.87 125.50 388.75 
DP ries chess 150 525. 136.65 515.78 127.75 509.62 105.50 494.24 


£(summit).| 225 750. 234.22 750. 240.38 750. 255.75 750. 
Difference in ‘Resulting Elevations at Vartous Points on the Grade, from the 
Straight Tangent Grade. 





& (foot of grade)........ or cel |COmStant 02.000. eas ne 

Ci ce weshiieteadeeeeseacese onc] EEsgS 1h AIGREr ines 19.12 ft. kigher..... 38.25 ft. higher. 
Cuca: wasn ew aise: Sis ebeuseanes 4.13" sas i oe 3.95 °* 
Detainees bass ante nea ioe wendee|| Qeea:'  SOWEr icant 15.38 ‘* lower...... 30.76 “* lower, 
& (summit)......... vain Gtakss | CORSIGRE <cccacdcanes 








Topographical conditions will sometimes permit, but will more 
usually forbid assuming that we have such leeway in the necessary posi- 
tion of the grade, thus depriving us in a measure of the privilege of free 
choice. 

841. Now suppose, on such a grade, that the middle 200 stations or 
about 4 miles, on which most of the curvature is bunched, was so situ- 
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ated as to make it essential to rise only some 230 feet, unless consider- 
able extra expense were to be incurred, while at the same time the 
character of the line elsewhere was not such as to admit of a lower 
maximum tangent grade. Under these circumstances, which may fre- 
quently occur, it would be a great error not to reduce grade on curves by 
the full amount which the topographical conditions made possible with- 
out loss up to even 0.10 per cent per degree of curve, in the existing 
state of our knowledge, even if at other points we used less. In that 
case, if we have overestimated the probable or possible resistance on 
curves, it is not likely to do harm, because the large amount of curva- 
ture and small amount of tangents will enable any excess of resistance 
in the latter to be equalized by momentum, whereas if we have under- 
estimated the curve resistance a similar effect is not possible, or at least 
not as fully possible, on account of the greater length of curves. 

On the upper and lower sections, where tangents prevail and curves 
are the exception, the opposite principle prevails. If the curve compen- 
sation be too little it will be equalized easily enough by momentum on 
short and infrequent curves, so that the result will be the same in effect 
as if the balance were exact. 

842. Under the circumstances of the example just considered, as- 
suming the middle part of the grade to be fixed as just assumed, the 
proper course to pursue with the lower part of the grade would be to 
ease its rate a little, if circumstances permitted doing so at little or no 
expense; otherwise, to reduce its VIRTUAL rate by the simple expedient 
of removing the stopping point at the foot of the grade some distance 
from it, so as to ensure gaining something by momentum. A speed of 
25 miles per hour at the foot of the grade reduced to 10 miles per hour 
at C will (Table 118) ensure a gain from surrendered energy of 22.20 — 
3.55 = 18.65 vertical feet (see Fig. 185), which will reduce the grade on 


1 ONY a 


the first 150 stations by aie 0.124 per cent, and so secure an equality 
O 


with the virtual grade of the next section above, even with the lowest 
possible rate of curve resistance. The curve compensation on this lower 
section should in any case be smal), whatever it may be on the middle 
section just above. 

843, On the upper section DZ, assuming the lower and middle sec- 
tion to have been fixed as above, an effort will naturally be made to 
lengthen the line a little at the upper end at the expense of a moderate 
amount of distance and curvature, so as to give a gradient DF instead 
of DE, Fig. 185; but if this be not possible, the disadvantage will not be 
Very serious. Our case will be this: By virtue of an excess in rate of 
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curve compensation we have the broken virtual gradient 4CDE in- 
stead of the straight grade BEL, which is of course preferable. The dis- 
advantage at the lower end, which would naturally be the most serious 
(par. 828), since it carries our virtual gradient above the grade-line PZ, 
which we desire, we have neutralized by momentum.* The disadvan- 
tage at the upper end, since it merely carries our profile a little below 
the grade-line, will in great measure, if not entirely, neutralize itself by 
momentum. 

In this way we have done the best which can be done to avail ourselves 
of every chance in our favor, whereas by assuming any hard-and-fast rule 
whatever, and then following it blindly (as we might be justified in doing 
if we knew it was correct), we are certain to lose something, and may lose 
a good deal. 

844, Our practical conclusions as to rate of curve compensa- 
tion, therefore, may be summarized as follows: 

1, With short grades or under favoring topographical condi- 
tions compensate as liberally as possible up to a maximum at 
special points of o.10 per cent per degree. 

2. Where speed may sometimes be very low, and hence in- 
variably on or very near to known stopping-places, this maxi- 
mum rate appears, with our present knowledge, none too much. 
In general, however, 0.05 per cent per degree (= 1 Ib. per ton) 
is an ample equivalent for curve resistance, and for fast trains 
alone probably 0.02 to 0.03 per cent (= 0.4 to 0.6 lb. per ton) 
is sufficient to balance the resistance. 

3. On sections where curves largely predominate over tan- 
gents it is particularly desirable to have ample compensation, and 
if excessive it will do Jeast harm. On the contrary, 

4. On sections where the amount of curvature is small it is less 
important to have full compensation, and if excessive it will do 
most harm. 

5. When the rate of compensation can only be increased at the 
CERTAIN cost of a corresponding increase in the rate of tangent 
grades (making very sure that it is certain, and not an over-hasty 


* The word ‘*momentum” here and elsewhere is used in a somewhat un- 
scientific way, to correspond with the popular use of the word. The scientist 
will not be confused thereby, while the average reader is assisted. 
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conclusion from inexperience or lack of care), no larger rate than 
we feel practically certain will be required to balance the curve 
resistance (0.03 to 0.04) should be chosen. 

Otherwise, we are committing the folly of making a certain 
addition to the grade in one place, to avoid one in another place 
which is merely problematical, 

6. On any minor gradients where the curvature is not suffi- 
cient to bring the virtual profile up to the maximum it is not 
important to compensate for curvature at all, although it is gen- 
erally as well to do so, especially at points where to do so will 
slightly reduce the cost of construction, as is very apt to be the 
case on long curves. 

When not compensated, the curvature merely has an equiva- 
lent effect to a slight undulation of gradient (Class A of rise and 
fall, par. 438) which produces no shock to the train and so is 
not a measurable disadvantage. 

7. It is not in the least essential or important to precisely 
adapt the compensation to the exact length of each curve. The 
reduced rate may as well as not begin and end at the nearest even 
station, and may be made a little’less on one curve and a little 
more on one immediately above if a horizontal slice of a foot or 
more may thereby be taken off a high fill on the tangent connect- 
ing them, ut never so as to cause the grade to rise ABOVE the untform 
grade-line. 

8. Curves immediately below a known stopping-place for all 
trains need noteand should not be compensated at all. 

9. The rate of compensation should be uniform per degree 
for all degrees of curvature, or in no case made greater for the 
sharper curves. It may even be made less for curves of over 10° 
[par. 335 (9)]. If the rate be reduced one half for the excess 
Over 10°, making the compensation for a 16° curve thirteen times 
that for.a 1° curve, it will certainly lead to no bad results, although 
a rather rough rule. 

This is directly contrary to the usual practice, which is to increase the rate 
of compensation with the sharpness of the curve, if anything; but this practice 


rests upon the assumption which we have seen to be the direct contrary of the 
truth (par. 321 e¢ a/.), that the curve resistance increases with the degree of the 
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curve. The results of experience on the New York elevated lines and 
numerous others with very sharp curves, both of standard and narrow gauge, is 
enough to disprove this, confirmed as it is very directly by the indications of 
theory. 

10, Since we have seen in Chap. VIII. (par. 330-335) that 
there is no reason to believe that curve resistance increases per 
ton with the length of the train, or even (appreciably) with the 
type of engine (par. 285 ef seg.) there is no reason for varying the 
compensation because of the grades or length of train, except for 
this—that it is usually easier to spare the elevation for a liberal 
rate of compensation with low grades than with high ones. It 
is therefore proper to do so. 
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CHAPTER XIX. 
THE LIMIT OF MAXIMUM CURVATURE. 


645. ALTHOUGH badly adjusted grades have a more serious 
effect on operating expenses, there is no detail connected with 
(ocation which has so great an effect on the cost of construction 
as that which we are about to consider—nor any in which the ten- 
dency is so notable to go to one extreme or the other, without 
any very definite or defensible reasons. It is evident that, while 
circumstances will often justify and require the use of very sharp 
curvature or of very easy curvature, they will in no case either 
justify or require that conclusions should be jumped at in some 
such manner as that sketched in par. 245. 

846. Moreover, it may be again repeated, and cannot be too 
fully recognized and clearly borne in mind, that both the amount 
and radius of curvature, like the amount and rate of grades, is 
even more dependent upon study, care, and skill than on topog- 
raphy. There exists, too, a most dangerous tendency to use 
more and sharper curvature than is at all necessary in country 
of some difficulty, and less and easier curvature than is at all 
expedient in country of no difficulty, or in country whose only 
difficulty comes from trying to hold close to an air-line (Chap. 
XX.). Errors of this kind, resulting merely from lack of care 
or skill, are especially apt to lead to the use of absurdly sharp 
curvature if one has imbibed the notion that easy radii are unim-~ 
portant. 

847. Recognizing these dangers, we proceed to analyze, as 
nearly as may be, the causes which fix the advisable limit of 
maximum curvature and the cost of exceeding it. We have 
seen (par. 343) that these causes may all be separated under the 
two following heads, sharply defined from each other: 


First. THE INHERENTLY GREATER COSTLINESS, nol Of curvature 
measured by degrees, but of SHARP CURVATURE INSTEAD OF EASy 
CURVATURE for approximately the same number of degrees. In other 
words, the greater wear and tear of track and rolling-stock, con- 
sumption of fuel, danger of accident, loss by decreased speed, 
etc., which results from using 100 feet of 10° curvature instead 
of 1000 feet of 1° curvature for deflecting the line through a cen- 
tral angle of 10°, or from using goo feet of 10°, and 550 feet of 
tangent at each end, for deflecting through an angle of go°, as in 
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Fic. 187. 


{There is a certain loss of distance, aa, in using the sharper instead of easier curve, which is 
not referred to in the text. See par. 859.] 


Fig. 187, instead of using 1800 feet of 5° curve and only 50 feet 
of tangent, as in Fig. 186. 

Secondly. THE LIMITING EFFECT OF SHARP CURVATURE on the 
weight and length of trains, provided it be sharp enough to have 
such effect. Some is, and some is not. 

848, In other words, we are here met, upon the threshold of 
the subject, with a distinction precisely analogous to that which 
we have already found (par. 361) to exist in the case of gradients, 
ALL grades, without distinction and wherever situated, entail a 
certain additional expense per train passing over them; and in 
addition to this the highest rate of grade entails a certain and 
much greater expense which does not appear at all in the ex- 
penses per train-mile (except as it may tend to decrease them by 
shortening trains), but solely in an increase in the number of 
trains. In like manner, ALL curves, without distinction, entail a 
certain additional expense per train passing over them for every 
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degree of the curve, and this cost, it may be,—or may not be,— 
increases rapidly with the sharpness of the curve; but in addi- 
tion to this, the sharpest curve (or curves) on the line, if it de 
sharp enough, will have the further effect of limiting the weight 
and length of trains. In fact, if made sharp enough, it will so 
severely limit the weight of trains as to make it impossible to 
run any trains at all. 

At a certain definite radius, therefore, the expense and loss 
arising from short radii take a sudden jump. The inherent 
cost per train-mile per degree of sharp instead of easy curvature 
continues on as before, and, in addition thereto, there is the 
large additional expense caused by the limiting effect of any 
shorter radius upon the weight of trains. 


849, It is plain that the point at which this sudden jump wiil 
or may occur is intimately connected with and depends upon 
the rate of the maximum grade, because the higher the grade 
the greater the resistance on a tangent, and hence the sharper 
the curve which may be used (i.e., which it is possible to use) on 
levels or minor gradients without any limiting effect on trains. 
Hence the shorter the trains which can be hauled independent 
of the sharpest curve, the shorter the radius which may be freely 
used on levels or minor gradients without affecting the number 
of trains required for a given business, 


850. Now, just as in the case of gradients, this distinction 
between these diverse sources of expense is one which must be 
carefully kept in mind if any correct and intelligent decision as 
to the limit of maximum curvature is to be reached. 

In the first place, it needs no great effort of mind to perceive 
that the first item mentioned above, the inherent costliness of 
sharp curvature,—that portion which is visible in increased wear 
and tear and expenses per train-mile,—affords no ground for the 
fixing of any arbitrary and inflexible standard or limit, nor 
Should it be considered or allowed to have ANY WEIGHT WHAT- 
EVER in ascertaining.at what radius to fix that limit. For, mak- 
ing for a moment the exaggerated estimate that the cost of 
Curvature per degree increases as the square of the degree of 
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the curve, it may easily be, and often is the case at certain 
points, that the cost of construction will vary as the cube of the 
radius, and hence a sudden sharp ravine or rocky spur might 
justify and require a 12° or 15° curve for this account alone, 
although 3° or 4° curves were the maximum on all the rest of 
the line. But what we then require to determine is: Will any 
such curve have the further effect of limiting the weight of trains 
over the whole line, or injuriously restricting speed? For in 
that case, plainly, a large additional expenditure will be justifi- 
able to increase its radius. 

851, This latter expenditure does not vary with the number 
of curves, as does the wear and tear, but is a certain fixed 
amount, which can alone be used to take out such curves, how- 
ever many or few they may be, and must be distributed to one 
curve or to fifty, according totheir number. This fact alone is 
sufficient to show the essential dissimilarity between it and the 
sum which represents the direct or INHERENT disadvantage of 
using short instead of long radii. As the latter is always so 
much per sharp curve, or per degree of sharpcurvature, it always 
has its effect—much or little, as the case may be—on the justifi- 
able expense to increase the radius of each particular curve, for 
it is to be added in each case to the proportion for that curve of 
the estimated value of avoiding any limiting effect from its 
radius; but it does not form an element in fixing the point at 
which limiting effect begins, and hence should be allowed no 
weight whatever in ascertaining that limit. 

All this seems clear enough when the attention is specially 
directed to it, but, as with many other problems which advance 
from simple premises, it requires a constant effort of the mind 
to keep it always in view. Hence, although it has no real or 
necessary connection with our present subject, we may first 
briefly consider 


THE INHERENT COSTLINESS OF SHARP CURVATURE. 
852. For the consideration of this question all actual or possible lim- 
iting effect from curvature on the length or speed or easy riding of trains, 
or the use of any desired type of locomotive, must be disregarded. Such 
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injurious effect as the sharpest curves may have on these details, if any, 
is another matter. The question is simply—as between the two methods 
shown in Figs. 186, 187—of turning an angle of go° within a distance 
of 1900 feet of track : Which adds the most to the operating expenses 
per train due to that 1900 feet—the method of Fig. 186, showing 1800 
feet of 5° curve and 50 feet of tangent at each end, or that of Fig. 187, 
with goo feet of 10° curve and 500 feet of tangent at each enc ? . 


853. Rigorously excluding all thought of possible limiting effect 
from the mind, it is very difficult to see reasons why the inherent cost of 
curvature, per train-mile per degree, should be in the least increased by 
using short instead of long radii, i.e., by using 100 ft. of 10° curve instead 
of 1000 ft. of 1° curve, to cover the same central angle. The wear and 
cost of rails appear from superficial investigations (the writer’s among 
others: see par. 317) to indicate that rail wear increases faster than—or 
even (as the writer once suggested) as the square of—the degree of 
curvature; but this is a purely deceptive appearance, due to the fact that 
the rate of wear increases as the rails become worn to “fit the flange” 
(par. 338), and thus expose a greater area to rubbing friction. It is plain 
that at any given date in a large lot of rails laid at the same time those 
on the sharper curves will have fulfilled a greater proportion of their total 
life, and hence will have begun earlier to wear, more rapidly. From a 
more correct comparison of all the data it appears rather as if both curve 
resistance and rail wear (and hence fuel consumption) increased more 
slowly instead of faster than the degree of the curve (par. 311). If so, 
the total RAIL WEAR caused by 10° of central angle will be less, rather 
than more, on a 10° curve than ona I° curve. While this cannot as yet 
be positively asserted, it may be regarded as certain that the balance is 
at least even. 


854. It may with far more certainty be claimed that the cost of MAIN- 
TENANCE OF ROAD-BED AND TRACK is considerably decreased, per de- 
gree of central angle, by the use of short radii, because a good portion of 
it is nearly constant per 100 feet of curve, regardless of radius, such as 
the extra cost of lining, maintaining uniform and proper elevation, and 
the shorter life of ties, in order that they may be capable of sustaining 
the lateral reaction of the rails, which latter is theoretically (although 
probably not quite practically) the same on all curves (par. 311). 

It would be a most liberal estimate to assume that the additional cost 
per station for maintaining road-bed and track due to curvature increases 
as the square root of the degree of curvature, making it 3.16 times as 
much per 100 ft. of line on a 10° curve as on a 1° curve, or making 
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the additional cost due to 4° of central angle compare as I.o ona 1° 
curve to 3.16 ona ro° curve. This entire item is a small one, but so far 
as it goes it is distinctly favorable to the use of sharp instead of easy 
curvature, 

855. Figs. 186, 187 are literal copies of diagrams which the writer 


~) 
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submitted to two or three of the most thoughtful practical road-masters 
of his acquaintance for an opinion as to probable comparative main- 
tenance expenses. The reply of one of them was as follows: 

‘* Assuming a tie to last 8 years on tangent it will last about 6 years on a 10° 
curve, so as to keep gauge safe, and we will say 7 years on the 5° curve. Then— 
for 10° line—Cost of ties for uh years on 1000-ft. tangent, 


500 ties at 50cts., . . . : » 6 « « « $250 00 
450 ties on goo ft. of 10° curve at ee: Cts. = = 225 for 6 years, 
=for8years, .. . 300 00—§$550 00 
For 5° tine—Cost of ties joi g years on 100- ft. ‘angen: 50 
ties at 50 cts., . . . . 25 00 
goo ties for 1800 ft. of 5° curve, at mee cts. = $450 for ; Feats 
=for8 years, . . . 2. 1. 2 1 © © © © «© «© «6514 30—$539 30 


‘‘ Therefore there is a saving of $10.70 at the end of 8 years in favor of the 
5° line, and we may conclude that the maintenance of line and surface will bear 
the same proportion as ties. 

‘* According to this figuring there is a saving of about 2 per cent in main- 
tenance in taking the 5° line. This is small, and in looking at the two lines in 
all their bearings I believe the 10° line is the preferable one for maintenance, as 
on it we get more tangent than curve, while the 5° for the same distance is 
nearly all curve and very little tangent.” 

The fallacy in the first part of this estimate, which was perceived but 
not located, lies in assuming that a 5° curve will only diminish the life 
of a tie half as much as a 10° curve: which is hardly so, the flange pres- 
sure being the same on both. Moreover, the extra work of lining and 
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surfacing is, still more nearly, so much per lineal foot of curve, regardless 
of the radius, 

856. The wear and tear of WHEELS AND RUNNING GEAR of rolling- 

tock will naturally follow the same general law as the rail wear, so that 

}t may be considered to vary directly as the degree of curvature, remain- 
11 g constant per degree of central angle. 

857. Moreover, the total cost of repairs of rolling-stock and track, for 
tnose items which are at all liable to be affected by the wear and tear 
and loss of power on curves, is very small, as thus: 





Per cent of 
total expenses. 


Engines, Ig per cent only of the total cost of repairs appears to 
vary with curvature and grades (Table 85); 19 per cent of a 


per cent (Table 80), : = 1.07 

Cars (Table 86), 23 per cent appears to vary as sabaves 2 ae cent 
of 10.0 per cent (Table 80), . = 2.30 
Rails, say 50 per cent of 2.0 percent, . .... . = 1.00 
Fuzl, say 10 per cent of 7.6 percent,. . . . 1. . 2. « « « = 0.76 
A total percentofonly. . . . 1. 2. 2. «© « 5.13 


Thus only about 5 per cent of the total operating expenses is likely to 
be affected at all by curvature, and a good part of that only slightly, and 
a good part of what remains by sharp and easy curvature of eae 
amount nearly equally. 

858. It is also to be remembered that sharp curves LENGTHEN SHORT 
TANGENTS, as is clearly brought out by Figs. 186, 187—-an advantage 
which facilitates what would otherwise be impossible, the use of easy 
transition curves (see Index), and hence may be made to greatly decrease 
the unavoidable shock in entering and leaving curves. 

859. The effect of a change of radius on the TOTAL LENGTH OF THE: 
LINE, although apparently pertinent, has no real bearing on this ques- 
tion. The use of sharp curvature always increases the length of the line- 
between the same tangents by the amount aa, Fig. 187, and has besides. 
a marked further tendency both to increase the length of the line and to, 
increase the degrees of central angle, because of the differences of loca~ 
tion which naturally result. But the disadvantage of this extra length 
and curvature is a matter for separate estimation, because it is not an 
essential and unavoidable feature of a mere change of radius, and hence 
does not directly, although it commonly will indirectly, affect the deci- 
sion in favor of using easy curvature. In fact, although it rarely occurs 
in practice, it is not in the nature of things impossible, that the use of a 
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shorter radius should result ina decrease of both distance and degrees 
of central angle. On a small scale it very frequently does so, in the man- 
ner outlined in Fig. 188. 
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860. On the other hand, it may well happen that the adoption of a 
location adapted to short radii would double the amount of curvature. 
and that the estimated cost of this would be more than the estimated 
saving on construction. In that case the short radii would not be used, 
but they would be abandoned, not because of the sharpness of the curv- 
ature, but because there was so much of it. 
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861. The loss or gain in distance by connecting any two given tangents with 
one curve instead of another, Fig. 189, may be very simply detcrmined as 
follows: 

To DETERMINE THE DIFFERENCE IN LENGTH OF LINE vwia@ ANY TWO 
CURVES OF DIFFERENT RADII, CONNECTING THE SAME TANGENTS: 

Let / = length of longer curve, of D°, with tangents 7; 
se f'= & shorter *& “DI, “* “ rd 
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D' — eae 1 
poses we may,—if curves of over 8° or 10° are run in with 50-foot chords,—that 
the degree of curvature is directly as the radius. 


: / 
Then geometrically 7; = we assume, as for all practical pur- 


, _D ree 2, pee ( D 

Then? = 75 / and 7’ = 7, Y ey Be — Le 

Letting Z = the length vza any one of the sharper curves shown in Fig. 180, 

from tangent-point to tangent-point of any curve of longer radius (from Z to 
7”) we have 


. : I 
But the value of 27'—/ for a D® curve is to its value for a 1° curve as Dp 


Consequently, tabulating (27 — 7) for a 1° curve, we have as the difference in 
the length of the line via any two curves of D and D' degrees, connecting the same 
langenis ; 
D'—D 
D' 
D'—D 
= tabular number X Wid 


difference 
product 


= tabular auuibed x A x 


= tabular number K —— of the two degrees of curvature, 

862, Table 187 gives such a tabulation for angles differing by 1° up to 130°. 
The ‘‘tabular number” is simply the difference between the length of a 1° 
curve of any given central angle and the lengths of its tangents. It is there- 
fore given for any angle whatever by the formula 

7 = tan $/ X 5730 X 2 — 100/; 


in which 7 = tabular number for Table 187, 
J = intersection angle in degrees. 


The problem is rarely one of practical importance, since two curves of con- 
siderable difference in radius rarely connect the same tangents, but is some- 
times convenient for determining the effect of minute changes. For the two 
‘urves shown in Figs. 186, 187, we have— 


Tab. no. for go° (Table 187) = 2459.3 X wy (cel = 246 feet loss of distance 
by the 10° curve. 
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TABLE 187, 


DIFFERENCE IN LENGTH OF LINE vz7@é ANY Two CuRVES OF DIFFERENT 
RADII, CONNECTING THE SAME TANGENTS. 


[To determine the required difference, multiply the tabular number below, corresponding 























. avfference 
to the given central angle by the produck of the two degrees of curvature. ] 
i 2 3 4 6 7 8 9 
0.00 0.02 0.08 0.16 0.56 0.88 1.32 1.86 


10.50 12.60 14.98 17.62 
45.6 51.2 57.2 63.6 

123.4 134.2 145.8 158.0 
264.2 282.6 302.0 322.4 
493.0] 521.8! §52.0] 583.4 

841.8 | 884.8 | 929.4 | 975.8 

1353.0 | 1415.2 | 1479.6 | 1546 4 

4 

4 

4 

8 


3.40 4.42 5.62 7.02! 
23.8 27.4 31.4 
78.0 86.0 94.2 

184.4 198.8 214.0 
365.8 389.0 | 413.4 
650.0 | 685.4 722.2 
1073.8 | 1125.6 | 1179.4 | 1235.2 § 1293.0 
4 
6 
4 
2 





1687.2 | 1761.4 | 1838. 1918.0 § 2006.0 § 2086.0 | 2174. 2266.2 | 2361.0 


2561.0 | 2666.4 | 2775. 2888.6 § 3005.6 
3801.2 | 3951.0 | 4106. 4267.2 Ff 4434.0 
5573-4 | 5789.2 | 6013. 6245.8 § 6487.6 


3382.4 | 3517.2 
4972.4 | 5165.4 
7271.4 | 7554-0 


3126.8 | 3252. 
4607.0 | 4786. 
6738.8 | 6999. 








This table is NOT correct to the nearest tenth, but only to the nearest even two-tenths, 
As a certain small fraction only of the tabular number is to be taken, the error was not 
deemed of enough moment to require recomputation. The table gives merely the differ- 
ence between the length of the two tangents to a 1° curve and the length of its arc, for 
any given central angle. 





863. Precisely this same method of analysis will enable us to determine at 
once the difference between the radius, long chord, middle ordinate, tangent, 
or any other function of any two similar curves if we know the value of the 
same function for a similar 1° curve. Thus the difference between the radii of 
a 5° and 10° curve is 


Io— 
s730X 0° 


0X5 = 573.0 feet; 


and between a 7° and 8°, 5730 | 


864. From all the considerations which have been suggested 
together we may perhaps assume that the inherent cost of curv- 
ature per train-mile is independent of the radius, or at least does 
not increase appreciably with the sharpness of the curve, and this 
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view simplifies a decision as to the limit of radius. But whether 
this view be entirely correct or not is a matter of perfect indiffer- 
ence for deciding the problem immediately before us, as it is 
hoped has been made perfectly clear. 

Dismissing, therefore, from our minds this confusing and irrel- 
evant question, we will now confine our attention exclusively to 
the LIMITING EFFECT of curvature as the only cause which justi- 
fies the fixing of any arbitrary limit whatever to the sharpness 
of curves. 


THE LIMITING EFFECT OF CURVATURE, 


865. Curvature may have a limiting effect in three ways: 

1. It may forbid the use of certain types or weights of en- 
gines, or so impede it as to make it practically inexpedient. The 
extent to which this cause does or may operate has been already 
considered (par. 285 e¢ seg.) and found to be small. 

2. It may impede the running of trains at high speeds by the 
necessity of frequently checking speed or maintaining a low rate 
of speed for considerable distances when the intervals between 
the sharper curves are small. 

3. It may compel the hauling of shorter trains by its addition 
to curve resistance. 

The second cause has been already considered from the me- 
chanical side (in par. 268 e/ seg.) and found to appreciably affect 
passenger trains alone, . 

866. As a business question, the effect which we there saw 
sharp curves to have on the safe speed shows their use to be on 
many roads of heavy passenger traffic a consideration of extreme 
importance, justifying and requiring an extremely low limit of 
curvature, Nevertheless, under average conditions, the same 
facts show it to be one of minor importance. 

867. It depends chiefly on a road of any given character on the 
amount and disposition of the sharp curvature. Thus on the ele- 
vated railways of New York, with, perhaps, the heaviest passen- 
ger traffic in the world, a few excessively sharp curves are used, 
Such as those shown in Figs. 189, 190, 191. These are not found 
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#1G, 189.—REVERSED Curves OF 90 Feet Minimum Rapius For TurninG RIGHT ANGLES ON 
MANHATTAN RAILWAY, SIXTH AvE. LINE. 


There are four right-angled turns on the Sixth Avenue line similar in substance to 
Fig. 189. In order to be able to turn within the st?eet limits short reversed curves were 
introduced, making the total of the central angles 134° 34’, or 44° 34 over the necessary 
right angle. The dotted curve of 200 feet radius (or about 29° instead of 63°), shows 
with how little encroachment on private property the radius could be more than doubled. 
In Fig. 190 the dotted alignment would save 212° 30’ — 144° = 68° 30’, besides nearly 
doubling the radius. About 800 trains per day pass around these curves. The shortest 
interval or ‘‘ headway” between trains is only 34 minute on the Third Avenue line and 144 
minutes on the Sixth Avenue line, during the busiest hours. Counting both curves to- 
gether, more than one third as many passengers pass over them per year as ther? are who 
enter all the trains of all the 125,000 miles of railway in the United States. The gross 
earnings per mile mount up to $230,000, and the operating expenses to $125,000. 

The property on the corners which is cut by the dotted curves is in no case particularly 
valuable, and $20,000 or $30,000 would have been the greatest net loss which would be 
likely to result from substituting any one of the dotted curves for the constructed curve. 
No accidents of any kind have happened on any of these sharp curves since the roads were 
opened in 1878. 

The curves are of standard gauge, and the cars are about 48 feet long. Their draw- 
bars go from truck to truck, and not between the car-bodies. 
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FIG. 190.—REVERSED CURVES OF 119 Bere ens ON MANHATTAN ELEVATED RAILWAY, 
HIRD AVE. LINE. 





Lad wi eeas west is (etaraaa: angie arias 


Slowing iyo 


’ 8 e J § 
1 Increasing Speed ; 


Fic, 191.—ILLustraTING THE Errecr or LonGER RADIUS ON COMPARATIVE SPEED. 
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to be a measurable disadvantage as respects limiting speed (for 
if they were, a few thousand dollars would take them out), be- 
cause, although every moment of lost time is of great import- 
ance, the speed between the frequent stops is slow (not over 30 
miles per hour) and the motive-power between stations (because 
of the frequency of stops) abundant. Therefore the speed is 
checked toa safe limit almost instantaneously on approaching 
the curve, and resumed again on passing it almost as quickly, and 
the total loss per curve does not exceed 20 to 30 seconds for each 


: I 
curve; only a small of part which ( or 39. 3 per cent, on 


curve and 4or 50 per cent in approaching and leaving the curve, 
as a brief analysis, which the student should make, will show) 
could be saved by doubling the radius of curvature. Fig. 192 
and Table 107, page 273, will indicate the method of determin- 
ing this. 

868. If, however, there were many of these curves, the loss of 
time would not only increase pari passu, but, by frittering away 
the time and nervous energy of the engineman, obstructing his 
view ahead, and similar indirect causes, cause a still further de- 
crease in the practicable speed, and likewise decrease the admis- 
sible frequency of trains, thus causing an unwarranted loss, if 
any ordinary expenditure would avoid it. As the line now 
stands, an avoidance of all curves on the line would have a con- 
siderable money value, but to simply double the radius would be 
worth little or nothing—as is sufficiently evidenced by Figs. 189- 
190. The management is not unintelligent nor unduly parsi- 
monious, but it is not thought of, simply because it would not 
pay. 

869. So on the various railway lines connecting Boston, New 
York, Philadelphia, Baltimore, and Washington. The value of 
avoiding any considerable amount of curvature, and especially 
curvature sharper than 3” or 4°, is to be measured only by a vast 
sum, under the growing business advantage of very fast trains. 
Its existence in large amounts would make quick time impossi- 
ble; but the same is not at all true of a small amount of curva- 
ture at some one point, even of very short radius, for reducing 
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speed for one mile only from 60 to 30 miles per hour means only 
the loss of 14 to 2 minutes time (Table 183). The justifiable ex- 
penditure to avoid it would certainly be far less than one tenth 
of what would be justifiable on the same line to avoid ten times 
as much curvature and delay, both because (1) more than ten 
times as much time would be lost thereby, and because (2), even 
if not, the loss would be more than ten times as injurious. Two 
minutes more time between New York and Philade!phia might 
not place a competing line under measurable disadvantage. 
Twenty minutes would not simply decrease, but destroy its 
chance for competition on equal terms. 


870. When we come to long trips, of 500 to 1000 miles, we 
have already (par. 240) seen that any probable loss of time which 
is remediable by any expenditure within bounds for easing curv- 
ature is not likely to have any effect whatever, measurable in dol- 
lars and cents, upon competitive equality. The most trifling 
differences in neatness of stations and equipment, courtesy of em- 
ployees, character of “lunch counters,” etc., would be far more 
important for that purpose, as well as far more cheaply obtained. 


871. The true principle in regard to this matter would there- 
fore seem to be: To ESTIMATE THE TOTAL LOSS OF TIME which. is 
likely to result, on a given line, from the location naturally re- 
sulting from one radius of curvature instead of another, and the 
probable money value of so much competitive business as is 
likely to be lost on account of this loss of time. While this is an 
exceedingly delicate and difficult matter to estimate even approx- 
imately, and an impossible one to determine with exactness, yet 
(par. 21) “what we can do is to fix a maximum and minimum 
limit, somewhere within which lies the truth and anywhere out- 
side of which lies a certainty of error. Due judgment and cau- 
tion require that we should do so.” 


872. As a general rule, the limiting line between the traffic to 
which every minute is and is not important lies at the point where 
it ceases to be possible to make a round trip in a day, with some 
time to spare at destination. For distances under 1oo or 150 
miles this is possible, as for instance between New York and 
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Philadelphia, and time is valued greatly. For longer distances, 
as from New York to Boston, this is not possible, and fast trains 
are not run, nor are they likely to be until over 50 miles per hour 
can be made, when there will be demand for several daily. Be- 
tween New York and Chicago, until it finally appeared possible 
to shorten up the time to 24 hours, quicker time than 36 hours 
was not important, and was not made. To St. Louis, which is 
only 200 to 250 miles further from New York than Chicago, or 
some 20 per cent, the time is still eight or ten hours longer, for 
the same reason. 


The effect of sharp curvature on safety and the comfort of travellers is con- 
sidered in Chap. VIII., pars. 247 and 279. 


873. We will now analyze the extent to which the third and chief 
cause for limiting effect from curvature operates—that it may compel 
the hauling of shorter trains by its addition to the train resistance: 

We have on the tangent maximum grade, whatever it may be, two 
resistances to overcome: 

1. The ordinary rolling-friction. 

2. The resistance of gravity—a known and constant quantity. 

In the case of curvature on a level we have also two resistances : 

1, The ordinary rolling-friction, as before. 

2. All additional resistance which may or can arise from the curve. 

In either case, it is evident that the resistance from the rolling-fric- 
tion proper, being the same in any case, whatever its amount may be, 
may be entirely neglected. In any case, also, it is obvious that the grade 
on any curve may be reduced to a level, if desired, so as to eliminate all 
grade resistance. 

874. The normal rolling-friction being eliminated, what we require, 
in order to determine the proper limit of maximum curvature so far-as 
length of tratn ts concerned, z.e., the point at which a LIMITING EFFECT 
begins, or should begin on a properly laid out line, is simply ¢he curve on 
which, in all cases and under the most unfavorable circumstances, the same 
engine can haul the same train on a level as it can haul on a tangent up 
the maximum grade. 

It is not sufficient to determine merely the curve on which there will 
probably be no greater resistance on a level than on the tangent maxi- 
mum grade, nor the curve on which, under average or favorable condi- 
tions, there will be no limiting effect. When there is even a possibility 
that under any circumstances whatever, exceptional or unexceptional, 
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the resistances on a level maximum curve may exceed the known and 
invariable effect of gravity on the actual tangent maximum grade, that. 
curve is in a sense a limiting curve, because there is a certain disadvan- 
tage in even the possibility that curvature may at times limit the trains 
in advance of gradients, and hence a certain money value in avoiding it. 

875. Viewed from this standpoint, with our existing experimental 
knowledge of curve resistance, all that can safely be assumed is that an © 
allowance of 2 lbs. per ton per degree of curvature is none too great to 
cover the highest Josszbde curve resistance at very low speeds, with well- 
worn rails and long trains of empty cars, especially on easy curves. So 
high a curve resistance is, we may be very certain, rarely reached in 
practice, but that it is sometimes reached is at least possible. 

On the other hand, the very lowest limit for the resistance on ordi- 
nary railway curvature, under the most favorable circumstances, at high 
speeds and with new rails, is probably about (somewhat less than) ¢ lb. 
per degree of curvature, falling on the very sharpest curves, such as on 
the elevated railways of New York, to something less than 4 lb. per ton 
per degree; but the latter curves are out of the range of ordinary expe- 
rience. 

876. The assumed 2 lbs. per ton of train resistance is equivalent to 
0.1 per cent of grade, and 0.5 lb. to 0.025 per cent of grade. Multiplying 
the former, therefore, by the degree of any curve, gives a rate of maxi- 
mum grade which will certainly oppose more resistance to all trains 
under all circumstances than the ‘given curve will on a level, while mul- 
tiplying the latter by the degree of curve, in the same way, will give a 
rate of maximum grade which will certainly NOT oppose more resistance 
to any train under any circumstances than will the curve, and hence the 
latter will be, in the fullest sense, a “ limiting” curve. 

In between these limits sometimes the curve and sometimes the 
grade may offer the maximum resistance. 

877. From the above simple data we may construct the following 
Table 188, showing the proper limits of practice in respect to maximum 
curvature : 

Table 188 assumes that the most which can possibly be done to elim- 
inate curve resistance is to reduce the grade to a level, which is the case 
with an evenly balanced traffic and with long stretches of level or undu- 
lating gradients having a great deal of curvature. It is evident, how- 
ever, that under the three following conditions, at least, this is not the 
case, and hence that the table will not then apply: 
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TABLE 188, 


MAXIMUM AND MINIMUM LIMITS FOR THE DEGREES OF LIMITING CURVATURE 
ON VARIOUS GRADES, 
[Being the degrees of the curves which certainly will and certainly will not cause a 
greater resistance on a level than a given tangent rate of maximum grade. Subject to the 
limitations of pars. 878 ef seg.] 





TANGENT MaxIMuM GRADE. DEGREE oF Maximum CurVE on A LEVEL 
which will which certain) 
certainly have no will have a limiting 
Per Cent. Bei limiting effect effect on all 
' on any train under trains under all 
any circumstances. circumstances, 
O.I 5.28 
0.2 10.56 
0.3 15.84 
O.4 21.12 
0.5 26.40 
0.6 31.68 
0.7 36.96 
0.8 o.24 
0.9 47.52 
1.0 52.80 
etc. etc. 








878. 1. Ona long maximum grade, of any considerable rate, we can, 
if necessary, not only reduce it to a level, but break the grade to a de- 
scent, as at BS’, Fig. 192, and in this 
way completely eliminate the limiting 
effect of the curve resistance of any 
curve, however sharp; for we have to 

Fic. 192. consider trains in one direction only. 
To descending trains the break of grade can (ordinarily) do no harm. 
On such a grade, therefore, there is no reason why any curve whatever 
should not be used, so far as the limiting effect of its resistance is con- 
cerned, and the other two causes alone (par. 865) justify fixing a limit of 
radius. 

2. When the grade is level or slightly undulating for a considerable 
distance, and the percentage of curvature is not too great, some little 
assistance at least from momentum may be relied on, to eliminate a por- 
tion of the resistance of very sharp curves. 

3. When the burden of traffic is heavily in one direction, as in min- 
eral traffic, even with nearly level grades and with no assistance from 
momentum, quite sharp curves can be used wherever the necessary com- 





(cu rve 


CHAP. XIX.—LIMITING EFFECT OF CURVATURE. 653 





pensation to equalize the curve resistance for trains moving in one direc- 
tzon can be made, because the loaded trains return light with a surplus 
of motive-power. 

879. Summarizing our conclusions as to limit of maximum 
curvature, we have found: 

1. That there is rarely (although there is sometimes) real 
difficulty in using engines of any desired power, of types approxi- 
mate for efficient service, on any probable alignment, and (par. 
285) that on curves below r1o° or 12° there is no difficulty what- 
ever. 

2. That those railways are the exceotiet (although they do 
exist) on which any probable loss of time from the necessity of 
slowing up at sharp curves will be a matter of much financial 
importance, and that the gain in this respect by any modifica- 
tion of curvature ordinarily possible is much less than is sup- 
posed. 

3. That all danger of limiting effect upon the weight of trains 
from sharp curvature, within the limits specified in Table 188, 
can ordinarily be avoided, and that these limits afford sufficient 
range for using those curves which best fit the ground under all 
ordinary topographical conditions. 

4. That the difference in danger of accident which is liable 
to result from any modifications of curvature ordinarily possible 
is too small for estimation, as an element jUstiLyane additional 
expenditure. 

5. That the effect of any difference of radius on the expenses 
due to wear and tear and consumption of fuel per train-mile, the 
degrees of central angle remaining the same, is probably either 
mil or in favor of sharp radii; but that whether this be so or not 
(par. 252) is a question which should be allowed no weight what- 
ever in fixing on a limit of radius. 

6. That the effect of shorter radii, if they have any, to 
lengthen the line or increase the degrees of central angle, or 
both, through the different location which naturally results, is 
likewise a matter which does not directly affect the question, 
although it often may indirectly. 

880. We may likewise close, as we began, with BnOtier: very 
important conclusion: 
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4. That the natural tendency of inexperienced engineers ts to go to 
extremes in the matter of curvature, etther spending too much money to 
obtain easy curvature, or, when convinced that that 1s impolitic, going to 
the other extreme, introducing recklessly more and sharper curvature 
than there is any real necessity for, in both cases alike fatling to perceive 
and utilize to the utmost the topographical possibilities. 

gsi. It may at first sight appear to follow from the aggregate 
of this summary that there is little reason to ix any minimum 
limit whatever to the radius of curvature except the physical 
limit of the capacity of the locomotive, and this is so far correct 
that it is entirely indefensible to START OUT UPON SURVEYS with 
a limit determined in advance, or to adhere to a limit at every 
point because at all but one or two points there is little difficulty 
in so doing. If at such exceptional points a large expenditure 
is necessary to adhere to it, the expenditure should not be made 
without a correspondingly good reason. In such a case we are 
justified in making a moderate additional expenditure for the 
mere sake of a uniformity which may prove advantageous for 
operating certain engines or for certain high speeds; but it 
should in general be a very moderate one. 

882. In view of the ever-present danger of overloading the 
capital account of new enterprises, the better course in such 
cases 1s to build a light bold line for a short distance, laid out 
with the idea that it may be subsequently improved if desired, 
and if means exist for doing it, in the manner elsewhere dis- 
cussed (par. 283 ef a/.). 

Nevertheless, it is not true that the conclusions summarized 
above do not warrant, under all ordinary circumstances, the 
maintenance of a reasonable and moderate limit of curvature ; 
considerably more favorable, if their spirit be closely adhered 
to, than has been adopted without adequate necessity on many 
lines. For, although each of the conclusions specified, taken 
separately, does not warrant the fixing of arbitrary limits to be 
adhered to at large expense, yet they do inthe aggregate indi- 
cate, as common-sense also indicates, that reasonably easy curva- 
ture is a matter of much absolute although possibly of small rela- 
tive importance. 
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683. The true conclusions to be drawn may perhaps be better 
putin this way: 

8. That A STANDARD HARMONIZING WITH THE NATURAL TOPO- 
GRAPHICAL CHARACTERISTICS AND READILY ADAPTABLE TO THEM 
is the only right and proper one, until the topography becomes 
so rugged that the physical limit of the capacity of the locomo- 
tive, of the class and at the speeds practically required, begins to 
be approached. This is true both in letter and in spirit, and 
should be rigidly adhered to. Whenso adhered to it will rarely 
cause embarrassment, for there is usually a certain natural limit 
of radius which can be obtained without much difficulty or 
expense, and except in extremely rugged mountainous regions 
this limit will rarely be a high one. This implies that the 
limit should be varied from point to point along the line, as 
the general character of the topography varies, and the sharp 
curvature, so far as possible, bunched. 

884. In proportion as the natural limit of radius is favorable 
the justifiable expenditure to obtain a still more favorable limit 
decreases rapidly, and it can never be amiss to bear in mind that 
there is no case on record where a railway has been brought to 
bankruptcy by the expenses resulting from sharp curvature, nor 
is there any likelihood that there ever will be such a case, while 
the instances are many where companies have been bankrupted 
by their expenditures to obtain easy curvature. Hence, since 
the money of even the richest corporations is limited, and in the 
case of new roads almost always more limited in proportion to 
its needs than its over-sanguine projectors have any idea of, true 
wisdom requires that the available capital should first be devoted 
to the really important ends—getting close to and well into the 
large towns, getting suitable terminal facilities, getting low 
grades, dutlding what is built well, protecting the public and the 
railway company at once from danger and loss by proper inter- 
locking apparatus at grade crossings, or by under- and over-cross- 
ings, rather than by expenditures for some fanciful standard ot 
curvature, which probably makes the largest addition to the cost 
of construction of any detail and (for any change within the 
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power of the engineer at any cost whatever) the smallest addition 
to either the safety or economy of operation. 

885. The argument in favor of adapting curvature to the nat- 
ural topography of the country is greatly strengthened by the 
fact that sharp curves frequently, if not universally, RENDER POS- 
SIBLE LOWER RULING GRADIENTS IN DIFFICULT COUNTRY and often 
permit the use of otherwise favorable routes which, without this 
concession to natural conditions, would be wholly impracticable. 
The writer could readily mention a number of important in- 
stances of the kind from his own experience. 

886. But because other ends are more important, this is not 
therefore unimportant, Becauseit is unjustifiable to expend any 
large propoftion of the available capital for this end, it does not, 
follow that a very large proportion of the TIME GIVEN TO SURVEYS 
should not be devoted toit. Almost invariably it should be, and 
the engineer who finds himself in rough country devoting little 
thought and time to saving every degree of curvature possible 
may be tolerably sure that he has fallen into that most danger- 
ous fault—blindness to its undoubted and great disadvantages, 


887. It is so important that the proper course in respect to fixing ar- 
bitrary limits of curvature should be so plain as to be fully understood, 
that we may profitably add a word asto the specific manner in which 
these conclusions are frequently violated, and the error in doing so. 

Many thousands of miles on this and other continents have been built 
on standards of grades and curvature closely approximating to this: 

1. No grade shall under any circumstances exceed 60 ft. per mile. 

z. No curve shall under any circumstances exceed 6°. Burt, 

3. These limits may be freely used in combination with each other, 
i.e., 6° curves may be inserted in unreduced 60-ft. grades. 

This precise standard has been perhaps more used in this country than 
any other one combination. It was used on the Erie, the Cincinnati 
Southern, the Chesapeake & Ohio, the Blue Ridge of South Carolina, and 
a long list of other roads of less engineering pretensions; having been 
copied from one to another, apparently, without much regard to topo- 
graphical requirements—perhaps because the round figures and the al- 
literation of the 6’s had acertain charm. Far less defensible combina- 
tions have been the rule throughout the vast expanse of the Mississippi 
Valley from the causes alluded to on page 6—such as 2° or 3° or 4” limits 
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of curvature with 40 to 8o ft. grades (0.8 to 1.5 per cent); but it should be 
added that in general the topography favors long radii, and the chief error 
has been, not the radius of curvature, but the reckless sacrifices of gradi- 
ents to save degrees of central angle. 

888. We have already determined (par. 825) that the use of unreduced 
curvature on a maximum grade is never defensible. Except that it has 
been done in such repeated instances and on so large a scale, it would seem 
incredible that any one could spend large sums of money to keep curva- 
ture down to 6°, and grades down to 60 ft. per mile, and yet pile one upon 
the other freely, giving in effect a 75-ft. grade. We may more clearly see 
the folly of it by an example from humble life. Suppose some plain coun- 
try farmer should find that his team could just draw him upa steep hill 
through mud a foot deep, and should forthwith draw two conclusions— 
that it could not draw him up any steeper hill without any mud, nor 
through any deeper mud without any hill: should we not think the man 
less intelligent than the beasts he drove? Yet this is precisely what has 
been done, and to some extent is still done, on thousands of miles the 
world over, by engineers of standing. 


889. Passing this error as no longer likely to be committed, let us 
consider the propriety and effect of the joint standard of 60 ft. per mile 
and REDUCED 6° curves maxima: 

A 60 ft. per mile grade is 1.14 per cent. If we may use 6° curves on 
such grades by reducing them to 0.96 or 0.84 per cent (0.03 to 0.05 per 
cent per degree compenstion), which is the largest compensation used by 
those who adopt such standards, WHY should we not feel free to use some 
sharper curves with more compensation, or on a dead level, if we can 
thereby save some money to put where it will do more good ? 


890. The answer can only be one of four reasons : 

1. A 7° or 8° or 10° curve of equal angular length will be so much 
more costly in wear and tear, that on no single curve can the saving in 
cost for construction pay for the loss therefrom. Or, 

2. A few such curves, even if fully compensated, will in some unex- 
plained way so limit trains that the same engine cannot do the same 
work. Or, 

3. They will cause such loss of time from slowing up (and certain!y 
require slowing up) that a loss of speed involving greater loss of traffic 
than the value of any possible saving will result. Or, 

4 They are so exceedingly unsafe to operate, compared with a 6°, 
that in no case can the additional danger therefrom be repaid by an ade- 
quate economy in construction. 

42 
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891. There is no escape from accepting one or more horns of this 
double dilemma if such a standard is to be justified at all; and probably 
no man would have the hardihood to attempt to maintain any one of them 
for explicit reasons given. It is not thus that such utter and evident 
blunders as this—which simply to state their nature clearly is to con- 
demn—have come about; but rather by the vague process of jumping at 
conclusions outlined in par. 245—that “the —— Railway is tobe first- 
class ;” that “nothing over 6° curvature is generally considered first- 
class ;” ergo, etc. etc. The fact that most of the great trunk lines have 
8° to 10° curves (Table 116), and that the lines which have set up such 
purely arbitrary standards have been toa very large extent lines of 
a secondary class, increases the obviousness of the error committed. 
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CHAPTER XX. 
THE CHOICE OF GRADIENTS, AND DEVICES FOR REDUCING THEM. 


892. We have seen clearly enough in preceding chapters that 
the gradients are the one thing among the purely engineering 
details on which the engineer should concentrate his attention, 
subordinating them only to the end of reaching the sources of 
traffic, if even to that. 

We have seen also, in Chap. XVII., that the use of assistant 
engines for short distances with low ruling grades elsewhere, is 
generally preferable to a uniform through grade, both topo- 
graphically and financially; for the reason that, do the best we 
can, a uniform grade must usually approximate pretty closely to 
the rate of the pusher grade if it passes over the same summit, 
and by adopting it we throw away the advantage of the low grades 
on all the rest of the line, which may be had, as it were, for nothing. 

893. Having recognized these abstract truths, however, the 
next thing is to apply them, and here we pass beyond the point 
where specific instructions can be easily given, since the circum- 
stances will vary on every line. A great part of the danger of 
error has been overcome when the comparative importance of 
the various details has been realized, but even with that advan- 
tage the inexperienced engineer is almost certain to conclude 
that a certain grade is the lowest attainable, when with longer 
practice, or more skill, or harder work, or less self-confidence, 
he would readily obtain grades a third or a half lower at the 
Same cost, and not unfrequently at less cost. 

894. There is, however, one general rule, which directly re- 
Sults from what has preceded, and which comes so near to being 
an infallible guide for the correct projection of lines in the field 
that, as a rule, the engineer should follow it strictly, deviating 
from it only for very good reason, viz.: 
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Follow that route which affords the EASIEST POSSIBLE GRADES FOR 
THE LONGEST POSSIBLE DISTANCES, using to that end such amounts of 
distance, curvature, and rise and fall as may be necessary, and then PASS 
OVER THE INTERVENING DISTANCES ON SUCH GRADES AS ARE THEN 
FOUND NECESSARY. 

This law is to be applied with intelligence and not pushed 
too far, but so far as there can be said to be any universal and 
fundamental law for location, this is such a law. 

895. When the higher grades are in danger of exceeding 2 per 
cent or 24 per cent, it is to be accepted only with great cau- 
tion, and anything beyond 3 per cent will be probably bad prac- 
tice, except in very mountainous country. Asa line falls below 
100 miles in length the economy of using pushers decreases, and 
‘he practical advantage of a uniform gradient increases. 

Accepting this general rule as an axiom, our problem then 
divides itself into two parts: 

1. How to obtain the lowest possible low grades. 

2, What to do as to the rates of the high grades. 


HOW TO PROJECT LOW GRADES. 


896. Considering only a naturally low-grade country with no long- 
continued ascents to encounter, but only a more or less rolling topog- 
raphy, three fourths of almost every line, or of the part thereof lying in 
such low country, will naturally admit of an extremely low gradient, if 
some considerable lateral deviations to throw the line into a generally 
favorable country are considered admissible, as they ought to be, so that 
such alternates between any two points as those sketched to a rude scale 
in Fig. 193 are considered 
as prima facte equally eli- 
gible. To obtain the same 

— grades on the remaining 

Tne fourth will oftén involve 

some disagreeable sacrifices, especially when, as so often in the Western 

States, we can take an air-line by accepting 1 per cent or 1} per cent 
grades, if we are foolish enough to do so. 

These disagreeable sacrifices, however, ought ordinarily to be met, 
even to the extent of doubling the distance on one quarter of the line if 
we can thereby reduce the grades to half as high a rate. We shall then 
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simply have a line 1124 miles long with 0.5 per cent grades, as against a 

line 100 miles long with I.o per cent grades. The former is immensely 

preferable from every point of view. But usually a smaller sacrifice will 
make a greater gain. 

897. Let us consider, for example, the case of a long, low ridge or 

swell in a generally flat country, which cannot be run around at all, by 

any device, since it continues indefinitely. Assume 

B\, _ this swell to be three miles across and 50 feet high 

‘, by the grade-line, after making as large cuts and 

‘ fills as seem expedient at 4, B, C,and D, Fig. 

‘. 194. <A tangent over this ridge will give the 

‘ profile shown in Fig. 195, with two miles of 1 

: per cent grade and a mile of level interven- 


. ing. The exaggerated vertical scale makes 
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Fic. 195. 
PLAN AND ProriLe or A BREAK IN A LonG TANGENT TO PASS OVER A LonG, Low RIDGE IN 
Frat Country. 


the rise seem considerable, but on the ground it will be hardly percep- 
tible to the eye as an objectionable feature to the railway line. 

This is especially likely to be the case because the ground approach- 
ing such a rise will not ordinarily be on a dead level, but is more likely 
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to have about half as steep a rise, perhaps for a long distance back, giv- 
ing a long 0.5 grade approaching the ridge. This we will assume to be 
the case, as also that except for this swell, and a few others like it, the 
0.5 grade might be the maximum of the whole line. Such conditions 
have existed on thousands of miles. 

898. Now to the eye of a country farmer, and to the eye of many an 
engineer, perhaps, who may inspect the line during construction, as it 
runs over the surface of an apparently flat cornfield, this whole region 
will seem practically a dead level. Inthe first place, the long 0.5 ap- 
proach will invariably be taken by the eye to be a level, or perhaps even 
(by well-known optical illusion) a slight descent. This at least takes 
off a full half of the apparent vertical angle, and hence of the apparent 
height of the ridge; and, more probably, there will seem to be a slight 
dip of the ground toward the ridge and merely a corresponding rise be- 
yond it. In the second place, even if the approach were a dead level, a 
rise of only 1 per cent in a natural surface seems to the eye a very small 
thing, especially before the track is laid, so that it would seem ridiculous 
to turn four right angles “for nothing’ and lose two or three miles of 
distance, at the cost of four such ugly curves through the cornfields as 
are shown in Fig. 194. 

899. Nevertheless, under all the given circumstances, THAT IS PRE- 
CISELY THE THING TO DO. The very fact of the long 0.5 approach, 
which diminishes the visible necessity, makes it the more essential to do 
so, because it forbids us to resort to the assistance of momentum to sur- 
mount the ridge, which otherwise, by approaching the foot of it at 30 
miles per hour and reaching the top at 10, would take off (Table 118) 
31.95 — 3.55 = 28.40 vertical feet, and give us, out of our I per cent 
grade, a virtual profile of 0.5 per cent, with something to spare. 

900. On arriving at the point 4, therefore, even if it be with a 30- 
mile tangent which might be continued for 30 miles more by running 
straight over the ridge, a sharp turn to the right of something over 60° 
should be made in the flat cornfield, on about a 3” curve, for the sole 
purpose of lengthening out the one-mile ascent into two miles, so as to 
give half the grade. To start the curve 4 farther back, as shown by the 
dotted line 4’, so as to diminish the central angle, would do no good, 
but rather destroy the very purpose of the curve, which is to gazn dzs- 
Zance between A and B and not to reach B’. 

When the line reaches #’, another curve of 60°+, in another corn- 
field, brings it back again parallel with itself, but nearly two miles off. 
In a mile more, a third curve of 60°+ enables it to descend the ridge on 
the 0.5 maximum by losing another mile of distance, and at D another 
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curve of 60°+ brings it back to its proper position; giving in all 2 miles 
interpolated distance in a distance of 3 miles, 250° of curvature where 
before there was none, and—what would sometimes be the hardest blow 
of all—utterly ruining the 60-mile tangent which had been run in ex- 
actly straight by foresights only; and all for the sake of obtaining a line 
so ugly that numerous fingers of scorn may well be pointed at it. 

901. And, no doubt, the same end might ordinarily be accomplished 
in such a case, in some more pleasing and economical fashion; as by 
striking the ridge obliquely with the line, or in such manner that the 
dotted line C’B”, Fig. 194, might be used for the descent, so as to utilize 
most of the otherwise waste distance. Or, by going further back and 
swinging the line at this point Io or 20 miles tothe north or south, better 
ground may be obtained with less aggregate loss of distance (Fig. 193) 
than on this three miles alone. The instance has purposely been made 
somewhat extreme in this respect to enforce the principle. But in an- 
other sense it is not extreme. IF none of these things can be done to ad- 
vantage, IF there is nothing to be gained by deviating from an air-line be- 
tween two points 100 miles apart, and IF this air-line will admit of 0.5 grades 
each way, except for one or two or three or five or six such ridges as that 
- described, then, as between the air-line 4D, which will give a surface-line 
hundred-mile tangent on 1 per cent grades and six breaks like AB’C'D, 
Fig. 194, which will introduce 1500° of curvature and lose 12 miles of 
distance, and break the hundred-mile tangent into five-and-twenty pieces, 
but give o.5 per cent grades—the ugly and crooked line is beyond ail 
possibility of question in every instance the line to take, as of very much 
greater operating value, unless the line be an exception to most Ameri- 
can roads, by having a preponderance of passenger traffic, which is both 
large and competitive. Almost every general principle connected with 
laying out railways admits of more or less doubt, and requires exceptions. 
This particular example admits of no doubt and requires no exceptions. 

902. For, computing the values of the losses and gains, we have— 


Yearly saving by avoiding an_ increase of 0.5 per 
cent in a0.5 grade, by ae a sass aay 
train, $4,300 x 5= . . ; » «+ + «©6$§21,500 CO 
Per contra: ; 
Cost of 1500° of curvature by Table 115, i daily 


train, $0.433 X 1500=. $649 50 
Cost of 12 miles of distance, by Table 89, per daily 
train, $290 x I2=..... . 3,480 00— 4,129 50 


Difference, being excess of value of die low pate: 
line, with sIx such breaks of tangent as is 
shown in Figs. 194, 195, per dacly (rain, . . + « + + $17,370 50 
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This is equivalent to the addition of a capital sum of nearly $350,000 (at 
5 per cent) to the value of the property, or $3500 per mile, per daily train, 
For ten daily trains each way the line will pay interest on $35,000 per 
mile larger valuation. 

This assumes that all trains are affected by the difference in gradients, 
as by the difference in other details. No passenger train, however, would 
under any circumstances be much benefited by the reduction of grade, 
so. that if one quarter or one half the trains are passenger trains the 
estimate should be corrected correspondingly. On the other hand, no 
credit side whatever has been assumed for the ‘loss of distance, whereas 
there must always be some (par. 227 e¢ seg.) and often enough to wipe out 
the debit side altogether. How the account will then stand is worthy of 
careful study. 


903. This example makes it clear that the assumption may be still 
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Fics. 196, 197.—PLAN AND PROFILE OF A BREAK IN A LONG TANGENT TO OBTAIN 0.4 PER CENT 
INSTEAD OF 1.0 PER CENT GRADES, 


more extreme, as by assuming that the attainable through grade, except 
at a few such points as this, iso.4 per cent. We then have the condi- 
tions of Figs. 196-7, if we are to obtain 0.4 per cent in the same way; 
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the lateral deviation from the air line being 2.39 miles and the loss of 
distance at each such point 3 miles, in an air-line of 3 miles. Even in 
that case three or four or even five such points might be stood before it 
was concluded to give up the low grade, but at six the loss of distance— 
18 miles—would be too great, threatening to discourage traffic, and the 
indication would be very strong that a different general route should be 
chosen. 


904. The general principle which should govern the laying out of 
low grade-lines or sections of lines cannot be made much clearer than by 
these examples. The difficulties of obtaining a low grade are ordinarily 
confined to a few points on the section. Adopt, then, the rate which can 
be obtained without much difficulty on three fourths or four fifths of the 
low grade-line or section, and concentrate attention on the remainder 
with the determination that THE LOW GRADE MUST BE PRESERVED 
THERE ALSO, if in any way possible. A way will generally appear after 
careful study, and a very much neater one than that sketched in Figs. 
194-197. 

905. Much of the lamentably prevalent bad practice in such details as we 
have been considering comes from the fact that the line is studied in detail only, 
or bit by bit, and not as a whole, as a! B! 
it should be. If we allow ourselves :, 1 
to think only of the three-mile stretch 
AD, Figs. 194, 196, 198, and think 
of the consequence of throwing the 
line out to C’B’ to pass from A to 
D, the mind revolts from it at once. 
The rectangle CC’B’B, Fig. 198, ob- 
trudes itself upon the mind while 
the project is inchoate, and thus the 
mind is more repelled by it than when the complete line is laid down, as may 
be seen at once by comparing Figs. 198 and 194, which are really ‘‘ similar” to 
each other, although they do not look it. If the mind were able to take in in 
due proportion the vastly greater distances on each side which are not injuri- 
ously affected at all, while they are made passable for twice as heavy trains there- 
by, the objections to the deviation would at once begin to fade away. But this the 
mind cannot do without some assistance, which is one of the many reasons why 
SMALL SCALE maps and SMALL SCALE profiles should be kept up during the prog- 
ress of surveys with even greater care than those on working scales. 


ID. B A 
Fic. 198. 
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HOW TO PROJECT PUSHER GRADES. 


906. Suppose that instead of there being five or six such low 
ridges as that shown in Figs. 194 or 196, scattered irregularly 
over the division, there is 
only one, but six times as 
high, as sketched in Fig. 199. 
Fics, 299- Fig. 196 may still serve asa 
map of sucha point. As between the air-line and the bowed 
line, IF EACH IS TO BE OPERATED IN THE SAME WAY, the case is not 
affected in the slightest by the greater height of the ridge and 
length of the lines 4B’ and C’D. The bowed line is much the 
best. The bunching of the obstacles at one point does make 
this difference, however, that there is now a rational choice in 
favor of assistant engines. For any considerable traffic the short 
line with pusher grades will be very probably the better. The 
volume of traffic makes a difference in two ways: First, the as- 
sistant power can be more exactly adapted to requirements ; 
second, a heavy traffic is almost sure to be largely competi- 
tive, thereby diminishing the credit side to the value of dis- 
tance, ‘ 
Pusher grades may be divided into two classes, each of which 
requires different treatment and will be considered separately : 
1. Those surmounting low elevations by the easier gradients, 
2. Those making long ascents (say over 700 or 800 feet) on 
rates which must be conspicuously more severe than the through 
grades on either side, as where 14 per cent grades or over are 
required. 


PUSHER GRADES ON EASY GRADIENTS. 


907. When it is seen that the use of pushers is unavoidable if a low 
through grade is to be obtained, the first question which arises is: Which 
is to be the limiting gradient,—the low through grade operated by one 
engine, or the pusher grade operated by two engines? Ordinarily it 
will be the pusher grade, for two reasons: 

1, The lower pusher grades must be reduced in rate nearly twice as 
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fast as the through grades to keep the balance equal, as is evident from 
the following figures, taken from Table 182: 


Through Grade.... Level O.1 0.2 0.3 0.4 0.5 0.6 
Pusher Grade...... 0.38 0.57 0.76 0.95 1.12 1.29 1.47 
Differences. ........ 0.19 0.19 0.19 0.17 0.17 oO 18 


For a uniform difference in through grade of 0.10. 


It will usually be very much easier to reduce the through grades, 
complicated by no high elevations, from 0.6 to 0.4, than to reduce the 
corresponding pusher grade from 1.47 to 1.12, especially as the through 
grade, from the nature of the case, will be mostly in short undulations ; 
and hence, 

2. The influence of momentum (par. 397 ef seg., and see also close 
of this chapter) will frequently assist greatly in reducing the virtual 
through gradients below the nominal maximum, or can be made to; 
whereas long pusher grades must be taken at their actual rate. 


908. Assuming, therefore, the pusher grade to be the one that fixes 
the virtual gradient of the whole line or division, all that has been said 
above about reducing through grades applies to it in an intensified de- 
gree. The saving of distance or curvature should be WHOLLY subordi- 
nate to the end of reducing the rate of grade to the lowest limits, taking 
care, however, not to introduce development which addsso much to cur- 
vature that the compensation destroys nearly al] the gain. <A resource in 
extreme instances may be to introduce a temporary sag in a grade-line, 
as described in par. 832. Sharp curvature, if absolutely unavoidable, 
should be used here, if nowhere else. 

In this way reductions of grade which are far beyond the apparent 
possibilities may often be secured. If the engineer who has at last 
secured what he thinks the best the country admits of, will then throw 
aside all his preconceived impressions, and start in afresh with the idea 
that he is all wrong, and might reduce his grade 0.1 per cent or more as 
well as not, if he went about it right, the chances are many to one that 
he will not be disappointed, and reductions rising to even 0.3 too.§ per 
cent may sometimes be obtained without a dollar of extra cost, by ab- 
surdly simple means, as in the instance described below, and illustrated 
in Fig. 200, which was the key-note for a reduction of a 2 per cent grade 
some 15 miles long to a 1.5 per cent grade, with a cheaper line. 

909. In the case illustrated in Fig. 200 a located line aaa had first been 
run, on a 2 percent grade, through a most attractive saddle 4 over which the 
main highway already ran, requiring a short tunnel of about 1000 ft. The sum 
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mit of the grade was but a short distance back, and 4 was approached by a much 
lighter grade; but accepting 4 as a finality, it was utterly impossible to find sup- 
porting ground for the grade at a saddle about 4 miles below 4 witha less 
grade than 2 percent. The grade was in all some 20 miles long, in two suc: 
cessive sections of 9 and 6 miles, respectively, with some little broken grade in- 
termixed. 





FIG. 200. 


Examination indicated (1) that except over this stretch at the head of the 
grade there would be no serious difficulty in reducing the whole grade to 1.5 per 
cent, and (2) that the only chance for reducing it above was by gaining develop- 
ments around the hill DG. The very capable and experienced engineer who 
had made the first location was therefore instructed that the hill must be turned 
if possible. He ran the line 444, accordingly, to the point Z, turned amaximum 
curve X, and reported it absolutely impossible to turn the hill, without two very 
high viaducts over the deep gorge A and a tunnel at X. 

This looked plausible on the ground, if it does not on the map. Standing 
at Z there was an abysmal gorge below, a precipitous knife-edge, G, of soft 
rock above, and the smoother side of the hill, 4/7, wholly invisible and almost 
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inaccessible, but known to be very steep. Really, however, there was no diffi- 
culty. Running an approximate line £17 from below, and connecting across 
the top of the hill, it was found that the entire Jine could be fitted closely to a 
steep side-hill except for one deep rock cut at G so very narrow in proportion 
to its height that a single heavy blast would remove it all at once. This threw 
the line nearly 100 ft. lower at £, saved the tunnel 4, and gave much better 
ground below as well, while enabling the 1.5 grade to be easily obtained. 

It is especially important to exhaust all such possibilities on low and short 
pusher grades (down to the limit which balances the lowest attainable through 
grade), because the use of two pushers, or still less the breaking up of trains, is 


rarely expedient, as it often is on the longer and higher pusher grades, which 
we will next consider. 


LONG PUSHER GRADES ON HEAVY GRADIENTS. 


910, This second class of pusher grades should ordinarily be 
studied by themselves, quite apart from the remainder of the 
line. Their cost, both for construction and for operation, will 
be a leading factor in the finances of the line, and hence should 
bea controlling factor. They are sufficiently prominent features 
in the operation of the line to enable the motive-power to be well 
adapted to the requirements of the gradients, whatever they may 
be. 

911. These causes favor the adoption of low rates of grade for 
such a line: 

1. As the gradients rise above 2 per cent the loss of net haul- 
ing capacity becomes more serious, owing to the weight of the 
engine and tender, and (for freight trains) caboose, becoming a 
larger and larger factor, as shown in Table 189, p. 688. From 
Table 170 we see that on grades differing by 1 per cent the net 
hauling capacity is— 


Net tons load Per cent Net tons load Per cent 
Grade for St'nd. (2 per cent Grade for St’nd. (2 per cent 
per cent. American engine. grade = 100). | per cent. American engine. grade = 100). 
1.0 371 193.2 4.0 78 40.62 
2.0 192 100.0 5.0 53 27,60 
3.0 118 61.46 6.0 36 18.75 


2. The lower grade (if obtained by development) not only re- 
duces the cost of operation, but increases the revenue somewhat, 
by giving a larger mileage. On some costly lines of thin non- 
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competitive traffic this may justly be regarded as an additional 
advantage from a low grade. On other lines it might be an al- 
most unmixed disadvantage. 

3. As grades rise above 2 per cent or 24 per cent, such great 
caution has to be used to keep trains under full control, both in 
going up and down, as to add considerably to the theoretical 
disadvantage, both in loss of time and danger of accident. 

4. A lower grade will often be found to lie on such ground as 
to decrease rather than increase the total cost per mile to sub- 
grade (as we have just seen in par. gog), so that the difference in 
cost of a low-grade or high-grade line will be at the most not 
great. 

5. A large portion of a continuous descent will often not ad- 
mit of using a higher grade than a certain rate. It then becomes 
a regrettable sacrifice to use a higher grade elsewhere on the 
same descent, although if the grade be long, traffic small, and 
difference of cost great, it should be done. 


912, The Jalapa line between Vera Cruz and Mexico, described in 
Appendix C and its accompanying plates, is a good example of the effect 
of every one of these causes favoring low grades. On the first 30 kilo- 
metres (20 miles) of the descent from the summit, although a slightly 
steeper than 2 per cent grade might have assisted somewhat, a 4 per cent 
grade would have thrown the line so low as to bring it on much worse 
ground. 

913. The descent from Tepic (see par. 917), on which the spiral oc- 
curs, shown in Figs. 207, 208, is a good illustration of the fifth cause 
above. From the summit down to the foot of the spiral more than the 
adopted rate of 2.6 per cent could not possibly be used, except by throw- 
ing away elevation with level stretches, since that grade brought the line 
down to the very bed of the stream under the viaduct. The same grade, 
in the main, fitted the bed of the stream very well, although for 5 or 6 
miles it was necessary to hold up above the bed somewhat at some expense. 
As, therefore, there were only some 5 or 6 miles out of the 30 miles 
of 2.6 grade (broken by some short unavoidable levels below) in which 
the descent of 3000 feet to sea-level was made, it would have been an un- 
warrantable sacrifice to break the grade on the short stretch, where 
(only by raising it to about 4 per cent) some appreciable economy might 
be realized, even for the thin traffic expected. 
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914. The following causes favor the selection of high rates 
of grades for such sections of line: 

1. It usually very much reduces the cost of construction 
which is probably high at best—a consideration of great impor- 
tance (par. 29). 

2. If the rate of a higher grade can bé maintained unbroken, 
so that tts length ts decreased tn proportion as tts rate 1s increased, the 
total motive-power is not increased (Table 181 and par. 747) 
even if the total length of the line between termini is not de- 
creased by the higher grade, i.e., if the respective profiles be- 
tween the two termini are as in Fig. 201. If the lower grade 
is only to be obtained by interpolated distance, so that the foot 
of both the low grade and high grade falls at nearly the same 
point, the advantage in motive-power needed is still more in 
favor of the high-grade line. 

3. The loss by multiplication of trains and _ train-wages, 
which is otherwise so very serious 
on high grades, is moe Ne in part Stree, 
by using two or three engines per Qe, — Pp 
train, which it is not practicable 
to do with heavy through trains 
over a whole division. This advantage is to be assumed with 
caution, however, as within the extreme limits of choice which 
the engineer has ordinarily before him (say not over r per cent 
in most cases) the same number of engines per train can be used 
on either the highest or the lowest rate. 

915. 4. The case is much stronger in favor of high grades 
when the low grade is only to be obtained by hanging on a 
rough side-hill as against lying in the bed of a stream, or with 
other great contrasts in facilities of construction, as in the 
St. Gothard Railway, where a low grade was obtained only by 
the desperate expedient shown in Figs. 202 to 206:—turning 
spiral tunnels into the solid rock and thus introducing so much 
pure development between the same termini, so that a higher 
grade would have shortened the pusher runs almost exactly pro 
rata, and left the same amount of motive-power required for the 
passage between termini in either case. -On the Italian side of 
the mountain, indeed, these spirals appear to have been an en- 
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tirely superfluous luxury (see note to Figs. 202-206 on page 
following them), not even serving to reduce the grades. 

Apart from the cost of these spirals, had the grade been higher 
it would have lain for a considerably larger portion of its length 
nearer to the bottom of the valley, and hence on better ground. 

The St. Gothard line, therefore, furnishes a good example, 
although certainly not an extreme example, of unjustifiable 
adoption of low grades. It is mag- 
nificent, but in this detail of its loca- ,. 
tion it is not engineering, because it 
does not accomplish the desired end hy 
in the most economical way. 
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Fics. 202-3.—PRoFILE oF St. GoTHARD RatLway, Swiss Sipe 
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Figs. 202 and 204 are profiles of the bed of the valleys approaching the St. 
Gothard tunnel, with the scale shown in miles. On the Italian side of the 
mountain the bed of the stream was broken by cataracts, and it will be seen by 
the dotted grade-lines plunging below the river-bed that by simply developing 
the spiral tunnels into straight ones, adding nothing to their length, the same 
grade up the mountain would have been obtained with a material saving of dis- 
tance and curvature, and hence, of course, of cost. Such a straight tunnel 
would start in at the lower portal of the fifth rising curve, near A’, Fig. 205, and 
take a straight course through the words ‘‘ Fig. 205” to a point beyond the limits 
of Fig. 205, where it would again emerge into the valley, requiring a tunnel of 
a trifle over 3 miles long, or about what there is now of ¢unnel on the same 
stretch, saving all the other work and distance. The same is true in substance 
of the two lower raising curves, or of the upper one at least. 

The fact that this throws the grade-line below the bed of the stream looks 
bad on the profile, but should not be allowed to deceive. The tunnels plunge 
into the bowels of vast overhanging mountains of solid rock, and can be kept 
as far away from the stream as desired, if there were need to consider it at all. 
The only visible gain from the spirals, therefore, was to have the same engi- 
neering curiosities on one side of the mountain as on the other. 

On the Swiss side of the mountain, Fig. 202, the spiral developments shown 
in Fig. 203 were essential for the purpose sought, to reduce the grade to 137 ft. 
per mile. To have followed the natural grade of the valley would have required 
from 197.5 to 237.5 ft. per mile grades, according to how closely the bed of the 
valley was followed. By the aid of the long Table 170 we may see how much 
real economy in motive-power was effected by these developments in taking the 
traffic from Silenen to the St. Gothard tunnel. Neglecting the actual distance, 
which it would be unfair to consider, we may say that the length of the moun- 
tain grade in miles should be about inversely as the rate of grade. Then we 
have, for a standard Consolidation: 


Grade. Comparative Comp. Net Load of Eng. Comp. Eng. Miles 
Ft. Per Mile. Length. Tons. Per Cent. Per Through Ton. 
137 100.0 319 100.0 100 
1974 69.3 210 65.9 105 
219 62.5 184 57.7 108 
237% 57-7 165 51.7 III} 


In other words, comparing the constructed grade with the 197.5-ft. grade 


only, in a valley distance of ro miles, 4.4 miles 5) of tunnel development was 
9.3 


introduced with the effect of saving only 5 per cent of the engine-miles necessary 
to move a car through, and perhaps 24 per cent of the cost of movement. Suck 
errors result from lack of study of the economic side of railway location. There 
could be no better illustration of the broad distinction between reducing the 
rates of through grades and of pusher grades stated in par. 747. 
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EXPEDIENTS FOR REDUCING THE RATE AND COST OF HIGH GRADES. 


916. The following are among the chief resources for obtaining the 
best results on long ascents. They should always be borne in mind: 

1. Hunt for some place on any part of the ascent where, for half its 
total length or more, a fairly good and cheap line may lie, in spite of sur- 
rounding difficulties. FIND WHAT RATE OF GRADE WILL FIT THIS SEC- 
TION AND WORK EACH WAY FROM IT, instead of going always to the 
summit and working down—which is a good rule for small descents, but 
will often lead one far astray on long ones. In other words, find out 
what are or ought to be the GOVERNING POINTS, which may or may not 
be the summit, and work from them. In running a first rough prelimi- 
nary it is ordinarily best to start from the summit, but on a second line 
it is rather the rule than the exception that it should not be done. 

917. Fig. 207 shows a remarkable example of the advantages of this method, 
from the location of the lower end of the Pacific Branch of the Mexican Central 
Railway, on the descent from the city of Tepic to the coast flats. Several 
efforts were made by various engineers to obtain a practical line, which are 
distinguished as first, second, and third lines in Fig. 207, but without any 
very satisfactory result, until, aided by the knowledge gained in the previous 
surveys, the idea of the spiral line was conceived and pushed to a successful 
completion, with a reduction of considerably over half in the estimated quanti- 
ties of the line. The conditions, briefly stated, were these: 

The town of Tepic is at an elevation of 915 metres, or 3035 feet, above the 
sea, and distant only some 174 miles east therefrom, half of which is a dead 
flat rising but a few feet above the sea, so that the entire rise would have had 
to be made ona direct route, within an air-line distance of some nine miles. 
Descending from Tepic (see Fig. 207), the line first follows the valley of the 
Tepic River until it diverges therefrom (as it flows in an entirely wrong direc- 
tion and becomes impracticably rough) and strikes across into the valley of the 
smaller Ingenio River at the Rincon Pass, marked ‘‘ controlling summit” on 
Fig. 207, at an elevation of 2508 feet (795 metres) above the sea. 

Up to this point the descent was on less than a 2 per cent grade and offered 
no difficulty, although requiring some heavy work and affording views of great 
sublimity and beauty over the rugged and abrupt descent to the coast flats. 

In descending from this controlling pass into the valley of the Ingenio 
River (which is the long stream in Fig. 207 which the line follows below the 
Spiral), the usual difficulty was encountered, that the first descent was ex- 
ceedingly sharp. In an air-line distance of two miles, from the controlling 
summit to the lower left-hand corner of the spiral in Fig. 208, there was a de. 
scent of some 490 feet. Moreover, the valley of the Ingenio, while entirely 
practicable for a line in or very near to the bed of the stream, had, for many 
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miles below the spiral (to near 8, Fig. 207), abrupt and rugged banks several 
hundred feet high, of the same impracticable character as those shown imme- 
diately below the spiral bridge, Fig. 208, although below & the valley became 
more tractable. 

918. Under these circumstances, since it was impossible to descend into 
the bottom of the valley on any practicable grade, and since, unless this were 
done, the line must be, for a long distance below the spiral afterward adopted, 
entirely above the immediate slopes of the valley ; to avoid the most excessive 
work, a comparatively light trial grade, 2 per cent, was not unwisely adopted 
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Fic. 207.—Routrs oF Various SURVEYS FOR THE GRADE dESCENDING TO THE Coast 
{Black figures give elevation in 


for running the three first lines shown by dotted lines on the map. These 
lines, otherwise differing from each other greatly, agreed in swinging around 
the area covered by the spiral and close to the latter, although off the area cov- 
ered by the map of the spiral in Fig. 208. To trace them on Fig. 208, start 
from near the scale and title and pass thence to the right, then down, and then, 
at the bottom of the map, to the left, to a point between 4 and & on the small 
scale map, Fig. 207. At this point they were already far above the grade o: 
the spiral bridge, so that they soon left the excessive slopes of the valley and 
struck comparatively easy work on the narrow ridge lying between the valleys 
of the two parallel streams shown. 

Nevertheless, the work on all three of the lines was excessive, while the 
low grade required a great amount of otherwise unnecessary development and 
curvature. ‘Two of these lines were located on paper and profiles made, but 
mo accurate estimates were ever made of them, as the work was very forbid- 
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ding, involving, in spite of the use of 17° curves, a number of tunnels and 
many retaining-walls and small viaducts. 

These facts made it clear, if it had not been before, that the attempt to find 
a line by starting from the summit as a controlling point, and letting it fall 
thence where it would, must be abandoned. and a line chosen lying in the bot- 
tom of the valley as a fixture and worked from at each end; that being the 
only place where a really economical line could lie for the entire distance down 
to C, Fig. 207. 

A random line in the bed of the stream showed that a 2.6 per cent grade 





"LATS FROM Tepic, Mexico, oN Paciric BRANCH OF THE Mexican Cantrat RaILway. 
1etres. The spiral shown in Fig. 208 is ® shown above. ] 


(137 feet per mile) was the lowest adapted to it, and in assuming the line to be 
in this position, and extended from each end (i.e., conceiving the line fixed 
under the bridge in Fig. 208), the ascent thence up the upper small stream was 
(for the country) mere surface work, and the extraordinarily favorable point 
for the high crossing (the narrowest for miles) naturally suggested sweeping 
the line around, through a deep but narrow cut, into the lower small valley, so 
as to cross over itself by a high viaduct, and thence ascend to the summit. 
Above the viaduct it follows up the right slope of the small stream shown just 
under the title to Fig. 208, being on the opposite side from the three previous 
lines, which chanced also to be somewhat the best side. 

It was found on extending the line up to the summit that it left some spare 
elevation, and this was properly concentrated within the spiral, in order to 
make the bridge as low as possible. 

919. There was a possibility of a direct line from Tepic to the head of the 
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spiral, following approximately the highway zvza La Fortuna, but it was not 
deemed worth survey, for these reasons: 


First,—It was certain that it could afford no better grade, and but little, if 
any, difference in curvature, distance, and cost. 

Second.—The fine water-power of the Rio de Tepic would have been left at 
one side, with the mills already on it, and the others which were very likely to 
be placed there—water-power being very scarce in Mexico. 

Third.—There was considerable local traffic from La Escondida and points 
beyond it to the west, which would be lost. 

Fourth.—A dull, uninteresting ride would have been substituted for one of 
the greatest scenic attractions. A chief dependence for the traffic of the 
Pacific Branch (and for the main line of the Mexican Central as well) being 
tourist traffic, and much of the remainder of the line being of great scenic 
beauty, this alone was deemed a decisive consideration. 


920. The leading dimensions of the spiral and viaduct were as follows: 





Length of spiral, 2,637 metres.........eceeceees = 8,652 feet = 1.64 miles. 
(405 -++- 60 = 669 + 30, with ro-metres station). 
Descent in spiral, actual........ akties Bae iewnwae 53.00 metres = 173.9 feet. 
Descent in spiral, on 2.6 grade.......e+.00+0.-+- 68.56 ‘ 
Loss of elevation in do...........e00. 15.56 metres. 


Utilized as follows: 
For curve compensation, 303 degrees (at 0.06 per 


degree)....... Peli alenacerarass psa cevawenwnewns -. 5.56 metres. 
Spare elevation, utilized for a station ground and 
water station at south end of spiral.......... 10.00 0° 
Viaduct: Length, 200 metres........0.ccccccccncccsccccvecce = 656 feet. 
FACICNt, 53° 3° chi wdus Sah eaGwiead eee wean’ os =173.9 ‘ 


The height is above the grade-line. Above low-water it was some 7 feet 
more. 
Other resources for reducing the rates of long ascents are: 


921. 2. ZIGZAG DEVELOPMENTS, obtained by finding a favorable 
point for the line to turn a half-circle and return upon itself, often im- 
mensely facilitate a favorable result, enabling the possibilities of any fa- 
vorable section of a long descent to be utilized to the utmost, or enabling 
the line to keep away from the more serious difficulties. The develop- 
ment on the Jalapa line, Appendix C, is a good example of this device. 
The privilege of using a sharp curve occasionally is a great assistance to 
this end, and often a sme gua non. 
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In all these cuts the dotted lines represent tunnels. 
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The curve at Sacrape is 14° 30’. 


rule on this road was 
to use switchbacks for 


, vertical dis- 
such developments, as 


tance 360 feet; length 


The horizontal 
of line from -f to D is 


Fig. 209 is another example to scale of such zigzag or horseshoe develop- 
distance from C to D 


ment, on the Lima & Oroya Railway, in Peru, 


zontally is 570 feet, 
922, 3. SPIRALS might be used to great advantage much oftener than 
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and vertically is 365 
shown in Figs. 218—21. 
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rai? 


they are. A spiral, also sometimes called a “loop,” is a doubling back 
They are of two classes: BRIDGE SPIRALS 


of the line upon itself so that it returns under itself at a lower elevation. 
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TUNNEL SPIRALS, Fig. 211, in which the lower end of the spiral passes 
under the upper end with atunnel. F igs. 215-217 show one of the most 
extensive applications of the principle of spiralling (made possible only 
by very peculiar topographical conditions) which was ever attempted, 
but a better line was afterwards found. In the typical bridge spiral the 
line swings around the slopes of a valley or basin, and in the typical 
tunnel spiral the line swings around the slopes of a central hill. The 
tunnel spirals of the St. Gothard line (F igs. 202-206) are also tunnel 
spirals, in a sense, but of a third class, which does not swing around any- 
thing. : 

923. The bridge spiral on the descent to Tepic, Figs. 207, 208, illus- 
trates the advantage gained by them, which is to make a sudden and 
great drop at one spot. They are, when well laid out, not costly feat- 
ures, and bridge spirals especially facilitate that most important end of 
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getting down into the bed of a stream as soon as it has descended so far 
from its source that it may be said to have a bed. It is to be remem- 
bered in laying out bridge spirals that the height of iron viaducts is a 
minor factor in their cost (par. 1274). They are a rare feature in location, 
and must always remain so, but might sometimes be used to advantage 


where they are not. F igs. 212-~14 show the only bridge spiral in the 
United States. 
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924, 4. In making a 
descent into a river val- 
ley it is an almost invari- 
able rule to DESCEND 
against THE SLOPE OF 
THE VALLEY, even at the 
cost of turning a half- 
circle as soon as the bot- 
tom is reached. The 
length of the side-hil} 
descent is much de- 
creased. It is still bet- 
ter, if possible, for the 
same reasons, to descend 
against the slope of some 
tributary valley, turn a 
half-circle, and then de- 
scend in its bed to the 
main valley. Figs. 215- 
217 give an actual in- 
stance on a large scale. 


In Fig. 215 a descent 
was to be made from £, at 
an elevation above sea of 
about 3000 ft. (gI0 m.), to 
A, into the valley of the 
Ameca River, at an eleva- 
tion of 1120 feet (340 m.) 
above sea, a drop of some 
1880 feet, to be made within 
an air-line distance from £ 
to 4 of only 5 miles. The 
Ameca River lies along the 
bottom of Fig. 215, flowing 
to the left with a sharp 
descent of over one per 
cent, so that beneath the 
spirals /G, shown in detail 
in Figs. 216, 217, the bed 
of the river was only 1020 
feet (310 m.) above sea. 
The tributary AB had 4 


CH. XX.—REDUCING RATE AND COST OF HIGH GRADES. 683 
still sharper descent of over 2 per cent, and the circumstances of the location 
made it clear that the ruling grade on the descent must be at least 2% per cent. 
The location shown in Fig. 216 is 3 per cent compensated, about 2.6 per cent 
actual. 

At the left of Fig. 215 was another tributary, ZG, falling far too fast for any 
line to follow it directly, but making a very high and steep backbone or knife- 
edge at F/G of solid basaltic rock, overlaid for the most part with a thick surface 
deposit of volcanic tufa, or fepetate. This knife-edge had excessively steep 
slopes on both sides, as will be seen from Fig. 216, extending down to the river- 
bed 1000 feet below, and had the further remarkable peculiarity that the sides 
swelled in and out, making it very thin at points and thicker at others. 
These unusual topographical features made conveniently possible such an 
unparalleled series of spiral developments as are shown in Figs. 216, 217, 
which took very kindly to the natural surface, so that they could be executed 
at very moderate cost, as the minutely accurate topography of Fig. 216 will 
show. 

925. Under these circumstances there were two possibilities for the de- 
scent from £ to 4: First, the line EDCBA, which subsequently proved to be 
by far the best; and, secondly, the line E/G//4. Influenced by the ease 
with which great development could be obtained in a small space and at 
small cost at /G, Fig. 215, as shown in detail in Figs. 216, 217, the latter 
line was examined first; the only useful result of this work having been that 
it is possible to present to students the instructive study in location shown 
in Figs. 216, 217, where six successive spirals are shown (the lowest one 
finally abandoned), accomplishing a descent of 613 feet (187 m.) within a hori- 
zontal distance of about 1800 feet, measuring from the highest to the lowest 
points shown on the map. The developed distance between these same points 
was 4.45 miles (7.18 kilos.). Measuring from the nearest points of the first 
and fifth spiral, a descent of 426 feet and a development of nearly 3+ miles 
was obtained between points only 558 feet apart horizontally. The lowest 
(abandoned) spiral gave a further development of .855 mile and a descent of 
125 feet within a horizontal distance of 263 feet. A striking feature of the 
development was the two-story iron viaduct outlined on Fig. 216; a precipice 
Over 200 feet high for a short distance at one point enabling the line to pass 
twice over the same viaduct at elevations roo feet apart. 

The value of such a feature as an advertisement and attraction to trave. 
for a line which must in any case be largely dependent on tourist travel, was 
an element not to be despised; but it was all but certain that the true loca- 
tion must have been by the northerly route, as was found to be the case: 
for (1) the stretch ED lay along the natural surface; (2) the stretch 4, accom- 
Plishing nearly one fourth of the rise, lay in the bed of a tributary stream 
rising nearly as fast as the desired grade. All that was necessary by this 
route, therefore, was to find ground on which the descent from D to 8, and the 
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turn at B, could be made. In other words, granting that a turn at & could 
be made, more than half the descent could be made on very easy ground. Ex. 
amination showed favorable points at # and C for the turn, and a very favor- 
able location was obtained for the entire descent. This line also had engi- 
neering and scenic features of great interest; chief among the latter being a 
gigantic natural obelisk of stone, produced by erosion, 572 feet high, and 
pierced through the centre of its base by a tunnel 279 feet long. 


926. Besides these four, which may be called normal expedients, there 
are the following, as difficulties multiply : 

5. SWITCHBACKS: the proper laying out of which, and the arguments 
in favor of using them when so laid out, are described in Appendix C. 





Fic, 215. 


When descents of over 1000 feet are to be grappled with, and often with 
less, the writer believes they should be used much more freely than they 
are, if laid outin the way described, so that the stop and reversal of the 
direction of motion involves no loss of time or power, either theoretically 
or practically. If laid out in the ordinary way they are far more objec- 
tionable. Their effect to reduce the cost of construction is very great, and 
there is no necessary loss of time or power from the stop. Figs. 212-214 
show a locality where well laid out switchbacks would have been vastly 
more economical, and have given better results in other ways. 
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927. The following Figs. 218 to 221 are examples of switchbacks from the 
Lima & Oroya Railway in Peru.. They give an idea of the advantage which 


they give for location, 
but they were not 
properly laid out to 
reduce the disadvan- 
tage of a stop to a 
minimum. Fig. 218 
shows a rather unusu- 
al and unfavorable 
method of laying them 
out, the switchbacks 
being usually in pairs, 
as in Figs. 219-221, 
and as near together 
as possible, so as to 
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Fic. 218. 


reduce the distance on which the train runs backward toa minimum. From 4 
to B is 34 miles by the line. In an air-line they are 855 feet apart horizontally, 
and 545 feet apart vertically. 







Fic, 219, 


From 1 to 2, Fig. 219, is 5 miles by the line and 1} 
miles in an air-line. The horizontal distance between 
A and B is 985 feet, vertical distance 625 feet. The 
horizontal distance between £ and F is 465 feet, vertical 
distance 535 feet, showing an average slope steeper than 

1 to I. Many such places 

— were entirely inaccessible to 

I bipeds, and the line was only 

os d located by making as careful 

oa, topographical maps as possi- 

Ses RAC ble, projecting a location, and 
Rio PA triangulating in points on it 
for beginning construction. 

At the ‘‘Infiernillos,” or ‘‘ Little Hells,” Fig. 

220, the river passes for some distance, with a 
succession of falls, between two walls of rock that 
rise perpendicularly to a height of 2000 to 250c 
feet. In passing under these high points the line 
leaves one tunnel, crosses the river on a bridge 
of 160 feet span at a height of 165 feet above the 
water, and enters another tunnel. 

From 1 to 2, Fig. 220, by line of road is q$ 
miles, comprising eight tunnels. An aur-line from 


I to 2 is1r§ miles, The horizontal distance from 4 to B is 445 feet, vertical 


distance 310 feet. 
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Fig. 221 shows another very peculiar development—a combination of 

switchbacks and horseshoes. From 4 to # by line of road is 4.9 miles, by 
air-line 1.6 miles. This portion of the 
+ line has 1776° of curvature—an aver- 
\ age of 362° to the mile. From C to D 
the horizontal distance is 730 feet, ver- 
tical distance 570 feet. The profile in 
this vicinity was not inappropriately 
known as ‘‘ Gothic.” 

These maps taken together will in- 
dicate, what is the fact, that even in 
the roughest country there are certain 
locations where zigzag developments 
are more economical than switchbacks, 
and others where switchbacks alone 
are practicable, without the heroic ex- 
pedient of spiral tunnels. 


928. 6. INCLINED PLANES AND 
CaBLE TRACTION.—This device, in 
a crude form, antedates the loco- 
motive itself, and was at first the 
almost universal resort for dealing 
with what were then considered 
high grades. It is still used to some 
extent, but early passed out of gen- 
eral use as an accredited auxiliary 
to railway transportation. We may 
admit that this at the time was wise 
and right, and still regard the device as one deserving of a recognized 
Standing at the present day. In all probability, within a few years, it will 
be much more used 
than it is now for 
moving large traffic 
over high  eleva- 





F1G. 320, 





ments against the 
use of planes are 
these: 

1, It introduces a break in the continuity of the movement of traffic— 
an argument of minor importance which must always exist in some degree. 


Fic. 221. 
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2. The power and working force necessary to operate the planes must 
always be on hand and available, at nearly the same cost whether work- 
ing or idle, and possibly a good part of the time idle. 

This was a very serious matter in early days when traffic was light, 
but it grows less so as the movement of traftic becomes so great as to 
approximate to a steady stream of cars—a condition which exists on 
many lines now operating steep grades with locomotive power. It wasa 
leading factor in causing the abandonment of planes in the early days of ° 
railways; hardly subordinate to the following, which was perhaps alone 
decisive : 

3. Formerly, planes operated by stationary power were necessarily 
short, straight, and on a uniform gradient. This made it essential topo- 
graphically, evén if it had not been mechanically, that the planes should 
not be long, but that a number of them, separated by intervening stretches 
of “level,” should be used, greatly increasing the awkwardness, delay, 
and expense of the process. 

4. A certain element of danger from runaways and breakages existed 
and still exists, which was, however, not a serious nor governing consid- 
eration, even when the only cable was a hemp rope, as in the early planes 
at the Alleghany Portage on the Pennsylvania State canal and railway 
system, and it is still less so now. 


930. On the other hand, besides the advantage of the vast increase of 
trafic which would enable stationary power to be constantly employed at 
many points, the perfection to which the cable system has been brought 
in recent years has greatly changed the conditions of the problem, and 
favored the use of well-designed inclined planes in connection with 
railways. Passing the question of how they should be designed for the 


moment, the arguments favoring the use of inclined planes of whatever 
type are these: 


1. The great expense is saved of lifting the ponderous motor itself 
up and down hill. Assuming every engine to be fully loaded, and assum- 
ing a light Consolidation engine with tender and caboose to weigh 80 
tons, we may deduce from Table 170 the following Table 189, showing 
the proportion of the total power exerted which is thrown away in non- 
productive work on the motor. 

2. The power is not only wasted in the proportion shown in Table 
189, but is more costly per horse-power for several reasons: 

(2) The fuel burned per horse-power is much greater than in a good 
and powerful stationary engine (Table 168, page 53!). 

(6) As one stationary engine does the work of from five to thirty 
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locomotives, there is a corresponding saving in maintenance of machinery 
and in wages of engine- and train-men. 


TABLE 189. 


PROPORTION OF THE DEAD OR WASTE WEIGHT (OF ENGINE, TENDER, AND 
CABOOSE) TO THE TOTAL PAYING WEIGHT (OF CARS AND FREIGHT) ON 
VaRIOUS GRADES. 


.[An addition of 5 tons has been made to the weight of an average Consolidation in 
Table 170, as better corresponding to the more recent practice (Table 129), and a corre- 
sponding subtraction of 5 tons from the load given. In addition, a deduction of 20 per 
cent has been made from the load given, as an allowance for the lighter winter loads, the 
scant loading of many trains, and light trains in one direction. As an average, this allow- 
ance should be larger. ] 
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(c) The wear and tear of track due to the locomotive is saved, which 
is about half of the whole cost of running them (par. 780). Against 
this is to be balanced the loss of power by the friction of the rope or 
cable, but this is comparatively a small percentage on a grade plane, 
although a very large percentage on level cable railways. The cable 
friction being constant per mile decreases in relative importance as the 
grade is higher. 

(@) The modern cable system possesses several advantages, as notably 
that of being used on curves, which none of the older and simpler forms 
of inclined planes possessed. | 

3. Apart from the cost of the mechanism for operating the planes 
(which may be balanced roughly against the cost of locomotives), the use 
of inclined planes will ordinarily cheapen the cost of construction ma- 
terially, although this may not be invariably the case. 
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931. If we conceive the normal type of a passage over a summit to be that 
shown in Fig. 222, the manner of adapting the same summit to the use of in- 
clined planes may be that of either Fig. 223 or Fig. 224. In Fig. 223 the cars 
are hauled directly up an inclined plane (or, Yad 
if necessary, up two or more) at 4 and B to 
some point a and 4 which is high enough for 
the cars to descend thence over the entire 
distance @C& or 6CA, presumably in short 
trains in charge of one or more brakesmen. 
The power stored in the cars is thus not lost, by having to be shortly after 
destroyed by the brakes, but in great degree utilized for propulsion. 

932. This economy of power may, under favorable circumstances, be carried 
still further by the construction of the auxiliary lines cd and ce, Fig. 224, so as 
to extend the plan in Fig. 223 to that shown in Fig. 224. By these auxiliary 
lines, after the cars have as- —> ees 
cended the planes 4 and Bitoa = aaa far) aaa ? 
or 4, they run by gravity to the ; 
points ¢ or ad, where they de- 
scend the plane, thus assisting 
by their gravity to pull other Fic. 223. 
cars up it, and making the only motive-power required (in excess of cable-friction) 
—that necessary to lift the cars through the distance da or eb, which is necessary 
to enable them to run by gravity to the opposite plane. If the distance aé were 
great enough to make it desirable, a nearly level track might be laid, and loco- 
motive-power used, but this involves the disadvantage that the location is more 
difficult and costly, because the gradients have to be considered in both direc- 
tions, whereas the duplicate gravity tracks may be laid out on different routes, 
each of which need be favora- 
ble to motion in one direction 
only. 

933. Theoretically, the sys- 
tem sketched in Fig. 224 com- 
nletely eliminates the disad- 
vantage of the elevation sur- 
movnted, however high, leaving the only loss of power that which would result 
if the track were vertically projected onto the plane AB. Practically, it will 
of course fall far short of this, but may be made to give some approach to it, and 
vith the privilege of introducing a few easy breaks of line and grade on the 
Plane, which is practicable by the cable system, no great difficulty is likely to 
arise in laying out long planes advantageously. 

934. The modern cable system has not yet been used to any consid- 
erable extent as an auxiliary to ordinary railway traffic, although it is 
tending in that direction. It originated at the city of San Francisco, 
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from the necessity of supplying street-railway transportation on high 
grades. In its essence it consists in using a continuously moving and 
endless wire cable to which the cars are attached by friction-grips, instead 
of winding up on a large drum a rope, chain, or flat band of metal of the 
length of the incline, requiring that the engines should start and stop 
again after taking up each load. The modern system has been brought 
to great perfection for street use, and has spread very rapidly in spite of 
the difficulty and expense involved in covering up the cable below the 
street level. It has been described with remarkable fulness, in all its 
details of construction and working, in various papers before engineering 
societies and in the leading technical journals. 

935. Circumstances favoring the use of this particular form for rail- 
way traffic are: (1) The cable would not need to be covered up and 
gripped at some disadvantage through a narrow slit; (2) being primarily re- 
quired for vertical and not for horizontal transportation, the incline could 
be made steep at the expense of length and speed, reducing the chief 
source of loss in street service, friction and wear of cables; (3) the grips 
having to be applied only at the bottom of the plane, and released only 
at the top, could be made very powerful by duplicating them, or other- 
wise ; the grades at the bottom of the plane could be made favorable for 
getting the cars quickly under way, and with speeds of not exceeding 
three or four miles per hour, which would be quite fast enough for 
economy, the grips could be applied and released by men jumping onto 
the grip-car for that purpose, so that there would be no necessity for any 
one riding up or down the plane with the cars. 

The system is certainly one of much promise for such localities and 
conditions, and the necessity of the utmost economy in transportation 
warrants its careful study, and will probably bring about its gradual 
adoption, with details adapted to the peculiar requirements. 

936. A final expedient for reducing the disadvantages of gradients is 
the RACK RAILWAY, the most perfect form of which, and the only one 
promising general usefulness, is the Abt system. 

The Mt. Washington Railway, in New Hampshire, designed by Silves- 
ter Marsh, was the first example of a rack railway.* The device con- 
sists, as its name implies, in a pinion operated by a separate cylinder on 
the locomotive, which engages in a fixed rack laid between the rails. It 


* The Rhigi Railway, M. Richenbach, engineer, was an almost exact copy of 
every essential detail of the Mt. Washington line, but in a not particularly cred- 
itable way was labelled the ‘‘ Systéme Richenbach,” and is so known through- 
out Europe. 
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thus eliminates what we have seen to be the most serious theoretical 
defect of the locomotive—that its tractive power cannot be increased in- 
definitely at the expense of speed, but only within narrow limits. In its 
original form it had many defects which the Abt system eliminates, but 
its practical utility as an adjunct to the normal operation of railways has 
not yet been fully demonstrated, and must for the present (1886) be re- 
garded as somewhat doubtful. 


937. The salient features of the Abt system are these: The ingenious en- 
gaging rack by which a locomotive may approach the foot of a rack grade at 
some considerable speed, with certainty that the pinion will engage quickly 
and without shock with the rack ; the improved manner of constructing the rack 
of parallel bars with the teeth staggered ; the pinion or driving-wheel, which is 
constructed in sections, each capable of a slight spring, so as to ensure perfect 
and smooth contact with the rack ; the use of the ordinary adhesion cylinders 
continuously to lend what aid they can. 

On the other hand, there is the complication of the machine, and the diffi- 
culty of keeping the rack in working order, especially in the winter in cold cli- 
mates.* 

938. A device for accomplishing the same end as the rack railway in a dif- 
ferent way, which has not proved equally meritorious in practice, is the FRIC- 
TION-GRIP RAILWAY. In this device two friction driving-wheels engage with a 
central rail, being pressed against it with any desired force, regardless of the 
weight on the engine itself. While the device has been used successfully in 
several special locations, it possesses no features to make it of general utility. 
lt is generally known as the Fell System, and was used at the Mt. Cenis Rail- 
way. 

DUPLICATE TRACKS FOR PUSHER GRADES. 


939. In the main, all climbing done by trains on pusher or high 
grades is so much clear loss. The power thus stored in the train by 
lifting it up not only does no good, but costs more money to destroy by 
means of brakes. It 
is a peculiar advan- 
tage of the use of 
pushers thatthis need. Lae 
not be invariably nor a‘-"~ 
necessarily the case, : 
for under certain fa- 
voring circumstances 
it is possible to utilize a portion of the work thus wasted by securing 
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Fic. 225.—TyPicaL PRoFILE OF A GRAVITY RAILWAY. 





* The Abt system is more fully described in a paper by W. W. Evans, Trans. 
Am. Soc. C. E., March, 1886. 
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from it something of the advantages of a GRAVITY RAILWAY, a typical 
profile of which is shown in Fig. 225. 

The gravity railway does of set purpose and to secure an advantage 
what the ordinary railway only does of necessity as an unmitigated dis- 
advantage ; viz., itseeks out certain high elevations, and ascends to them 
as quickly and by as steep a grade as possible. 

This it does for precisely the same reason that coal is put on the 
tender, viz., TO STORE POWER IN THE TRAIN; only, in this case, the 
power is ready for instant application without change of form. It is 
utilized for propulsion instead of being thrown away in wearing out 
wheels and brake-shoes, by laying out from the high elevation, to which 
the train is lifted by a plane, a continuous descending gradient, on a 0.7 
to 1.0 per cent grade, until the lowest possible point is reached. The 
train is then hauled up to another high elevation, and the same process 
continued, giving a profile like Fig. 225. The ascent is made by sta- 
tionary power; but that does not affect the principle, which is, that, as high 
elevations must at points be surmounted, it is better to do so by a sys- 
tem which utilizes the work thus done for propulsion instead of wasting 
it destructively. 

940. There is one serious drawback to this system, that cars can pass 
over the line in only one direction, so that it necessitates an entirely in- 
dependent return track, however light the traffic. Nevertheless, it has 
been and is still used to some extent. It originated (in this country) at 
Mauch Chunk, before the locomotive had fairly been invented, and was 
afterward embodied in two prominent lines in Pennsylvania, and in a 
number of smaller ones. One of these lines has recently been abandoned ; 
but for reasons largely independent of the engineering merit of the sys- 
tem ; the other is still in operation. 


These two lines are: 

Pennsylvania Coal Co.—47 miles double track; 4 ft. 3 in. gauge; 36-Ib. rails; 
23 stationary-engine houses and as many planes, or about one for every four 
miles. Average speed of passenger trains, 15 miles per hour; freight trains, 10 
miles per hour. 

Delaware & Hudson Canal Co.—32 miles of double track; 4 ft. 3 in. gauge; 
45 to §6 lb. rails; 30 stationary engines and as many planes, or about one every 
two miles. 


The advantage of the plan is that it puts the undulations of the sur- 
face which cannot be avoided into the harness, as it were, by making them 
a necessary part of the system of operation. Moreover, motion in only 
one direction has to be considered, sothat, so long as the train keeps de- 
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scending, we are in a measure independent of the rate of grade, and econ- 
omy of construction is promoted. 

To balance the disadvantage of having to construct two independent 
tracks there is a certain economic advantage in a double track even 
when traffic is light. 


941. The extra cost of having to construct two independent lines has 
undoubtedly been in years past a leading factor in impeding a more 
general use of this plan, until now engineering practice seems to condemn 
it, but that under certain exceptional circumstances it might still be ad- 
vantageously used, hardly admits of doubt. The merits or demerits of 
the gravity system in its entirety depend chiefly, it is plain, on whether 
or not inclined planes operated by stationary power are economical as 
compared with the locomotive. But whether or not the plan as a whole 
be advantageous, it is plain that, if we have lifted a train by any kind of 
power to a high elevation, that feature of the gravity plan is economical 
which utilizes the work thus done instead of throwing it away, and this 
may often be done with pusher grades, provided the traffic be sufficient 
to make certain short sections of double track in the immediate vicinity 
of the pusher grades a desirable feature; which is very apt to be the case, 
since the mere existence of those grades practically doubles the demand 
upon the track. 


942. Thus, supposing a summit is to be passed over from one valley 
to another, or a plateau of some width to be ascended to and descended 
from. Ordinarily the pro- F 
file over such a section would i in D 
be something like the solid ; wT 
line in Fig. 226, there being 
certain natural difficulties in 
getting favorable grades in 
more than one direction be- 
tween B and D,so that the whole stretch AZ is practically a single 
pusher run. If, in such case, the grade 4B can be prolonged to some 
higher point and from thence carried on a favorable grade for trains go- 
ing to Eto a junction at some point D, the expense of running pusher 
engines both ways over the distance BD will be saved, at the expense of 
constructing the short section of duplicate track BFCD. 

943. Again, let us suppose a common case, that we are carrying a line 
through a valley, a part or all of which has an irregular descent, so that 
an extremely favorable line may be had for trains running down the 
valley such as Fig. 227, but favorable grades for ascending it can only be 





nell Fic. 226. 
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had with some difficulty and expense. In some cases—not by any means 
in all cases—it would be possible for a return track to make at once for 
some high point C on a ridge or crest, and thence to make for the point 
A with level or descending or but slightly ascending grades, by a ridge 
line or a different valley line which would be for the most part light. 





Fic, 227. 


Not only is lighter construction per mile of track almost certainly atfain- 
able, when this is possible at all, but economy of operation is much pro- 
moted, because, instead of having to run short trains both ways between 
A and B&, because of the opposing grades aa, our motive-power is only 
taxed appreciably on the pusher grade SC, throughout the round 
trip. 

Nevertheless, if there be not traffic enough to require or justify two 
tracks any attempt of this kind would probably be uneconomical. 


944. But after all,a plain continuous descent from a summit to the 
plain below will ever remain the normal type for location, such devices as 
spirals, switchbacks, and others being the exception. In all but the 
most rugged country, say wherever most of the surface to be built over is 
not bare rock, good and cheap lines can usually be obtained by following 
these two rules: 

first. Do not attempt to secure too low a grade-line by more than 
a moderate amount of development, remembering that on pusher planes 
the RATE of grade is comparatively unimportant (par. 747 and Table 181). 

Secondly. Do not adopt a limit of curvature too easy for the topog- 
raphy, unless the importance of the line and its probable revenue will 
certainly warrant it. (See, however, par. 883). 

945. The railway system of Colorado is a splendid example of what 
may be accomplished by the application of these two rules. The fact 
that it was laid to narrow gauge probably gave courage for adopting such 
alignment, but it was not at all necessary for its success, as we have else- 
where seen sufficient grounds to believe (in Chaps. VIII. and XXIII). 
In fact, it is only a question of time when these lines will be relaid to 
standard gauge without any essential change in their alignment. 
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Fic. 228.—View or DEVELOPMENT AROUND ‘“NicGerR Hitt,” NzAR BRECKENRIDGE, COL. 


* High Line” to Leadville, Union Pacific Ratlway (Denver, South Park & Pacific). For map, see left end of Fig. 289: 
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Fic. 230.—Prorice oF THE Last 62 Mires of THE “ HiGH Line to Leapvince,” 
229, 


[Grades indicated in feet per mile. 


The total cost of this 


Railway, now a part of the Union Pacific system. 


wise very close to the cost of the short section shown in the large map 
in Fig. 229, one of the most interesting views on which is shown in 


line was, as nearly as may be, $20,000 cash per mile, and this was like- 
Fig. 228. 


For this sum the line was carried over three summits over 11,000 ft. 
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high, two of which are shown in Fig. 230, and for a large part of the re- 
mainder of the distance was carried through the narrow and tortuous 


channel of the Platte Cafi- 
on, where long stretches 
of the work are in solid 
rock, and where fills were 
impossible, it being neces- 
sary to support the line 
on retaining-walls when 
not in the solid. These 
retaining-walls are among 
the most interesting en- 
gineering features of Col- 
orado. They are dry 
and very cheap, but very 
solid, and give no trouble. 
They were generally the 
first work started, and 
were carried along as far 
as possible before the 
rock excavation was be- 
gun. 

946. The probabilities 
are that in the hands of 
engineers not driven to 
economy by necessity, and 
constructing by what have 
been regarded as ortho- 
dox standards, these works 
would have cost four or 
five times what they actu- 
ally have, while many of 
them would have been 
wholly impossible at any 
cost. In Fig.229we have 
clearly before us the chief 
cause of their economy— 
the comparatively free use 
of very sharp curves. On 
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Fic, 231.—Mar of THe “Hicw Ling” From DENVER To 


LeADVILLEK. 


(The section of line shown by profile in rg 230 is indicated 


_by the heaviest line above 


the 11.2 miles shown in Fig. 229 there are in all 127 curves, or 11.3 curves 
per mile, divided as to degrees as follows: 
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Strike out all curves sharper than 10° (573 ft. radius) from this list, 
and we multiply the cost by at least four or five at once; besides which, 
this particular line becomes wholly impossible, since the turn could not 
have been made around “Nigger Hill” nor in “Illinois Park” in the 
centre of the view, A far steeper grade or an entirely different route 
would therefore have had to be chosen. It should also be noted that one 
rides over these curves without the slightest sense of insecurity or 
danger, nor have they proved to be especially dangerous in operation. 
The motion around them is as smooth as around any of the easier 
curves. 

The writer has no definite knowledge as to whether the general route 
which gave so very bad a profile as this line has was really the best one, 
and must be understood to speak only of the details of the location. 

947. Fig. 232 shows comparatively, on the same sheet, a number of 
the great inclines of the world,* and Table Igo, with its long foot-note, 
adds details of many others, the whole not making a complete list by any 
means. 


* Only the lines shown in comparatively heavy lines on this plate, viz.: 
The Jalapa line from Vera Cruz, the Denver & Rio Grande, the Pennsylvania, 
and the Baltimore & Ohio are of the writer’s compiling. The remainder has 
been reproduced from a plate prepared by Mr. W. W. Evans, M. Am. Soc. C. 
E., to show the Peruvian lines, and he in turn was indebted to European au- 
thorities for the admirable presentation of European railways. Comparative 
distances are of course to be estimated by the horizontal distance, since the ex- 
aggerated vertical scale exaggerates the slant length greatly. 

A small profile of the Mexican Railway is shown on the map in Appendix C. 
It could not conveniently be added to this plate for comparison with the Jalapa 
line. Its general nature will be indicated by projecting a 4 per cent grade (par- 
allel with the Peruvian line) from Las Vigas summit to the level of Jalapa, and 
then continuing down to sea-level with mixed 14 to4 percent grades, with some 
lost elevation. 
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TABLE 190, 
VARIOUS GREAT INCLINES OF THE WORLD. 


[The body of this table is (with correction of a number of errors) a list given in 7he 
Engineer of July 17, 1885, as acomplete one. The notes beneath give various other and 
much greater inclines omitted from the list. ] 





Length GRADE. 




















0 Total Maxi- | Length of 
NAME OF INCLINE. Incline. Rise. [7 | somum Tunnels. 
Miles. Feet. Av. | Max. | Curve. Miles. 
p. c. p. c. 

GIOVi se sewe ess Siaveis Werth eras 6 884 | 2.78 | 3.45 4° 20’ 2.25 
Semmering...........0+6- 134 1,325 2.13 | 2.50 8° 40’ 2.66 
Bhore Ghaut..........000- 15% 1,831 2.08 | 2.70 5° 45' 2.26 
Allegheny............ er 15 1,690 | 2.13 | .... 9° 30 
Tabor (Chili). . sal cteeceiaes 12 1,360 | 2.15 | 2.25 g” 30’ iota 
Kadugannawa (Ceylon)... es 11g 1,388 | 2.22 | 2.22 | 8° 40’ .88 
Ambagamuwa a peta 19 25227 || 2.22 | 2.27 || 19°. 0 30 


[In addition to this list there is to be an extension of the same Ceylon railway which 
‘will also involve a further incline of 12 miles rising 1359 ft., on which an average gra- 
dient of 2.15 per cent, with a maximum of 2.227 per cent, will be compulsory, as will also 
the adoption of curves as sharp as 19°.”} 

To the above very inadequate list may be added the following, the whole not making a 
complete list by any means : 

Mexican Ratlway.—Rises 6412 ft. in §3.9 miles, 4 per cent maximum grade (214, aver- 
age), with 325 ft. curves radius (17° 40’) and 16 tunnels. In this distance it also rises 
2372 ft. in 12.58 miles, 3.57 per cent average grade and 4 or 5 tunnels. 

The air-line distance between the extreme points of this latter section is less than four 
miles, but it includes the d0¢a, or boot, so called from its shape, nearly eight miles long, 
and rising to a point on the slope of the mountain which to the eye seems almost vertically 
over the point at which the ‘‘ boot” began 1650 ft. below, and which is certainly not over 
one mile distant from it horizontally, giving an outlook which is even more startling to the 
engineer than to the average traveller. 

Oroya Railroad, Peru.—Rises 2352 ft. in 26 miles on 24 per cent (1 in 40) maximum 
grade, fo reach the foot of the main grade; then,— 

Rises 12,845 ft. in 71 miles, on 4 per cent grade, with 1414° curves (396 ft. radius), to an 
elevation of 15,645 ft., with 42 tunnels. 

On this line there are several switchbacks (Figs. 217 to 221), but the first thirteen miles 
rises 2105 ft. without any switchback. 

There are one or two other lines in Peru of the same general character, but rising to 
less elevations. 

Among the European inclines not included above are: 

St. Gothard.—Rising 2750 ft. in 2044 miles; 142.5 ft. per mile maximum grade (2.7 per 
cent) ; 130 ft. average grades. Also rising 2090 ft. in 1534 miles, with 28 per cent of the 
distance tunnels, including (on both these inclines) seven spiral tunnels turned into the 
mountain to gain distance (Figs. 202 to 206). 

Brenner.—Rising 2584 ft. in 2244 miles, 132 ft. per mile (2.5 per cent) maximum grade ; 
114.6 ft. average. 
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In the United States there are : 

Southern Pactfic.—Rises 2674 ft. in 25.4 miles; 116 ft. per mile (2.20 per cent) maxi- 
mum grade; 10° maximum curve; 11 tunnels, including a ‘‘loop,” or more properly, 
spiral or helix, 3800 ft. long and rising 78 ft. 

Denver & Rito Grande, Marshall Pass.—Rises 3675 ft. in 25 miles, 4 per cent (211 ft, 
per mile) maximum grade ; 24° maximum curve. Height of summit, 10,852 ft. above the 
sea. Also, 

La Veta Pass.—Rises 2368 ft. in 15 miles ; same grades and curves as above. Height 
of summit, 9339 ft. 

The lines over Fremont Pass, 11,540 ft. above the sea,—the highest point reached by 
the locomotive anywhere in the world except in Peru,—and the Tennessee Pass, 10,418 ft. 
high, are of the same general character. 

Another very notable heavy grade on this same road is: 

Calumet Mine Branch, Denver & Rio Grande.—Rtses some 2700 ft. tn seven mtles 
on an eight per cent grade (nearly 406 ft. per mile) with 25° maximum curves, 

This unparalleled line is used to bring ore to the Bessemer-steel works at Pueblo, and 
is operated by one train per day each way. It is undoubtedly the heaviest grade on any 
regularly operated railroad in the world, although ro per cent temporary grades (528 ft. 
per mile) were successfully operated for over two months over the Kingwood Tunnel of 
the Baltimore & Ohio Railroad by the late Benj. H. Latrobe as early as 1852.* 

These latter lines are narrow-gauge, but need not remain so unless they choose. 

Mexican National,—Rises 2628 ft. in 17 miles; on 3.8 per cent (201 ft. per mile) max- 
imum grade; 15° maximum curves; with a descent of 1325 ft. in nine miles on a 3.5 per 
cent grade on the other side of the summit. Laid to narrow-gauge, but expressly built 
throughout to be adapted to standard gauge. On same road: 

Mexican National, Northern Division.—Monterey to Saltillo. Rises 3465 ft. in 54 
miles, at an average rate of 64 ft. per mile, most of the rise, however, concentrated ona 
short portion of the distance on grades of 244 per cent. 

Less important inclines which are for one reason or another notable are : 

Zyrone & Clearfield.—A little branch of the Pennsylvania Railroad. Rises 1064 ft. 
in 10 miles. Tangent maximum, 138 ft. per mile. 

Central Facific.—Rises 992 ft. in 13 miles; 2 per cent (105.6 ft. per mile) maximum 
grade; 10° curves; eight tunnels. 

Northern Pactfic.—Rises 1668 ft. at 116 ft. per mile (2.2 per cent) in an air-line dis- 
tance of 13 miles. 

Mexican Central,—Rises 1750 ft, in 19 miles at San Juan del Rio with easy grades and 
curves and 1650 ft. at Zacatecas. 

Among lines located, but not yet built, may be mentioned : 

Luckmanier Pass (near the St. Gothard).—Rises on a development of 29}4 miles 
between two points stx miles apart, on a maximum grade of 132 ft. per mile (2.5 per 
cent) implying a descent of something less than 3900 ft., with maximum curves of 984 it. 
radius (5° 49’). 

Mexican Central.—Two lines ascending from the coast to the central plateau of Mex- 
ico, one from the Gulf of Mexico at Tampico and the other from the Pacific at San Blas, 
both of which rise some 4500 ft. on 2 to 3 per cent grades. 





* Fora full and most interesting account of these and other works by Mr. Latrobe, see 
Railroad Gasette, December 5, 1874. 
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Vera Crus to City of Mextco, via Jalapa.—The line more fully described in Appen- 
dix C. Rising 7323 ft. (2232 metres) in one unbroken 2 per cent (average) gradient for 
72.64 miles (116.9 kilometres) or from an elevation of 600 ft. to an elevation of 7923 ft 
above the sea. 





948. The great effect of fluctuations of velocity to modify the nom- 
inal rates of short gradients may be illustrated by the following tests 
made by Mr. C. H. Hudson, a prominent and able railway manager. The 
tests are thus described :* 


‘‘Recently, for the purpose of testing a new engine of the Consolidation 
pattern, just received by the East Tennessee, Virginia & Georgia Railroad, we 
weighed a train of 30 loads, caboose and private coach, and took it with the 
engine to a heavy grade about a mile long, averaging 67.1 ft. per mile. The 
grade was not even, but undulating ; some being more and some Jess than the 
average. In one place, 100 ft. were at the rate of 98 ft.; another, spots of 
300 ft. at the rate of gI, and, of course, to match it other spots were less than 
the average. Before reaching the grade, there were ahout 1600 ft. of level; 
mostly on a3° curve to right, whichcurve continued 800 ft. up the grade. Then 
followed [curves and tangents for 4800 ft. in all] when the summit was reached. 
The day was warm and dry, and circumstances favorable. The weight of train 
was as follows: 

‘‘Engine, 109,000 lbs.; tender, 55,000 lbs.; 32 cars, 1,453,160 lbs.; total, 
1,617,160 lbs. Cylinders, 20 by 24 in.; diameter of drivers, 59 in.; weight on 
drivers, 97,000 lbs. 

'“* First Test.—The engine stood at start at water tank about 1500 ft. from 
foot of grade, and when grade was reached was making about 18 miles per hour. 
At a point 3700 ft. from the grade the engine came to a stand, unable to take 
train through. It was then backed down and two cars set off, weighing 123,500 
lbs., leaving weights as follows: 

‘* Engine, 109,000 lbs.; tender, 55,000 lbs.; train, 1,329,660 Ibs.; total, 
1,493,660 lbs. 

Second Test.—This time the engine started from the same place as before, 
struck the grade making 22.3 miles per hour, and in seven minutes turned the 
summit, making 4.5 miles per hour. The engine averaged 145 Ibs. steam, was 
worked mcst of the way in the second notch from bottom, or at about an 
18-inch cut-off, the last 1200 feet being in lowest notch, or what was called 
full stroke (22-inch cut-off). Very little sand was used; engine did not slip 
any. 

‘‘While this grade was undulating, it seemed fair to take the average,—which 
has been stated 67.1 per mile, or 1.27 per cent,—giving a resistance due gravity 
per ton of .0127 K 2000 = 25.4 lbs, 


The locomotive- power indicated by these records is then computed in 
the following manner—correct numerically, but wholly incorrect in its 
apparent indications: 





Lbs. per ton. 
‘Train resistance “SS @aaan esas erevneerseannene e@eseseveovnvneaose ere ave eve eee 5.0 
Curve resistance on 6° curve eeereed eeseenvevese@ esevnvee ee ene @eaeee 6.0 
Grade resistance (1.27 per cent).....ccceceeecceeeeeeres Sciewuseee. “25a 
Total resistance to be overcome. ......c00 ceece eerste eteeeees 36.4 lbs 


* Jour. Assoc. Eng. Societies, 1886. 
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nnd 


‘Weight of engine and train being 747 tons ; 747 X 36.4....-...-== 27,IC1 Ibs, 
But about 100 ft. of the train will be on a 10° curve, where the 

resistance per degree is .05, or, for the 10°, .50 percent; the esti 

mated resistance on a 6° curve was .30 ner’cent; here is an ex- 

cess of .20 per cent, or per ton, 4 lbs. Now, three cars are all of 

the train on this curve, and we have 69 tons, which gives 69 X 4 = 276 lbs. 
Making a total resistance to overcome Of.........ccccecsceees 2+. 27,467 lbs, 

‘* You will note that here we develop a tractive force of 28.2 per cent of the 
weight on drivers ; not so great as in other cases, but much over ordinary prac- 
tice. 





re) 

‘‘The theoretical power of the engine would be as follows: ae 0 a 
X cylinder pressure = 192 X 130 (assumed) = 24,960 Ibs. 

‘‘ The estimated resistance per ton is, including the correction for the 10° 
curve, 36.8 lbs. 

‘‘ Divide the theoretical power, 24,960, by this resistance 36.8, and we have: 

24,960 -+- 36.8 = 678 tons = 1,356,000 Ibs. 

Being the theoretical amount the engine would move up this grade, or about 
137,000 lbs. less than the actual amount moved. Ze actual work exceeds the 
theoretical by about the weight of the engine and tender.” 


949. The true explanation of this apparent anomaly is that the en- 
gine in reality did no such thing as to develop a tractive force of 27,467 
Ibs., nor is there any real discrepancy between the actual and theoreti- 
cal work done. The true way of computing the tests is as follows: 


Per cent. 

Nominal average rate of grade (that of the profile)..........-...0.. Swen. “E27 
Correct for curvature at 0.03 to 0.05 vertical feet for. each degree of cen- 

tral angle, which is in effect an addition to the grade of.............. 0.12 


And we have as the equivalent nominal grade, including effect of uncom- 
PENSALED CUIVAlUTe vce sh oie ede wNcae seas swils See S eee Se whos Tee o8 1.39 


Where the curvature is makes no great difference, unless it stalls the 
train, and we need not now go into that detail. 

Then to compute the first test we have: * 

Train struck foot of grade at velocity of 18.0 miles per hour, and stalled 
in 3700 ft. Vel.-head for 18.0 miles (Table 118), 11.50 ft.; = 0.311 vert. 
ft. per station as the work done by momentum. 1.39 — 0.311 = 1.08 per cent 


as the virtual grade, or the one up which the usassisted traction of the engine 


hauled the train. 
Miles per howr. Vel.-head. 


Second Test.—Speed at foot of grade (4800 ft. long).... 22.3 17.67 ft, 
aos ee top ne @eeeeeeeseesevnevene 4.5 73 ft. 
16.94 





* For strict correctness the distance travelled up the grade by the centre of 
gravity of the train, and not the engine. should be used in this test, but as 
the initial velocity was taken from the engine it is impossible to do so. 
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—————— ee rl np 
16.94 vert. ft. 
48.00 stations 


mentum, and 1.39 — 0.353 = 1.04 percent as the virtual grade in the second 
test. 


All this is shown graphically in Fig. 233. At the foot of the grade 
the vertical head corresponding to the given velocities is erected, and 


= 0.353 vert. ft. per station as the assistance derived from mo- 









- WATER TANK 


— > 
—— 
lo ae ' 


also at the head of the grade, although it isso small as to be hardly visible. 
The dotted lines show the virtual grades. The two tests coincide, it will 
be seen, almost exactly in the virtual grade which they indicate, espe- 
cially if we remember that the engine used a little more steam on the 
upper part of the second run. 

This virtual grade includes the effect of curvature, and for the power 
developed by the engine we have: 


Lbs. per ton. 

Train resistance....... er ined Geena saeewewa wane ere re ee vous +530 

Grade worked by engine power (Say 1.06 per Cent)... .ccccecee evenes ee 21.2 

Olle DORON es ioe: naie ssi Gawh.g chan gnea oeeteweereacen. Coes enewaes 26.2 

26.2 lbs. per ton x TATAONS es be ew hsas Dedae nie. @hawes Seeev Se F0.571 Ibs, 
Against Mr. Hudson's computation of actual work of.........ee06. 27,467 ‘S 
And of theoretical work with 130 lbs. pressure Of.......... eleraceae ae 24,960 ‘* 


The actual work done requires an average effective piston pressure of 
=n = a fraction over 100 lbs. per square inch, which is coming down 
Within the bounds of reason (and barely that) for a Consolidation engine 
carrying 140 lbs. of boiler pressure and running over 15 miles per hour. 

950. We may see how these variations of velocity may tend to in- 
Crease grades, and how nearly our process of computing them will check, 
by considering what took place between the starting-point and foot of 
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the grade, 1500 ft. off, over a NOMINALLY level grade. The virtual grade 
may be thus determined : 





; : In first test. In second test. 

Speed acquired in 1500 ft.......... ena. Sievaaaraiays 18.00 22.30 

Corresponding vel.-head, ft...........ceseeees re II.50 17.67 

Then we have, as the virtual grades per station... mage 0.77 17.67 = 1,18 
15.00 15.00 


In other words, in the first test the engine started off lazily and did 
not do as much work as after it struck the grade. In the second test the 
engine succeeded in doing somewhat more work than it did after it struck 
the grade, as is but natural from the fact that its average velocity was 
less and (probably) it used more sand and had a somewhat higher boiler 
pressure. But the correspondence is close without these allowances ; 
quite sufficient to indicate, what is beyond question, that the method is 
essentially trustworthy. 

Now, had this grade, instead of being only 4800 ft. long, been 48,000 
ft. long, it will be evident that the same initial velocity would have done 
very little to help out the engine. To derive equal aid from momentum 
we should have needed to have a vertical head ten times as great in that 
case, or 176 ft., which would have carried the necessary initial speed up 
to the impracticable limit of nearly 71 miles per hour. Consequently, 
while short grades and short sags may be operated almost as levels with 
speeds of 30 to 50 miles per hour, long grades or bad sags can be but 
little helped out by momentum. In the one case the profile tells the 
teuth, and in the other it does not. 


PART IV. 


LARGER ECONOMIC PROBLEMS. 


‘* The rich man’s wealth is his strong city: the destruction of the poor 
is their poverty.”— PROVERBS x. 15. 

‘*‘ For whosoever hath, to him shall be given, and he shall have more 
abundance: but whosoever hath not, from him shall be taken away even 
that he hath.”—-MATTHEW xiii. 12. 

‘‘For which of you, intending to build a tower, sitteth not down first, 
and counteth the cost, whether he have sufficient to finish it? Lest haply, 
after he hath laid the foundation, and is not able to finish it, all that be- 
hold it begin to mock him, saying, This man began to build, and was 
not able to finish.”——-LUKE xiv. 28-30. 


45 


PART IV. 
LARGER ECONOMIC PROBLEMS. 


CHAPTER XXI. 
TRUNK LINES AND BRANCH LINES, 


951. THaT the most elementary conditions on which the suce 
cess or failure of railway enterprises depend are often radically 
misunderstood, almost necessarily follows from the fact that the 
world is so full of examples of misdirected enterprise—of lines 
built with great hopes of profit which have proved miserable 
failures; while, on the other hand, there are so many examples of 
roads built for local purposes, or otherwise without particular 
expectation of a brilliant future, which have proved magnificent 
properties. Among innumerable examples which might be men- 
tioned we may take the West Shore Railroad of New York as 
an example of the first class, and the parallel New York Central 
of the last: the present New York Central & Hudson River Rail- 
road having been made up by the consolidation of six or eight 
different Iocal lines, built with little or no reference to the forma- 
tion of a great trunk line. These two lines are. in their different 
ways, Striking examples of the fact that the conditions which con- 
trol the future prosperity of such properties are often wholly 
misunderstood. 

952. It seems for many reasons probable that by far the larger 
part of this very general misunderstanding—of the blundering 
into unexpected success on the one hand, and into dismal and 
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utter failure on the other—arises from a single cause, viz., am 
imperfect understanding of certain elementary facts, which we 
will now consider, as to the effect upon the productiveness of the 
property of any increase in the sources of traffic. The unex- 
pectedly good or bad fortune of hundreds of properties can be 
traced, in part or whole, to this single cause. 


953. Let us suppose a railway to be projected, say 100 miles. 
long, to connect two traffic points of some ia RerA Sees A &, Fig. 
233. We will assume for 
_______________#, simplicity that there is 
Fic. 233'. little or no intermediate 
local traffic, as often happens. We will consider 4 and & to be 
equal, not necessarily in population, but in traffic-contributing 
capacity to this particular line. The traffic which the railway 
has to support it may be then represented by the combination 
AB, being that which naturally exists between two traffic points. 
of the importance of A and ZB. 


954. Let us now suppose that another alternate route may be 
chosen, which by a slight detour will strike an intermediate 
C trafic point C, Fig. 234, 
B_ of equal potential mag- 
nitude with 4 and JB: 
how have we atfected 
the revenue-earning capacity of the line? 

A most natural answer—beyond all question a very common 
answer—is that we have increased it just 50 per cent. Instead of 
serving perhaps 100,000 people in the two towns 4 and B, we 
now serve 150,000 people in the three towns 4, B,C. Fifty per 
cent more people, fifty per cent more traffic, fifty per cent more 
earnings—seem natural corollaries of each other. 

On the contrary, it may be shown at once that we have 
doubled our probable traffic, and really we have tripled our traffic, 
and rather more than tripled it. Instead of having only Traffic 
AB, Fig. 233’, we have Traffic 43, Traffic AC, Traffic CB, Fig. 234. 

The value of the latter is obviously twice, and really consid- 
erably more than three times, that of the former. 
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To have the traffic tripled we must assume that Traffic 4B, 
Traffic AC, and Traffic BC, Fig. 234, are of equal financial value 
—which they are, as nearly as may be. 

955. An objection to this statement will naturally suggest it- 
self—that in Fig. 234, although the traffic points 4, B, C are 
equal in magnitude, yet the HAUL on the Traffic 4B is twice that 
on Traffic 4C or CB. Therefore, if the volume of each be the 
same and the rates be the same, we apparently have Traffic 42 = 
Traffic AC + Traffic CB, sothat we have only doubled instead of 
tripling our traffic from a revenue-producing point of view. 

But these latter assumptions are not correct, either as respects 
the volume of or rates on traffic. 

As respects the effect of distance, it may be said in a general 
way that, if we consider only great and decided differences of 
distance, the volume of traffic, both passenger and freight, will 
be at least inversely as the distance: that is to say, if two given 
trafic points, roo miles apart, could be moved up to a distance 
of only 50 miles from each other, and remain otherwise un- 
changed, the volume of traffic between them will be at least 
doubled. New York and Philadelphia, for example, are go miles 
apart, and New York and Boston 231 miles. Could these cities 
be moved up to within 45 and 115 miles of each other the volume 
of traffic between them might even be quadrupled, and certainly 
the lines connecting them would be very much better properties, 
because the loss of haul would be more than made up by the 
increase of volume, even as respects gross revenue, leaving the 
Saving in expenses by the shortér haul and the probable higher 
rates per mile almost a clear gain. 

956, As to rates, it is an entirely safe general rule, that freight 
hauled only half as far will pay a materially larger rate per mile 
for the haulage proper, excluding the terminal charge, which is 
in effect a part of every rate. 

The passenger rates per mile might well be the same or even 
lower, but this would only be for the reason that it was profita- 
able to make them lower, to secure the far greater net gain from 
the increase of volume. The traffic would in all such cases bear 
amaterially higher rate per mile without decreasing its volume 
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below what would exist with twice the haul. Taking both these 
considerations together, it is quite certain that, whether we con- 
sider great distances or small, nearness of traffic points is cer- 
tainly no disadvantage to the financial productiveness per unit 
of the traffic betweenthem. For example, if the haul on wheat 
to the seaboard were only half as great, it cannot be questioned 
that it would be a more profitable traffic, and it would possibly 
pay quite as large gross rates. The New York-Newark traffic, 
g miles, is far more profitable and far larger in the aggregate, 
in proportion co the size of the two places, than the New York- 
Philadelphia traffic, 90 miles. If Philadelphia were as near to 
New York as Newark, both the volume and the productive value 
of their interchanged traffic would be enormously greater than it 
is now. 

957. There are, of course, certain possible exceptions to this 
general rule. The tonnage between the anthracite-coal mines 
and New York, for example, might not be much larger than it is 
if the haul were only 50 miles instead of 150, for about so much 
must be had at any cost, and more than that is not needed. And 
yet it probably would be larger, both because the more favorable 
conditions for coal supply would have greatly stimulated manu- 
factures, and so the growth of population as well, and because 
the rates per mile hauled would be higher. 

958, We see, therefore, the reasons why, assuming the points 

A, B, C, Fig. 234, to be of 

traffic- 

Fic, 236. producing capacity, the 

short-haul traffics, 4C 

and CB, should each one 

Fic, 234. of them be of more rath- 

er than less value than 

the long-haul traffic, 4B; 

from which it follows 

that the aggregate of the 

three trafics 4B, AC, CB, Fig. 234, will be worth more rather 
than less than three times as much as the traffic 4B alone. 


Fic. 235. 
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This being determined, let us now extend the inquiry by de- 
termining, in the same 
manner as above, the 
probable comparative 
traffic on FIVE different 
lines of any common 
length, Figs. 233-237, 
having two, three, four, 
five, and six traffic points on them, each point being assumed, 
for the sake of simplicity, to be of equal traffic-producing 
capacity. : 
We then have, 





Trarric Units. Cone Ehae 
In Fig. 233, 2 traffic points, A B only, I 
234, 3 AB, AC, CB, 3 
AB, AC, CB, 
meee Se AD, BD, CD, a. 
AB, AC, CB, 
236, § AD, BD, CD, 10 
AE, BE, C&, DE, 


AB, AC, CB, 
AD, BD, CD, 
237, 6 AE, BE, CE, 15 
DE, AF, BF, 
CK, DF, EF, 


Comparing Fig. 233 with Fig. 237, by multiplying our traffic 
points by THREE we have multiplied the trafic by FIFTEEN, or 
have increased the productiveness of each separate traffic point 
five times. 

959. This process, with certain corollaries which follow there- 
from, is extended somewhat further in Table 191 and illustrated 
graphically in Fig, 238. 

It will be seen from Fig. 238 that when on any given line with 
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any given number of traffic points of equal weight on it, we 
have— 


No. of traffic points, 2[ 3 | 4 | nate 


In other words, the comparative aggregate traffic for any num- 
ber of traffic points 2 is given by the sum of the natural num- 
bers to 2 ~ 1 inclusive. The sum of such a series to z inclusive 
is given by the formula 






¢ _a(z+i1) wtn 
‘= S Se ee ae ae ee ° e ° ° r (1) 
3 2 2 
_i< 
|Z ls So that for the aggregate traffic Z, due to 
z 2 6 m traffic points, we have 
ale? 
vl as aw Tenn n(n — 1) 
I i” ao o ? 
‘ S = € i fe J —— st aaa a ° (2) 
aHHE 
é 5 € | f being any coefficient. 
Zia ieie 
ee ee pe deuayeueccvoetsioie 
1/ Alo] o: 
ee eee ees teww ewan mwen wee mmen s+ 
2) Bi1]1: 
Res i Gee WeceoeeteetutoeS 
3} C }2) 31 
es Vie, SS meme eeeee 
41D |3| 61 
5} E |4]10: 
6) F 5/15: 
7|G{6\21! 
81H |7 | 28 





Fic. 238.—IuLusTraTING THE Law oF INCREMENT IN TRAFFIC RESULT« 
ING FROM THE INTERPOLATION OF THE ADDITIONAL TRAFFIC POINTS 
, D, £, F, eTCc., Fics. 233 To 237. 


For any larger number of points 4 we have similarly 
aoe (3) 


79 LL 
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whence the ratio of increase is 


= 1) 
n(n — (4) 
As # becomes a larger number, the ratio of #toz — 1 becomes 
more and more nearly unity, until finally the ratio of 7’ to 7 
becomes sensibly 


T’ WN 
(5) 


which is THE EQUATION GIVING THE GENERAL LAW OF INCREASE 
IN EARNINGS DUE TO AN INCREASE OF TRIBUTARY TRAFFIC POINTS 
ON THE SAME LENGTH OF LINE; i.e., the productive traffic varies 
as the sQUARE of the number of tributary sources of traffic. 


TABLE 191. 


SHOWING THE EFFECT UPON AGGREGATE TRAFFIC OF INTERPOLATING 
ADDITIONAL TRAFFIC POINTS IN THE LINE. 
[See Figs. 233-238.) 


Per Cent Absolute 
No. oF Traffic Increase of | Increase of 


TRAFFIC Relative | Per Unit of Traffic Traffic 
Traffic. : by Adding | by Adding 
POINTS: €. | Population. | G). Traffic | One Traffic 
Point. Point. 


| 


0.5 
1.0 
1.5 
2.0 
2.5 
3.0 
3.5 
4.0 
4.5 
5.0 
§.5 
6.0 
6.5 
7.0 
etc. 


t 





It will be seen from the last column of this table that the aéso/u¢e gain from a given 
addition of tributary population is greater in proportion to the amount of other tributary 
population, but that the addition ger cen¢ is very much greater on light-traffic roads. 
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TABLE 192.—GROWTH OF NEW YorkK CiTy INTERNAL PASSENGER TRAFFIC, 


City PASSENGER TRAFFIC 

















Radaierea (Thousands). Per INHABITANT. 
YVRAR. and Actual [7 | —OY OPO 

Population. | Elevated | Horse Total. | Elevated.| Horse. Total 
Roads. Cars. : ; 
1853. ..... 581. None. 6,836] .... 11.8 11.8 
B4.e+e--| 605. bi 6,817 var 11.3 II.3 
1855. .0005 629,810 o 18.488 | wee. 29.4 29.4 
66 cece ey 663. ne 25,153 | «ae 35.0 35.0 
Bre ae ite 698. 22,190 | «se. 31.9 31.9 
4: eres 734. es 27,900 | .eee 38.0 38.0 
BQiachee 773. af 32,889 | woe 42.7 42.7 
1860...... 813,669 os (Same as 36,455 | «eee 44.7 44.7 
Oleic s 826. . 26,272 |). eae 31.8 31.8 
O2 nis -| 838. es next 35,878 | wee 42.8 42.8 
63...4+-| 850. 40,412] weee 47.6 47.6 
64. oe gees 863. “ column.) 60,900 “aces 70.6 70.6. 
1865...... 876. ese% 82,055 | «eee 93.8 93.8 
66......| 889. ewe 88,953 | eee 100.0 | 100.0 
OF. éxwes go2. aces 100,542 | cece III.O III.O 
68......] QI5. Velen 105,817 Saae 115.6 115.6 
69.52% 929. igiee 114,349 | «oe. 123.5 123.5 
5870. wax ‘ 942,292 cee 115,139 earn ie 122.0 122.0 
FI oak paw) , O62, ak 133,894 | .... 139.4 139.4 
T2veses ~| 982. 136 | 143,561 | 143,697 O.I 146.0 146.1 
73.+-+++| 1,003. 644 | 144,715 | 145,359} 0.6 | 144.4 | 145.0 
yf, Crear 1,024. 796 | 151,131 | 151,927 0.8 147.8 148.6 
1875...06 - | 1,045,223 Q2I | 165,997 | 166,918 0.9 158.8 159-7 
70 ga5.4a:|' 1070; 2,013 | 166,401 | 168,414 1.9 154.5 156.4 
OT ii aa% 1,107. 3,012 | 160,924 | 163,936 2.9 135.3 148.0 
98 es awe 1,139. 9,291 | 160,899 | 170,190 8.1 131.0 | 149.1 
IOiweedis 1,172. 46,045 | 141,939 | 187,984 | 39.4 121.4 160.8 
1880...... | I,206,299 | 60,832 | 150,390 | 211,222 | 50.5 124.7 175.2 
Siiscave 1,249. 75,586 | 155,801 | 231,387] 60.5 124.6 185.1 
82......] 1,294. 86,361 | 166,511 | 252,872 | 66.6 128.6 195.2 
83...-+- | 1,340. 92,125 | 176,625 | 268,750] 68.8 131.8 200.6 
BAe wiaic 1,387. 96,703 | 187,413 | 284,116| 69.5 134.8 204.3 
1885...... 1,437. 103,355 | 193,762 | 297,117 | 71.8 134.7 206.5 
S6..0%4% 1,488. 115,110 | 206,802 | 321,912} 77.0 | 148.8 215.8 
BFS uicisie 1,541. 158,963 | 203,453 | 362,416 | 103.0 132.1 235.1 
88...... | 1,595. 171,530 | 199,484 | 371,014 | 107.4 124.8 232.2 
BO issues 1,652. 179,497 | 206,298 | 385,795 | 108.7 125.0 233.7 
1890...... I,710,715*/ 185.834 | 218,565 | 404,399 | 108.3 | 127.6 | 235.9 
189I...... 1,772. 201,202 | 229,651 | 430,853 | 113.4 129.5 242.9 








* City enumeration, not U. S. census, which was shown to be too small. 
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Summary. 
eee amma ita Re a a a a a I | 
Trips PER INHABITANT. No. or Lings. No. Trips 
Popula- ___——_—s|s«éper Inhab’t 
YEAR. tion. Per _100,000 
Horse. | Elevated.| Total. | Horse. | Elevated.| of ve eas 
1853ssccewee 581. 11.8 ee 11.8 2 es 2.03 
YSe ee .e8 3% 630. 29-4 er 29.4 4 ‘s 4.67 
1860... .000- 814. 44.7 wien's 44.7 6 i 5.5 
1865... .0006 876. 93-8 pach 93. 12 wa 10.7 
1870...++--| 942. | 122.0 Soou 122.0 12 a6 13.0 
1875.....+-| 1,045. | 158.8 0.9 | 159.7 19 I 15.3 
1880.....4. 1,206. | 124.7 50.5 | 175.2 23 4 14.5 
1885..+.00+| 1,437. | 134-7 71.8 | 206.5 wiereie seins 14.4 
1890..+e000| 1,771. | 127.6 | 108.3 | 235.9 ne ee 13.8 





Since 1885 a further and great increase has begun, so that there is every prospect that 
it will be more notable in proportion than heretofore. 

While the grewth of city travel is in some respects a special problem, since its increase 
results in great part from the increasing distances which larger population brings, yet it is 
mainly but one expression of a general law brought out in Chap. XXI., that traffic tends 
to increase about as the sgua@re of the population or sources of traffic united by con- 
venient means of communication. Quite as forcible an illustration of this law is 
obtained by studying the growth of traffic of States and the United States as elsewhere 
presented. Compare Tables 14, 15, 16; also Tables 2, 3, 7, 21 to 28, 34, etc. 





960. It is plain that we cannot always, nor ordinarily, count 
on any series of points 4, B, C, D, £, etc., each of which is ex- 
actly equal to each other, but we may push the generalization a 
little farther. 

Taking the entire population of a country, or of a continent, 
or of the world, and conceiving itto be made up of a great num- 
ber of units, either of single individuals or of groups of 10, 100, 
1,000, Or 1,000,000 individuals, it is plain that each one of these 
units has potential traffic relations with every other unit. The 
components of each unit visit those of the other socially ; they 
buy and sell from each other ; they visit each other in the hope 
of buying and selling ; they produce more (this is an invariable 
law) forthe especial purpose of supplying the necessities of others 
with whom they have or finally secure traffic relations. Until 
Such traffic facilities exist, these relations are inchoate, or merely 
potential. As the facilities are extended they become actual ; 
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and they should tend to become actual, if our reasoning has 
been correct, about in proportion to the sQuARE of the facilities 
afforded and of the population served. Experience seems to 
show that they do tend to increase about in this ratio, some evi- 
dence of which fact is contained in Table 192, as also in Table 
14, 15, 16, and others referred to below Table 192; but however 
this may be, that they increase in very much more than direct 
ratio is beyond all question. 

It is therefore unnecessary to take each individual town as 
a traffic unit, as we have done heretofore. We may regard 
each individual person as the traffic unit, and while it will be 
by no means literally true that he will have actual traffic rela- 
tions with all those for whom the facilities exist, but only with 
every tenth, hundredth, thousandth, or millionth person, accord- 
ing to his character and occupation, yet practically the result is 
the same. His aggregate contributions to railway traffic will 
vary in close accordance with the total population connected with 
him by traffic facilities, and his payments to any particular line 
will be in direct proportion to that fraction of the total of the 
whole population connected with him by traffic facilities which is 
reached by him over that particular line. 


961. We have thus only to consider the points 4, B, C, D, £, 
Figs. 233-237, to represent single individuals instead of towns or 
other traffic points, and to consider their number z to be indefi- 
nitely multiplied, when precisely the same process of reasoning 
we have just applied to towns leads to precisely the same conclu- 
sion as respects individuals. 

We then have a(z —1) =’ [Eqs. (4) and (5)] almost exactly; 
whence, if / = the actual tributary population on the line and 
p= apossible additional population, the percentage of increase 
in traffic Z, all other things being equal, will be, 


In other words, if we have 1,000,000 tributary population and 
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can add 100,000 more, each unit of which is of the same traffic- 
producing capacity, the increase will be 


\— 5 7 


— I= 21 per cent. 
10° Pp 


If our original population were 500,000, we should have, all 
other things being equal, 
(5 +1)’ 
5° 


——— 1 = 44 per cent. 


This is really a more correct way of arriving at the theoreti- 
cal effect of additional sources of traffic than that used in Table 
191, since it takes each individual as the unit, instead of a group 
of 20,000 or 100,000. It gives a somewhat smaller percentage, but 
the difference is not great enough to make a material difference 
in what are at best merely illustrative computations ; not sus- 
ceptible, nor supposed to be susceptible, of exact application in 
practice, except as indicating the COMPARATIVE probable revenue, 
all other things being equal, of alternate routes between the same 
termini. 


962. In any actual instance, of course, all other things would 
be more or less unequal, and hardly any of them equal, so that 
it would be quite impossible to make any very precise estimates 
by the formula given. In the first place, it is impossible to more 
than guess at the true tributary population. That which is ap- 
parently tributary, from being on the line, is decreased by the 
competition of other lines, so that only a fraction of it is really 
tributary ; while, on the other hand, there may be an immense 
population beyond the limits of the line itself which is indirectly 
tributary to it through the medium of other lines, as in the case 
of the trunk lines from the sea-coast to the west. In the second 
place, a mere enumeration of heads is a very rude index of the 
trafic value of those heads. A great mining or manufacturing 
or commercial point will contribute vastly more traffic per head 
than other more inert communities, and a large town, almost al- 
ways, more per head than a small town. 
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963. Nevertheless, when we connect Smithville with our line 
we get the New York-Smithville as well as the Smithville- 
New York traffic; and the traffic of New York is made up only of 
the aggregate of that to thousands of Smithvilles, of which we 
get those which we reach in one way or another by our line. 
Thus the discrepancy on account of the difference in the traffic- 
producing capacity of individuals is less than might be supposed, 
and Tables 14, 15, 16, and 191, with various others in this volume, 
show that the law holds tolerably well when applied on a large 
enough scale to eliminate sources of irregularity, while there are 
innumerable examples of single lines whose prosperity or ad- 
versity can be directly shown to imply the existence of some 
such law. 

These fundamental truths being granted, therefore, it leads 
very directly to certain conclusions as to the proper manner of 
laying out both trunk lines and branch lines ; conclusions which, 
while they may be difficult to apply so exactly as to avoid a con- 
siderable percentage oferror, will yet be so definite that the radi- 
cal error of mistaking black for white, so to speak—taking that 
for the best course which is rather the worst course,—is not likely 
to occur. 

TRUNK LINES. 


964. Trunk or main lines may be roughly divided into two 
classes: those which are, and those which are not, liable to be 
subjected to close competition at almost every important point. 

Almost all lines in the United States belong to the former 
class. Their only permanent protection against competition, in 
most cases, is to throw out a skirmish-line of branches and par: 
allel routes so as to cover securely a considerable territory; and 
this is one great reason for the tendency in that direction which 
is so notable, and which has already gone so far that more than 
half the mileage of the United States is controlled by a dozen 
managements, with every prospect that the tendency to consoli- 
dation will grow still stronger. Table 193 shows how far this 
tendency has already gone. Another and still stronger reason, 
however, directly results from what has preceded—that every 
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LencTH OF ROAD AND GROSS EARNINGS OF FOURTEEN GREAT SYSTEMS OF 
ROAD IN THE UNITED STATES, 1881. 


[Abstracted from a Paper by Wm. P. Shinn on “‘ Increased Efficiency of Railways for 
the Transportation of Freight,” Trans. Am. Soc. C. E., November, 1882, with the addi- 
tion of the Baltimore & Ohio, Atchison, Topeka & Santa Fé, and some minor details.} 
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Miles. Gross Earnings. 
LL 
New York Central & Hudson River............ one 993 $29,322,532 
Lake Shore & Michigan Southern .......-ceseee. save 1,177 17,880,000 
Canada Southern..........eeesseeeee i wieinid balewee Sisters 403 3,369,259 
Michigan Central........ pie wiiew ete Lege veseecaew was 950 8,800,486 
Total New York Central Systeme ....eccccesscess 3,523 $59,372,297 
New York, Lake Evie & Western.......000.5. 1,020 20,715,605 
Pennsylvania, Eastern System............. Kineeeess 3,041 $44,224,716 
Western “ .....ee. cPeewSaw aac wee 2,529 31,058,790 
Total Pennsylvanta....... ».000- PTTTTeTT Terry 53579 75,283,506 
Baltimore & Ohio, Eastern System........sessseeees 595 sarees 
6 ee Western ee eeeeeecvernreseeoe genes 959 @eooestece 
Total Baltimore & Ohto.... eeeeeccesecenseccoce 1,554 18,463,877 
ToTAL Four TRUNK LINES.......0.cccccsevccececes 11,667 _$173,835,265 
Per Mile $14,900 
Per cent of total United States...........0..00.- 12.35 p.c. 23.97 Pp. C. 
Wabash. St. Louis & Pacific ... ........ wateceueee 3,348 $14,467,790 
Chicago, Burlington & Quincy..... sihasicduietewmess 3.1 21,176,455 
Chicago, Rock Island & Pacific..........s00.ee+see- 15335 11,956,907 
Illinois Central, Northern........... Soles tewatcaelees 1,320 
New Orleans line........ecsecccess 571 
; 1,891 10,793,105 
Chicago & North-Western ........ Mea saesbheeseadae. 3,276 19,334,072 
Chicago, Milwaukee & St. Paul............ ieee cai 4,260 17,025,461 
Missouri Pacific, Main System.......... crest Gucinns.s 1,012 $8,640,957 
Leased and controlled lines....... 4:773 19,087,484 
ree 59785 |——————_ 27,728,441 
Louisville & Nashville, Owned ... ........ siewses: 1.438 | $10,911,650 
: Leased lines........ seabewen 4345 eee 
Louisville, Cincinnati & Lexington..........--: 272* 1,196,112 
Nashville, Chattanooga & St. Louis ........---- 521 2,256,186 
Georgia Railroad System...........e.seeeeeeees 641 2,543,032 
————_ 3,034 16,906,980 
Atchison, Topeka & Santa Fé.....cceceeceecceeeees 2,240 12,584,509 
Union Pacific, Proper... 2... seccseeccccecceceeces 1,821 $24,258,817 
Lines in interest.......secesesess oe] 29449 7,608,936 
—— 4,270 |—————_ 31, 867.753 
Central Pacific wees cee seve eeeeesence eeuseseesseceses 2,874 $24,094,101 
outhern Pacific...... Ee rer A eee 1,281 31435945 
——-——_ 4,155 27,530,046 
Tora. Ten Systems OTHER THAN N.Y. TRUNK LINES. 36,754 ,8211.371,519 
Per Mile $5,751 
Per cent of total United States ...........0.0005 38.90 p. Cc. 29.14 p. C. 


This line is not included in the totals. 
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TABLE 193.—Continued. 


| Miles. | Gross Earnings, 
Torat FourTEEN GREAT SYSTEMS...... evnaetcass 48,42 $385,206,784 
Per Mile $7,956 
Per cent of total United States............cssee- 51.25 p. c. 53.11 p. C. 





Totrat oF Minor Lines of the United States, under 
300 to goo different managements.... ........ 46,065 $340,178,335 
seal nea Le 3 
Per cent of total United States............. Saeed 48.795 p.c. 


Total of the United States in 1881, of which earn- 


ing® were reported ...... 20.2656 cece scenes seid 94,486 $725,325,119 
‘ Per Mile $7,677 


Since 1881 there have been many changes in the details of the above table, but the 
preat systems given probably cover in the aggregate a still larger proportion of the total 
mileage of the United States. There were in 1881 a total of 104,813 miles reported built, 
10,327 miles of which did not report earnings, being largely newly built lines. 


addition to the tributary population makes the revenue per head 
from the previously tributary population greater. This may not 
often, perhaps never, be more than dimly felt, but that it is the 
true cause and justification for many such extensions we cannot 
doubt. 

Nevertheless there are certain mountainous or sparsely popu- 
lated and poor regions, in this and all other countries, where 
reasonable freedom from competitive lines is assured, as in 
Mexico, the lines in which afforded some instructive examples of 
the right and wrong way of laying out main lines. 

965. Bearing in mind what we have already seen as to the 
small expense of operating extra distance (par. 197), the appreci- 
able additions to revenue which may be expected to arise from 
it (par. 230), and the small effect of moderate additions of dis- 
tance to discourage traffic, there can be no question that the 
fundamental rule for laying out such lines—deviated from only 
for good special reasons—should be to link together the largest 
possible population, regardless of minor losses of distance, pro- 
vided THE AGGREGATE POPULATION PER MILE OF ROAD is not 
diminished (par. 237), or even sometimes if it is. An ultimate 
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limit, beyond which it would certainly be unwise to go, and 
hence which should not be closely approached, is that the in-~ 
crease per cent of distance should not exceed the increase per 
cent of probable revenue, according to eq. (6), par. 961. 

966. The most marked exception to this rule is when the dif- 
ference of distance becomes so great as to seriously discourage 
traffic, or encourage the construction of a more favorably situ- 
ated competing line. 

A further exception is when, by passing midway between two 
traffic centres, neither of which can be reached readily by the 
main line, both may be served fairly well by branches or other- 
wise (par. 66). 


Any marked difference in grades or costs of construction may 
of course make a difference either pro or con ; but entire disre- 
gard of the rule, by deliberately neglecting intermediate traffic 
points for the sake of through traffic, usually means financial 
failure. 


967. Several instances of the application of these general rules may 
be studied on any map of Mexico, showing the existing railway lines. 
The most pronounced is the choice between the route from the City of 
Mexico to the United States (vza the Mexican Central or the Mexican 
National routes), either of which could be chosen by the Central at the 
time the concessions were granted. 

The longer line, passing through the heart of Mexico, and thence con- 
necting at El Paso with the Atchison, Topeka & Santa Fé, was chosen. 
The grounds for this choice, beyond question, were that (1) railways in 
Mexico were to be profitable; (2) the more railway controlled the more 
aggregate profit, even if the less per mile; (3) a long line through the 
heart of a country must in the long-run be the best line. 

On the other hand, the choice violated two of the fundamental rules 
which have been laid down. First, it seriously discouraged traffic be- 
tween Mexico and the United States by burdening that which passed 
Over it with nearly 500 miles of extra haul: this practically insuring that 
the National line, when completed, would be, or might easily make 
itself, the leading through line. Secondly, it very materially decreased: 
the average tributary population per mile over what it would have been, 
had the Mexican Central line been followed as far as Celaya, in Central: 


Mexico, and the Mexican National from there north ; especially had the: 
46 
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towns of Silao, Guanajuato, and Leon been linked to this main line by a 
’ branch, as they might have been later. 

Had the Mexican Central been built by this line there can be little 
doubt that it would be to-day (1886) a most flourishing property, both 
because its investment would have been smaller and its traffic larger. 

968. On the other hand, leaving the flourishing town of Durango on 
one side, although it saved distance in what was already a disastrously 
long line, was probably an error, although this cannot be asserted with 
much positiveness. The loss of perhaps 50 or 60 miles more would have 
taken the line through a much better country, actual and prospective, 
for nearly 400 miles, the country through which the line was actually 
run having been almost the poorest possible; while saving that loss of 
distance did not materially improve its already bad case as respects 
through traffic. 

969. The National, for its part, fell into an error which has often 
been committed before, and never without loss—attempting to start a 
new terminal port at Corpus Christi, instead of making for Galveston 
direct. Such projects for changing the established course of trade seem 
to have a peculiar fascination for sanguine projectors, but it is always all 
but certain that they will end in failure. 

The more instructive example to be found on the National lines, how- 
ever is a striking instance of how, when traffic is at best thin and prob- 
ably non-competitive, connecting the largest possible population by the 
main line is almost surely the wiser course. Fig. 239 shows this instance, 
the dotted line being what had been projected, and the full line the route 
finally chosen by the company on the writer’s recommendation. 

The full line seems a most roundabout course for a main line, espe- 
cially as the total mileage to be constructed was not diminished, but 
rather increased. It was to be remembered, however, first, that the 
traffic was thin and non-competitive; secondly, that the number of trains 
could not be great; thirdly, that reasonably good facilities for continu- 
ous traffic between every one of the many points connected by the line 
was desirable; and, finally, that with a traffic thin at best the mainte- 
nance and separate operation of branch lines is very burdensome. It was 
therefore decided, as respects the line from Morelia to Zamora and La 
Piedad, that it would be better to make the branch to Patzcuaro a part 
‘of the main line, thus accomplishing the double end of decreasing the 
aggregate mileage to be operated and maintained, and facilitating Patz- 
cuaro-Zamora traffic and (by more trains) Patzcuaro-Morelia traffic, 
while gaining more revenue from through traffic by not materially 
heavier through rates. 
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970. Beyond La Barca, although the line had already been run out 
of its course from Patzcuaro to the Pacific, it was decided to run it still 
farther north to take in the important city of Guadalajara, the second 
city in Mexico (about 80,000 inhabitants), whence the line started almost 
due south for Colima and the coasts. This change alone much more 
than doubled the probable traffic per mile of the road, and it would have 
been, from an economic point of view, a very great error not to do it. 
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It in effect cut the line into two—one from Guadalajara to the coast, and 
one from Guadalajara to Mexico; but all the moreit was desirable. The 
sharply accentuated topographical conditions, which it is impossible to 
describe with more detail, made this particularly clear. 

971. TRUNK LINES OPEN TO DESTRUCTIVE COMPETITION, and able 
to command only a narrow belt on each side of them as their 
Natural tributary territory, nor that, unless they afford almost as 
good accommodations as it is possible to give, can of course 
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afford no such sacrifice as this, As the subject is a large and 
complex one, the conditions of success and failure may perhaps 
be more usefully indicated in a small space by a few notes from 
‘the history of the actual trunk lines, and notably of the four 
trunk lines par excellence—the New York Central & Hudson River, 
Erie, Pennsylvania, and Baltimore & Ohio—than by a more gen- 
eral discussion. 

972. The New York Central is probably the most striking example in 
the whole world of two truths: That lines connecting the largest agere- 
gate of population will be likely to lie on the most favorable route for easy 
grades, and that easy grades give an overwhelming advantage in handling 
low-rate traffic especially. As a through line the New York Central was 
not made,—it grew. Some fifteen different corporations built its New 
York-Chicago line, each without a thought of doing more than connect- 
ing its own particular termini. Consequently it did connect them effec- 
tually, and the magnificent string of towns from which the New York 
Central has drawn its chief prosperity was the result. 

Its intended rival, the West Shore, was built in a very different way. 
It was—unfortunately—planned. From attaching exaggerated impor- 
tance to through traffic and to the effect thereon of accommodating way 
traffic, or from other cause, several of the most important local points, 
as notably Albany and Rochester, were left at one side, and others. 
ill served, there being hardly a competitive point on the line, not even 
its two termini, as well served by it as bythe Central. This may have 
been unavoidable. The expense alone of doing otherwise would have 
been enormous, and had the expense been incurred it might not have 
insured the success of the line; but the fact that it was not, foredoomed 
failure—for the two reasons, that the line which is only half as convenient 
as another does not, therefore, get half as much business, but none at all 
(par. 51 e¢ al.); and for the further reason (par. 959), that the value of a 
line is as the SQUARE of the population best served by it. 

973. From the through business proper the New York Central has 
derived comparatively little benefit. Its greater length reduces its aver- 
age receipts per mile on competitive traffic materially below those of the 
Pennsylvania, and the magnificent water-way which is immediately adja- 
cent to it for the entire distance from New York to Chicago has tended 
powerfully to still further curtail its rates. But its unequalled grades (by 
much the most favorable in the world for a line of such length), and the 
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indirect benefit of its immense local traffic, which alone required and 
supported all the staff and plant of a great railway, enabled its through 
business, vast as it was, to be handled as so much extra business, the only 
expense for which was the direct outlay for wages and fuel and a small 
amount for wear and tear of track. 

Of no other trunk line was this so nearly true, but the lower rate per 
mile, and high cost for fuel and (comparatively) raw material on the New 
York Central, has united to produce one result which is not always under- 
stood: The per cent of operating expenses to receipts is and has always 
been high on it, as shown more clearly in Table 37, page 110, viz.: 


r—— AVERAGE——~ 
1876-80. 1881~85. 
New York Central, . 2. 2. 2... 6. . 61.3 67.9 
EEIG). eo ca ee Ge es Sas ee we Wet Hd, we: FOO 69.7 
Pennsylvania, . 2. « © © © © © © © © 557 58.3 
Baltimore & Ohio, . . . 1... 6 es 53.9 56.0 


This contrast is immutably fixed by the nature of the traffic and the 
operating conditions, and gives no indication of relative efficiency of 
operation, as has often been carelessly assumed. 


974. The increase in the percentage of operating expenses which is visible 
above in the figures for every one of the three lines but the Erie, is due simply 
to the enormous reduction in rates in recent years, the latter being at once a 
cause and effect of the still more enormous increase in volume of traffic. The 
astounding and almost incredible figures for this change are shown in Table 194, 
and graphically in Fig. 240. The history of the world affords no parallel to 1t, 
and it is one of the strongest proofs that we have not erred far in our conclu- 
sions in the first part of this chapter. 


975. THE PENNSYLVANIA is in many respects a contrast to the New 
York Central. Like the latter, it grew, rather than was made, as a New 
York and continental trunk line. Projected to bring traffic from the 
West to Philadelphia only, it chanced to lie in the most favorable posi- 
tion for a short low-grade line between New York and the West. The 
irresistible tendency of events, and of its situation, linked with it a Penn- 
sylvania-New York Jine on the East, and a branching network of lines 
through the West. In comparing it with the New York Central one is 
immediately struck by the contrast in this respect which its policy 
affords, and while much of this may well be due, and no doubt is, to a 
difference in the “ personal equation” of the managers, an underlying rea- 
son for it—of which, perhaps, no one was conscious—is that the Pennsy]- 
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TABLE 194, 


INCREASE OF TRAFFIC AND DECREASE IN RATES ON VARIOUS GROUPS OF 
AMERICAN LINES, 1865-1885. 


[The last part of this table is shown graphically in Fig. 240.] 























SEVEN TRUNK Six Cuicaco 
LINgs. Roabs. TWENTY-ONE LEADING LINES. 

Year. | Ton- Ton- I = 1,000,000, Freight 

miles. Rate. miles. Rate. ||——",— |Earnings.|_ Rate. 

a= Cents. a= Cents. Tons Ton- a= Cents. 

1,000,000, ) 1,000,000.) miles. $1000.) 

1865.. 1,654 2.900 _ 513 3.642 22 2,370 | $69,825 2.945 
1866.. 2,044 2.546 577 3.459 28 2,981 77,003 2.582 
1867.. 2,258 2.306 768 3-175 30 3,222 75,381 2.338 
1868... 2,651 1.95! 893 3.154 35 3,743 80,141 2.140 
1869. 3,159 1.755 1,054 3-020 39 414 __ 87.426 | 1.983 
1870 31744 1.585 1,234 2.423 39 5,111 88,488 1.731 
1871 41341 1.478 1,233 2.509 5° 53937 975186 1.636 
1872 5,181 1.475 1,337 2.582 59 972 112,408 1.612 
1873 5,782 1.470 1,749 2.188 67 7,885 127,045 1.611 
1874 5,879 1.342 1,851 __ 2.160 65 ___8,020_ | _ 108,598 _ 1.354 
1875 53937 1.161 1,904 1.979 63 8,380 107,657 1.284 
1876 6,739 983 1,994 1.877 69 9,072 | 102,009 1.124 
1877 6,536 g7r 2,211 1.664 73 Q,131 100,804 1.103 
1878 8,853 807 2,822 1.476 75 10,433 105,973 1.015 
1879 10,120 725 3,470 1.280 || . 96 13,033 | 114,255 0.876 
1880 10,544 840 « 4,544 1.266 __106 14,085 139,331 0.988 
1881 11,659 759 45435 1.420 126 16,074 146,699 0.912 
1882 11,189 665 5,041 1.364 13¢ 16,075 147,719 0.918 
1883 1I,I41 842 5,768 1.308 142 174307 167,564 0.968 
1884. ..| 10,719 -740 55940 __ 1.251 144 | _-17,501 1536735 0.878 
1885 ...{ 11,331 .636 6,287 1.200 151 18,837 144,562 0.767 


This table is from data compiled by Mr. Henry V. Poor. The seven trunk lines are 
the Pennsylvania; Pittsburg, Fort Wayne & Chicago; New York Central; Lake Shore; 
Michigan Central; Boston & Albany; and New York, Lake Erie & Western. The six 
Chicago lines are the Illinois Central; Chicago & Alton; Chicago & Rock Island; 
Chicago, Burlington & Quincy; Chicago & Northwestern; Chicago, Milwaukee & St. 
Paul. 


These thirteen roads, with eight others of most pronsinence, are included in the last 
part of the table, from which Fig. 240 was constructed. 


vania had more to gain by extending itself in all directions, and more to 
lose by not doing so. ADDITIONAL traffic we have seen (par. 41) to be 
that on which railways grow rich. With the: greatest city of the country 
only ninety miles off, it was indispensable, to secure the utmost traffic 
from it, to reach it by its own lines, even.with a friendly independent 
connection as an alternative. The futility of terminating a line at any 
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other than the largest available city was never better illustrated, unless 
by the experience of the Erie at Dunkirk on a smaller scale. Perhaps 
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Fig. 241 is as good an object-lesson as could be found as to the folly of 
such attempts, even when circumstances seem to especially favor what 
Sanguine projectors look on as a “ fair divide” of an enormous traffic. 
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976. A larger reason, which includes the first, was that the Pennsyl- 
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Fic, 241.—NorTHWFSTERN GRAIN RECEIPTS AT VARIOUS LEAD- 
ING SHIPPING PoINTS, 1876-1885. 


{One of many illustrations of the persistency with which 
traffic flows to leading and well-established centres, as com- 
pared with the irregularity and uncertainty of traffic at minor 


points. ] 


vania was so situated 
as to form a very short 
line between almost al] 
points on the West and 
the sea-coast. This in- 
sured good average rates 
‘per mile, while the abun- 
dance of coal and iron 
on the line, and the 
large amount of favor- 
able grades insured low 
Operating expenses. The 
Pennsylvania had much 
to gain, therefore, from 
handling additional 
through traffic OVER ITS 
OWN LINES, according 
to the law laid down in 
par. 211—that the only 
conditions under which 
a Jine could reap the 
full benefit of being a 
short line was that it 
should reach all its im- 
portant traffic points by 
Its own lines. The Penn- 
sylvania was such a short 
line; it proceeded to 
satisfy the other half of 
the true, and too little 
considered, conditions 
of prosperity, as it was 
its natural policy to do. 
Until it did so it was, 


by its existence and facilities, making the fortunes of other lines in- 


stead of its own. 


Moreover, the additional through traffic, which it could secure by 
controlling its connections, was a great object to it, for it made, and 
must always continue to make, a comparatively large profit on it, while 
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to the New York Central it was a small object, because it made a small 
profit out of it. The New York Central's chief reliance has been on its 
local traffic; its through rates per mile being necessarily low at best, 
even on that traffic so situated as to come to it most naturally, while its 
expenses were higher because of dear fuel. Had it gone much out of 
its way to seek more through traffic, its average rates per mile would have 
been lower yet, and unremunerative. Therefore it has not done so. 


977. In part, this likewise explains why the unfortunate ERIE has 
never tended to ramify throughout the West; but the Erie is an example of 
a line which has succeeded in spite of this disadvantage, for four reasons: 

1. By terminating at the greatest city of the East, and (after correct- 
ing the error of attempting to make a new great city at Dunkirk) at the 
chief tratfic point at the eastern end of the great lakes, making two ad- 
mirable termini. 

2. By its skilful location, most of its line being on very low grades 
indeed, although it has some high summits and bad sections. 

3. By its local coal traffic and cheap supply of fuel. 

4. By its large and growing local traffic—less than the New York Cen- 
tral’s, but larger than the Pennsylvania’s, and until very recently little 
subject to competition. 

These gave it great powers of offence against the New York Central, 
and it has been able to command at all times a fair proportion of the 
traffic which lines in the Central interest brought to Buffalo. But the 
Erie’s prosperity has been injured by three causes quite as potent: 

1. Of all the great Eastern cities, the Erie reached advantageously 
only ONE, whereas the New York Central reached Two, New York and 
Boston (in fact, all New England and a large part of the Canada trade 
has been almost monopolized by the Central), and the Pennsylvania 
reached FOUR; the two greatest directly, New York and Philadelphia, 
and Boston, Baltimore, and Washington fairly well. This has been the 
primary difficulty with the Erie. ‘To him that hath shall be given.” It 
might pay the Pennsylvania well to control a line to Smithville in order 
to secure thereby its traffic with the whole Atlantic coast, when it would 
not pay the Erie at all to own a line to it which would secure only its New 
York business. “ Whosoever hath not, from him shall be taken away 
even that he hath.” 

The Smithville-Pittsburg traffic, the Smithville-Boston traffic, and the 
Smithville-Jonesburg traffic naturally gravitated to the line which com- 
manded its other traffic East; and so the owners of lines in the West 
were naturally drawn most to that line which offered the most widely 
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ramifying connections, and could both give and ask better terms. Hence 
it has happened— 

2. The Erie has never been able to secure good Western connec- 
tions. The only serious attempt in that line, until 1881, was the old At- 
lantic & Great Western, one of the most ill-judged enterprises which has 
ever been constructed in this country, whose failure was foredoomed from 
the beginning, as pointed out in par. 215 cf seg. We may be tolerably as- 
sured that the Erie never will have a great system of connecting lines, 
for it is not planned to secure them. In this respect the history of the 
road is full of instruction. 

3. The Erie has been peculiarly unfortunate in its past management— 
in part from lack of comprehension by its foreign owners of its necessi- 
ties and conditions. 


978. THE BALTIMORE & OHIO is somewhat of a contrary example— 
of aline whose judicious and consistent management has given great 
financial strength to a property under many disadvantages. It has 
obeyed the irresistible tendency of the times by extending its lines to 
Chicago in the West (as well as to the Ohio River tier of cities) and to 
Philadelphia and New York on the East. The effect of the latter it is 
as yet (1886) impossible to foresee; but unless the laws of railway pros- 
perity which prevail elsewhere are to fail in its case, it will result ina 
very great addition to its traffic, giving it what it has never had before— 
what may be called a continental traffic. 

For the Baltimore & Ohio, as it stood up to about 1880, was merely 
‘an example of the financial strength which may be secured by locating 
between considerable local sources of natural traffic, and holding strictly 
tothem. Between Baltimore and Washington on the East and Pitts- 
burg, Cincinnati, Louisville, and St. Louis on the West, the Baltimore & 
Ohio was the natural channel of communication, and as good a one as 
could be secured. A large coal traffic was also assured to it. On this it 
prospered, avoiding dissipation of its means on many branches and con- 
nections. Nevertheless, it was economically impossible that it should fail 
for long to reach out to the other large cities mentioned, and to transfer 
itself from a local line to a national one. 

Had the Pennsylvania chosen to restrict itself to its main line between 
Pittsburg and Philadelphia, with a few only of the most necessary 
branches, it also would have been, and might have indefinitely continued 
to be, a prosperous local line of the kind that the Baltimore & Ohio was. 
It might-even have earned as good or better dividends than now, but its 
cost and value, and its earning capacity likewise, would have been far 
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less, and its aggregate profits vastly less. It was therefore not to be ex- 
pected, nor for the public interest, that it should pursue this policy. 

979. In the history of these four trunk lines, could we afford 
space to consider it in detail, we have warning of almost every 
possible danger which can arise in the laying out of trunk lines 
—meaning by the latter term not necessarily lines of enormous 
traffic (see par. 981), but lines the main part of whose traffic is 
complete in itself, so that they are not mere branches or feeders 
of other lines. We may summarize a few of the more important 
conditions of success in such lines as follows: 

1, They must reach by their own lines the largest traffic 
point at each end which is at all within reach by an extension of 
20 or 30 per cent of their length, and there must stand on equal 
terms with their connections as respects benefits and injuries to 
be given and received. Failing to do this is pretty sure to result 
in great loss, and generally in insolvency. 

2. They must reach without fail every considerable inter- 
mediate traffic point along their line which can be reached by 
any reasonable detour or even sacrifice of grades, their prosper- 
ity being about as the square of the tributary population. 

3. They can in no case attempt to create new channels of 
trade, as by attempting to make a seaport out of some neglected 
roadstead, without the greatest risk of failure. The attempts in 
this direction have been many ; the successes as yet NONE, 

4. Nearly or quite half of their traffic must practically begin 
and end on their own lines, either because it goes no farther, or 
because it is delivered at some great competitive distributing 
point, 

5. It is of little avail to run a line even from a great city to 
nowhere, The apex to the pyramid in Fig. 238 is eloquent and 
truthful in this respect. Without a good traffic-point at each 
énd of a line the conditions for great prosperity are not present. 


BRANCH LINES. 


980. That branches are in the main profitable investments is 
evident from their very rapid rate of increase, which is largest, 
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up to a certain point at least, on the most prosperous lines. That 
they are rarely very profitable when considered by themselves, 
and apart from the main line, and asa rule do little more than 
pay operating expenses, is abundantly shown by the reports of 
almost every line which has branches and reports their traffic in 
detail. This fact is so clear and so generally admitted, that it 
hardly needs Statistics to prove it. As a rule, the earnings per 
mile of branches range only from a FIFTH to a TENTH of the 
earnings of the main stems. 

981. The only considerable exceptions to this rule are branches 
which are in reality main lines, having a very considerable traf- 
fic which is complete in itself. A striking exampie of this kind 
of branch 1s what is known as the Mahoning Division or Cleve- 
land Branch of the New York, Pennsylvania & Ohio Railroad, 
which runs diagonally across the main line from Cleveland to 
Youngstown. This nominal “branch” was really a subordinate 
main line, built by a separate company and projected on rational 
principles, according to par.979. It had and has avery consider- 
able traffic, both freight and passenger, which is complete in 
itself. On the other hand, the nominal “main line” is in reality 
a mere branch, violating conspicuously every one of the condi- 
tions for the success of main lines specified in par. 979. It is 
not surprising, therefore, that the “ main line” was a financial 
failure and the “branch” a financial success, which has largely 
helped to support the main line even after paying a very heavy 
rental (10 per cent dividends per annum) to the lessor company. 

982. The reason for the continued and rapid building of 
branches in spite of their apparent unproductiveness is simply 
this: They contribute traffic to the main line which, as it is 
merely an increment, costs always comparatively little to move, 
and often nothing at all. The company, therefore, receives from 
its contributed traffic rates for a haul of perhaps 500 miles at a 
cost for hauling due to only 100 or 200 miles. This follows 
directly from what we have seen in Chapter XV., par. 181, and 
elsewhere. Rudely speaking, if we call the average cost per ton 
or passenger-mile 100, we may Say : 
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Average cost per unit Of traffic =........cccceccseccececes 100 
Extra passengers, singly, COSt....... sseceseees ses. ie Caceres eseees o-+ 
ee - in car-loads COSt....ccsccccccccceecece socceses § tO 30 
“6 ss in train-loads COSt.........e. gueidedeeeecesees as 50 
Extra freight in small lots costs often in both directions and usually 
in ONE GiPECHON s6s60:6004 Saeed cae cesvcuseeasene ee O-+ 
es ‘6 =~ in car-loads....... bleee vanes Cet evichenameweee te 5 0.20 
" ** in train-loads (and all car-loads must ordinarily be con- 
sidered to be made up into extra trains in the direc. 
tion of heaviest traffic) not over....... Suwa ee eas 60 


Not unfrequently when a large part of the traffic of a branch 
oes over the main line in the direction of favoring grades it is 
nandled over the main line at no appreciable extra cost by simply 
filling up trains, and the branch is then enormously profitable. 

To these direct and evident advantages from a branch is to be 
added the vivifying effect of increasing the tributary population 
from the causes discussed in the first part of this chapter, the 
prosperity of the line increasing in something like the square of 
the tributary population. 


983, It is not to be wondered at, therefore, that branches and 
extensions are much sought for by prosperous companies, even 
in regions where there is not the likelihood of rapid increase of 
trafic which prevails throughout the United States. Neither isit 
to be wondered at that the seeking for them is often overdone, 
so that the branches become a burden which threatens to swamp 
the main line, and often does so. For there is this to be said 
against branches: Their traffic is usually thin, while they cost as 
much or more to build and not much less to keep up than the 
main line. Therefore it is easy to lose all that is gained on the 
main line by the extra cost of handling the traffic on branches 
and paying their rentals; although it still remains universally 
true, that branches are far more profitable than appears on the 
face of their returns, separately considered. 

984. These facts make it easy to see what should be the gov- 
erning rule in laying out branches. The one universal rule, to 
be deviated from only when special reasons to the contrary ap- 
pear, is this: STRIKE THE MAIN LINE AS SOON AS POSSIBLE. In 
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laying out a branch to 4 from the main line £D, Fig. 241 (which 
represents to scale an actual instance), ZB is in all ordinary cases 
E the point to strike the main line, if possible, even at 
5 A some disadvantage in grades and construction. It 
is not correct to compare the entire line 4BCD with 
c the alternate ACPD. Were we building a line ¢ 
O handle a main-line trafic between A and D, that would 
Fic. 2415 be the proper course to pursue; but with a branch- 
line traffic, when we have gotten it to the main line we may 
say, for preliminary and approximate purposes, that we shall 
handle it thereafter for nothing, If the branch traffic be neariy 
all toward D and the grades favor it, this will be almost literally 
true. Therefore the true question is: How will this traffic be 
moved TO THE MAIN LINE most cheaply and advantageously—via 
AB or via AC? In nine cases out of ten AZ will be the best, for 
these reasons : 


985. Branch-line traffic is light and fragmentary. Grades 
and curves then become minor considerations within pretty wide 
limits, especially when one, two, or three engines must be kept 
on the branch anyway. On the other hand, the extra cost of 
keeping up the track on AC instead of AZ is so much dead loss. 

Any traffic AZ is seriously burdened by the additional dis- 
tance via ACE over ABEL, while the gain to the traffic 4D is but 
trifling. 

Passenger traffic is almost invariably better served if deliv- 
ered on the main line with the shortest possible haul. 

It is therefore bad practice to lengthen out branches to get 
cheap construction and good grades, even when the difference 
favors most of the traffic of the branch, unless the extension is 
justified by the cardinal rule laid down: By which route is the 
traffic delivered ON THE MAIN LINE AT ANY PQGINT, most cheaply 
and advantageously, regardless of where ? 


986. To the preceding is to be added another still more im. 
portant and sometimes conflicting rule: STRIKE THE MAIN LINE AT 
A CONSIDERABLE TOWN, IF POSSIBLE. If there be a town of some 
size at either B or C, Fig. 241’, that will be the point to termi: 
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nate the branch at, or to consider it to terminate in comparing 
the alternate routes, for the traffic of the branch will be very apt 
to be delivered at this town even if the branch strikes the main 
line elsewhere, if it does not add more than 20 per cent to the 
haul, 

The purely local traffic of two neighboring towns, A and B 
or A and CG, will ordinarily be found a very welcome addition to 
the traffic contributed to the main line by the branch, and it 
depends greatly on facilities. Ifa train has to be taken from B 
to Cand then another from C'to 4 to get from 4 to B, the 4-B 
traffic will be practically killed, Only the necessary travel (par. 
45) will remain. 


987. The preceding has been on the assumption that the 
branch is to reach a point 4. When the purpose of the branch 


FIG. 242, 


is not to reach any particuiar point, but to develop a tract of 
territory, the conditions are of course somewhat charged, but 
even then the same general principles apply. It will as a rule 
be more economical, and more convenient to the traffic, to con- 
centrate it upon the main line as soon as possible. Therefore it 
Bi 


= 


oa 


Fic. 243. 


is not as a rule good practice, even when the purpose of the 
branch is to develop a long strip of parallel territory which has 
traffic relations mostly in one direction, C, Fig. 242, to construct 
ranches along parallel lines. The method outlined in Fig. 243 
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is far more likely to accomplish its purpose advantageously, even 
when branches like DZ become necessary; the governing rules 
being, first, to link together neighboring towns having natural 
traffic relations as directly as possible, and secondly, to reach the 
main line quickly. 
988. This policy is the correct one, not only because it handles 
a given traffic most economically, but because it tends to unify 
the district served by the railway and aggrandize points on its 
main line. The two lines 4C and DC, Fig. 242, are practically 
two separate roads having no interrelation with each other 
whatever. <A less amount of road in Fig. 243 gives equal traffic 
facilities from the district AZ to C at less cost to the railway, and 
likewise promotes traffic relations with other points on the main 
line and to the south of it. 
When the traffic of the branch is equally divided between 
East and West, or nearly so, as respects destination on the main 
line, then Fig. 244 gives what 


| is abstractly by much the best 
c system for laying out branches, 


~~ other things being equal. Other 
things rarely are exactly equal, 
and hence considerable devia- 

Fic. 244. tions from this plan are often 
required in the laying out of such branches, but in all cases 
branch traffic needs to be quite differently considered from what 


it would Le if we were laying out a main line to the same point. 


The writer is compelled to omit a number of concrete examples of the lay- 
ing out of branches, especially a most interesting one having reference to the 
Pacific branch of the Mexican Central Railway, in order to keep this volume 
within more reasonable size. 
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CHAPTER XXII. 
LIGHT RAILS AND LIGHT RAILWAYS, 


989. A FACT evident enough in the existing railway system of 
this country, and indeed of the world, is that, taking it as a 
whole, distinctively light railways do not prosper nor multiply. 
The apparent field for them is great—many times greater than for 
railways of the ordinary type. The need for them is keenly felt 
in many regions where it would appear as if cheap light lines 
would answer every requirement which the traffic justifies. Such 
lines can admittedly be built, and in many cases have been built, 
both of standard and narrow gauge, for but little more than the 
cost of a good turnpike ; some of them even following the turn- 
pike, using low speed, light rails, light rolling-stock, sharp curves, 
and little or no grading beyond a mere smoothing of the sur- 
face. . | 

Yet it isa significant fact that out of the 125,000 miles of rail- 
way in the United States (1885) very little of it is of this charac- 
ter, or anything closely resembling it. Absolutely there is a 
large amount, no doubt; but comparatively there is very little, 
and that little shows a constant and strong tendency to approxi- 
mate to the general standard. In spite of enormous differences 
in traffic there may still be said to be a certain average standard 
to which the vast majority of the roads approximately conform, 
or begin to do so almost as soon as the track is laid. Between 
the 12,000 to 14,000 miles of trunk lines or sections thereof, 
which make nearly half the earnings and carry far more than 
half the traffic of the country, and the 113,000 to 115,000 miles 
which manage to live on the rest of it, or on less than one tenth 
as heavy an average traffic, there are indeed considerable differ- 
ences of condition; yet the resemblances—in rails, in ties, in bal- 

47 
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last, in rolling-stock, in alignment—are still more striking, prov- 
ing almost to demonstration that the law (to which there are of 
course exceptions) is that distinctively light railways do not 
prosper, or if they prosper, do not stay light. We need not 
search far to find some strong reasons why this should be so, 
and it is well that every one should do so who is concerned in 
projecting a light line before finally deciding on its details of 
construction ; not because so doing will necessarily induce him 
to abandon his intention,—very light lines are often justifiably 
built, and are the only alternative to none at all,—but because it 
is always desirable that the consequences of an intended course 
of action should be fully understood in advance. 


990, The first and greatest question in connection with alight 
railway is, What weight of rails shall be chosen? This is so for 
two reasons : First, because the rail is the largest single item of 

“expense on such a line, and secondly, because on the weight of 
rail hinges the character of the rolling-stock, the ties, the ballast, 
and so to a greater or less extent almost every other detail of the 
line. The rail question is therefore a very fundamental one, 
which we may well consider with some care. 

Cutting down the rail section is almost the first point of at- 
tack for a certain large class of economists, much as cutting ten 
percent off salaries is liable to be ata later period in the history 
of arailway. There is probably no other way in which anything 
like as large a saving can be effected with so little demand upon 
the time or thought or skill of the manager ; nor does it admit 
of doubt that either or both of these economies may at times be 
iboth expedient and necessary. Nevertheless, they would not, 
‘we may be certain, be resorted to nearly so often as they are if 
ithe full extent of the sacrifice made were realized. ° 


991, That it is not more fully realized as to rails is probably 
‘due in the main to a not unnatural impression that in buying rails 
‘what one wants iS STEEL: That if light and heavy sections are 
‘the same price per ton, buying a 3o-lb. section instead of a 60-lb. 
‘is like a poor and hungry man buying a one-pound loaf at five 
.cents instead of a two-pound loaf at ten cents. 
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This is not at all the case. In buying rails we are not buying 
steel; at least we do not care to buy it. Weare buying three im- 
ponderable qualities: (1) STIFFNESS, (2) STRENGTH, (3) DURABILITY. 
If we get our money’s worth of these qualities, it is a matter of 
complete indifference (except the future scrap value of the steel, 
which a poor, light traffic road cannot afford to give much thought 
to) whether we get much or little of steel.@ If we do not get our 
money’s worth of what we want, our bargain is just as bad, how- 
ever much steel we get. 

992, To determine whether we do or not, one must, unfortu- 
nately, use an intelligence somewhat higher than that of a hay- 
scale. Any absolute measure of the qualities mentioned is es- 
pecially difficult. Thus, it may be hardly necessary to say here 
that to estimate exactly our stiffness and strength we must de- 
termine the position in the rail section, Fig. 245, of two little 
points which lie at a distance called the RADIUS OF GYRATION 
from the centre of the rail (meaning simply the points 
where, if all the steel in base and head were concen- 
trated, it would have the same power to resist gyration, 
ie., bending, as it now has) and we must then make a “Fic. 245. 
number of other assumptions in regard to the character of the 
load and support which we well know are not only doubtful, but 
will not be even approximately true in practice, unless by ac- 
cident. 

But for comparative purposes all this is unnecessary. The 
support given to the rail from below by the road-bed and ties may 
be assumed the same for any section of rail, whatever it may be 
absolutely. We may assume that any two or more sections re- 
quiring to be compared will be practically “similar” to each 
other, i.e, with the same proportion of base to height, etc. etc., 
so that Fig. 245 may, by simply varying the scale, be taken to 
represent a section of any weight from 10 to 100 Ibs. per yard, 
and yet be tolerably well designed even for these extremes.* 
From established mathematical laws we also know that the 


* It is badly designed in having a head flaring outward at the bottom, but 
that is a detail we need not enter into. 


weight will, under these assumptions, vary as breadth X height, 
and that the stiffness will vary as breadth x cube of height. That 


is to say, if we multiply every dimension by two, we increase the 
weight of the section by 2 X2 = 4, but the stiffness by 2 x2’ or 
2X 8 = 16 or 2‘; in other words, the stiffness in that case varies 
as the fourth power of the increase in linear dimensions, whereas 
the weight varies only as the square. 


993. An algebraic demonstration of the simplest character, 
which it is unnecessary to give here, would prove this result to 
be in accordance with a general law—that THE STIFFNESS IN A 
RAIL VARIES AS THE SQUARE OF ITS WEIGHT PER YARD. If we 
increase the weight 


10 per cent, 20 per cent, 30 per cent, 
we Shall increase the stiffness to 


1.10" == 1.21, 1.20° = 1.44, 1.30° = 1.69, 
or 21 per cent, or 44 per cent, or 69 per cent. 


Mere formule have a hazy, indefinite sound, which, it is evi- 
dent from what we see around us (for these general facts are well 
enough known), do not produce much impression on the mind; 
but let us reduce them, in the accompanying Table 195, to the 
plain, practical basis of HOW MUCH STIFFNESS WE GET FOR A 
DOLLAR with light and heavy rails, and we shall have some more 
forcible, because more readily comprehensible, evidence as to 
why light rails are sooner or later avoided as the plague by all 
railways ; admitting the evident fact, that for light lines especi- 
ally stiffness is not only by much the most important quality a 
rail can have, but (as we shall see more fully) by much the cheap- 
est stability to be had in the market—far cheaper than tamping- 
bar stability, which roads of heavier traffic can afford to rely on 
more extensively. In Table 195 a 50-lb. rail is taken as the unit 
of comparison, as being about the maximum for distinctively 
light railways and the minimum for those of ordinary type, and 
the cost of rails is taken at the even figure of $30 per ton. 
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TABLE 195, 
COMPARATIVE AMOUNT AND COosT OF STIFFNESS IN LIGHT AND HEAVY RAILS. 



































Weight Cost Cost Comparative 
of Rails, Tons Per Mile Comparative Per Unit alue 
Lbs. Per Mile. at $30 Stiffness. oO Received 
Per Yard. Per Ton. Stiffness. for $1. 
IO 16 $480 .O4 $12,000 20 cts. 
15 24 720 .09 8,000 30 cts. 
20 32 g60 .16 6,000 40 cts. 
25 40 1,200 625 4,800 50 cts. 
30 48 1,440 . 36 4,000 60 cts. 
35 56 1,680 -49 3,429 70 cts. 
40 64 1,920 .64 3.000 80 cts. 
45 72 2,160 81 2,667 go cts. 
50 80 2,400 1.00 2,400 $1.00 
55 88 2,640 1.21 2,182 I.10 
60 96 2,880 1.44 2,000 1.20 
65 104 3,120 1.69 1,846 1.30 
70 112 3,360 T.96 1,714 1.40. 
75 120 3,600 2.25 1,600 1.50 
80 128 3,840 2.56 1,500 1.60 


Tons of rail per mile taken at 1.6 tons per lb. per yard, allowing for a certain mini- 
mum of side track. Main track only requires 4 or 1.571 tons per pound per yard. 
Comparative stiffness (4th column) is as the square of the weight per yard, 50 lbs. 
being taken as the limit of comparison. Cost per unit of stiffness (5th column) is given 
by dividing column 3 by column 4. Comparative value recetved for $1 (last column) is 
given by dividing $2400 by column 5. 


994. This table should be carefully studied. It will be seen 
from it that the lighter the original section of a railroad, the 
more it loses by using a light section, because the more would 
be its proportionate gain from a given increase in weight of sec- 
tion. The sacrifice of value in buying light sections is precisely 
the same as if in buying rails we were, in fact as well as in form, 
buying STEEL instead of sTIFFNESS, and were to choose light sec- 
tions in spite of the following market quotations: 


Per ton. 

Steel in 20-lb. sections, . . . - «+ «© © «© « + $75 00 
30 50 00 

40 37 50 

50 3° 00 

60 25 00 

70 21 43 


80 18 75 
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Or, again, our loss is the same as if we were offered a certain 
amount of steel in 25-lb. sections at $30 per ton, but were told 
that if we would take twice as many tons in the form of 50-lb. 
sections we could have the remainder at $10 per ton. That is 
precisely what we are told in effect, as respects the quality we 
are really buying—sTIFFNESs—when we are offered rails of such 
sections at a uniform price per ton. 

995. THE ULTIMATE STRENGTH of rails is a less important 
quality than the stiffness, because it is never expected to be 
called fully into use. Nevertheless, it often is so called into use 
and even exceeded, especially as the rail wears out, and it is 
therefore an important quality. The strength is less affected by 
the weight of the rail than the stiffness; for, referring to Fig. 245 
once more, the strength varies only as the square of the height, 
whereas the stiffness varies as the cube, both varying directly as. 
the width. Therefore, in a similar way to that employed for 


TABLE 196. 
COMPARATIVE AMOUNT AND COST OF STRENGTH IN LIGHT AND HEAvy RAILS. 














i : omparative 

of ais aggre ue st he Per Unit ° mh 

. . eceive 

Per Yard, eer ron eas Strength. for $x. 
10 $480 *  ,089 $5,365 44.7 cts. 
15 720 .164 4,380 54.8 ‘ 
20 960 .253 3,796 63.2 ** 
25 * 1,200 -354 3,717 70.7 “ 
30 1,440 -465 3,091 77.6 ** 
35 1,680 .586 2,870 83.6 ‘s 
40 1,920 716 2,684 89.4 ‘‘ 
45 2,160 .854 2.530 tee e 
50 2,400 1.000 2,400 100.0 <“ 
55 2,640 1.154 2,288 104.9 ‘‘ 
60 2,880 1.314 2,19! 10g.5 ‘‘ 
65 3,120 1.482 2,105 114.0 “ 
70 3,360 1.656 2,028 118.3 “ 
75 3.600 1.838 1.959 122.5 °° 
80 3,840 2.024 1,897 126.5 ‘ 














| 
The different columns are determined in substantially the same manner as in Table 
195, except that the third column is as the } power of the weight per yard, taking 50-lb. 
rails as the unit of comparison. 
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determining stiffness, we may determine that the strength varies 
as the sguare root of the cube (or 3 power) of the weight, and thus 
2 


obtain Table 196, This table also should be carefully studied. 

The loss of strength obtained with light sections will be seen 
from Table 196 to be far less striking than the loss of stiffness. 
Nevertheless, it is as if strength were a ponderable element, and 
we bought it in spite of the following prices per ton: 


Per ton. 

Rails of 20-lb. section, . . . . . . . . . « « $47 50 
ty Bo “ gree ae he ee HO. Ae ee ce wwe 86 

* 40" - he. aA pe eh a, ay. wt, “2 BO 
RO " i He le ae et. 8 ae “Ra Ga Se <3O°OO 
“60 * . Se ee He ee ee eA es es CE AO 

i -9O Se ie, A oe. RC Be SSG Ee, ver RS. BO 

« 80 * - Cee pec -tae Ges Sos Gee te alee wes Se SO 


If steel were quoted at these prices per ton, it is a tolerably 
safe hypothesis that light rail-sections would not be in much 
favor; yet this is an unduly favorable showing even for the item 
of strength, for if we were to compute the comparative strength 
after the sections have received a certain fixed amount of wear, 
we should find the apparent disadvantage’ of light sections as 
given above very much increased. 

996. It is a little difficult to determine a standard by which 
to measure DURABILITY, because, as a rule, light and heavy sec- 
tions are chosen for very different duties, i.e., are approximately 
proportioned, and necessarily must be, to the kind of locomo- 
tives running over them, so that no rational comparison can be 
made between the durability in a ro- or 20-lb. section and that 
in a 7o- or 8o-Ib. section, as there can be in the items of stiffness 
and strength. What we can do, however, is to compare each 
section with one 5 or 10 lbs, heavier, since there is a rational 
and practical choice between such sections, for any one given 
service. 

Taking a rude yet tolerably approximate average of rails as 
they are now designed and chosen, we may Say (1) that half the 
total weight is in the head, and (2) that half, or nearly half, of 
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the metal in the head (or? of the whole weight of the rail) is 
expected to be worn away before the rail is finally condemned 
as unsafe, although it may be earlier removed toa less trying 
location. That is to say, a 4o-lb. rail has 10 lbs. of wear in it, 
and a 5o0-lb., 124 Ibs., making their weight when finally con- 
demned 30 and 374 lbs. respectively. 

997. But when comparing two rails for any one given service it 1S 
obvious that this is an unfair basis of comparison, since, what- 
ever the original weight per yard, a rail for any one given 
service may be so designed as to utilize most of any additional 
weight in wear, leaving the weights of the worn-out rails when 
scrapped nearly the same. This is, of course, not fully possible 
without using very ugly and distorted original sections, but it is 
at least a moderate statement that, even if any two rails of dif- 
ferent weights are designed precisely “similar” to each other (as, 
say, Fig. 245), so that they have the same proportion of waste 
metal (as respects wear) in the base, yet the head can in all 
cases, in any one given service, be worn down to an equal ulti- 
mate weight before condemnation, so that a 4o-lb. and 50-lb, 
rail would compare as follows: 


—Wuen New.~ a———— WHEN Worn Our.——~ 
Head. Base. Head. Base. Total. 
4o-lb. rail,. . . 20 ]bs. 20 lbs. 10 lbs. 20 lbs. 30 lbs. 


50-lb. rail, . . . 25 1bs. 25 lbs. 10 lbs. 25 lbs. 35 lbs. 


‘A 50-lb. rail worn down to 35 Ibs. may fairly be said to be at 
least as strong and safe as a. 4o-lb. rail worn down to 30 Ibs., 
although that is rather an extreme illustration as respects the 
absolute amount of wear for either of the rails specified; but by 
proper design it is realizable in sections sufficiently strong for 
their duty. 

998. If, however, we are practising the last degree of economy 
in first cost, choosing the very lightest section which is con- 
sistent with the duty laid upon it, as we have already admitted 
is sometimes expedient, it is obvious that we cannot count on 
any such rate of wear as that. Wearing off half the head means 
reducing its ultimate strength by something like 45 per cent, and 
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its stiffness by 65 to 70 per cent (making merely a rough estimate 
of the new “moments of inertia” and “radius of gyration” 
necessary to determine it exactly). When we are selecting a 
rail as light as we dare, we have no such margin as that; yet we 
must assume some margin for wear, for however light a section 
may be, it cannot be expected to become unserviceable as soon 
as the top is fairly polished. We may assume, perhaps, that, in 
such cases, a wear equal to ONE FIFTH of the metal in the head 
is more or less consciously contemplated and actually realized. 
With these premises, we may determine in Table 197 how much 
durability we get for a dollar with light and heavy sections, and 
it will be seen that—of all the three qualities we are buying— 
the worst sacrifice by far is in buying durability in light sec- 
tions. It is as if when buying rails we were buying steel in- 
stead of durability, and chose the light sections in the face of 


the following market quotations of steel: 
Per ton. 


Steel in 20-lb. sections,. . 2. . 6. 1 6 6 ee we ew ew ww + $30 C0 
Additional lots (spot cash for future delivery, as needed, at end 


Ol== VEars).. ie me cet te Se RS ee Sw Lc  ae w, G 
Steel in 4o-lb. sections, . 1. 2. 2. 6 6 © © © © © © «© ee 30:00 
AGditional lots; <2. <6, ee eae OH He ee wa, I 
Steel in 60-Ib. sections, . . 2. 6 © © © © © © © © © «© «+ 3000 
Additional lots, . . . 2. « «© © «© © © © © © © ©» © © ©) 6 C6 


Of course this enormous difference is due not so much to the 
extraordinary cheapness of the durability in the heavier sections 
as to the extraordinary dearness of the durability in the lighter 
sections. Still, if we assume that we get our money’s worth out 
of the light sections, the comparison is a fair one. By varying 
the assumed rates of wear, the numerical comparison will be 
modified accordingly, but in no probable case enough to make 
the moral materially different. 

999. Of course, too, it is to be remembered that durability is 
a quality for future delivery (for light-traffic roads, perhaps, in 
a very distant future), which we pay down for now, in cash. It 
is therefore only the PRESENT WORTH of this future value which 
we ought toconsider. Still, this applies only to the durability. 
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The strength and stiffness we have use for from the véry day the 
rails are laid; and even the present worth of the extra durability 
at the largest probable rate of interest and the longest probable 
life of light rails is cheap indeed at the price paid for it, as will 
appear from Table 18, page 82, or more directly from the follow- 
ing Table 198, which explains itself, and will probably make it 
very clear that whether a new project AS A WHOLE will pay or 
not, it is almost sure to return a heavy profit on the ADDITIONAL 
capital invested, obtained at any probable cost, to buy reasonably 
heavy rail-sections, for the sake of their durability alone. 


TABLE 198. 


YEARS OF WEAR WHICH A LIGHT RAIL-SECTION MUST OUTLAST BEFORE THE 
DURABILITY OBTAINABLE BY ADDING Five Les. PER YARD TO IT WILL 
BECOME A LOSING BARGAIN, COSTING MORE THAN THAT OF THE LIGHT 
SECTION.* 




















WEIGHT OF Present Cost or Capirat. 
Licut SECTION. 
Lbs. Per Yard. 
5 per cent. to per cent. 15 per cent, 20 per cent. 

Years. Years. Years, Years. 

20 45.0 23.0 15.7 12,0 

30 49.1 25.2 17.2 13.1 

40 52.0 26.6 18.1 13.9 

50 55.5 28.4 19.4 14.8 

60 58.1 29.7 20.6 15.5 

70 60.3 30.9 21.1 16.1 

80 62.4 31.9 21.8 16.7 


* For the ultimate value, U, of a certain sum 4 invested at compound interest for » years at 
© per cent, we have 


whence log U = log p + log (r++ 7) X: 
and ma “Tog G4 G +r)” 
Letting the numerator (1) of the vulgar fractions in column 9 of Table r97 = # (the log of 
which is o and may be dropped), the denominator of the same fractions wil] = U, and we have 
log * = log of log U — log of log (1 + 7). 





1000. In these facts we have reasons enough, and to spare, 
why all roads should tend, as they do tend, to use what project- 
ors of new roads call a “ heavy’ rail, and think they can’t afford. 
It is because, for a poor road as well as a rich one, THE BEST IS 
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THE CHEAPEST, and a poor road, even more than a rich one, must 
have the cheapest to live at all. It is because, with railways as 
with men, “the destruction of the poor is their poverty,” in that 
there are not as many cents in a poor man’s dollar as in a rich 
one’s, because of the bad bargains which his poverty drives him 
to—or he thinks it does. While it may still be right to buy the 
light sections, if we must have something and cannot pay more, 
it should at least be realized how great a sacrifice is made, in 
order to make sure that there is no other direction in whicha 
less costly economy can be exercised. 

Of course, as has been already stated, there is another side to 
this question—a certain legitimate and advisable use of light 
rails, If aman needs but three yards of cloth to make a coat, 
and only needs one coat, there is no particular economy in 
his buying four yards, simply because he can get it cheap; and 
then, besides, there is always the open question whether his great- 
est need is for acoat or a pairof breeches. That part of the ques- 
tion we may now consider. We have merely found so far that 
if a man is going to buy a coat, there is a fearful loss which a 
poor man cannot afford in buying one which is too small to fit 
and too flimsy to wear. Of all directions for economy, cutting 
down the rail-section is the most costly in the end. 

1001. If attempted economies in all other directions were 
equally disastrous, we should be led directly to the conclusion 
that it was not worth while to build light railways, and that they 
could never reasonably be expected to prosper; but such a con- 
clusion must be, in part at least, fallacious; for there is evident 
need at many points for just such lines, which, when built, do 
prosper, or at least answer the requirements. Hence there must 
be certain directions in which, within certain limits, it is expe- 
dient to economize in their construction, and there are, in fact, 
many directions where economy does little harm. If we exam- 
ine in detail the cost of even a moderately important line, we 
shall find that an enormous proportion of it is for items which a 
light, cheap railway either has no use for at all, or can dispense 
with at slight inconvenience, in part or whole, or can postpone at 
moderate sacrifice to some indefinite date in the future. 
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1002. TERMINAL FACILITIES, for instance, are an immense item 
in the investment in large railways. In the Buffalo (N. Y.) yards 
alone there are 650 miles of track (Table 203), representing an in- 
vestment of millions. Station and other buildings are other 
large items, which may be made small on a light road; but the 
chief of all directions in which a rigid yet intelligent economy 
may be exercised to reduce largely the construction account with- 
out undue effect upon earning capacity is in the construction of 
the road to sub-grade. 

1003. This is best seen by considering how much (or rather 
how little) the cost of 5 lbs. per yard extra weight in the rail, 
which we may take at the even figure of $30 per ton, or $240 per 
mile, will do to construct the road to sub-grade. We have seen 
how very advantageous is the effect of this expenditure upon the 
rail-section. If expended on grading and masonry, the same 
amount will only do the following: 


Cubic Yards. 
Earthwork, at 20 cents per cubic yard............. eee cece eens 1,200 
Equal to a continuous fill 5 in. deep, or a cut Io ft. deep and 
100 ft. long. 
Rock cutting, at $1.50 per CubiC yard........ cee cece neeecnes 160 
Equal to a cut roo ft. long and 2.3 ft. deep. 
Culvert masonry, at $5 per cubic yard............. cece eeeeees 48 
Or one small box culvert. 
Bridge masonry, at $10 per cubic yard.........6..seeeee- only 24 


Far more than these quantities can usually be saved by aban- 
doning the attempt to fit the line for high speed and long trains, 
and judiciously economizing in these three ways: (1) By using 
sharp curvature; (2) by using trestling in place of masonry and 
heavy earthwork; (3) by moderate undulations of grade; to which 
may be added (4) sacrifice of distance to obtain easy work, and 
especially to reach towns. 

1004. Whatever conclusion may be just as to the proper STAND- 
ARD OF CURVATURE for lines of fair traffic, it is certain that for a 
road to which the last degree of economy in first cost is essen- 
tial, and which does not expect more than a very light traffic, the 
intelligent use of sharp curvature offers one of the simplest, most 
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effective, and most expedient methods of economizing in first 
cost. We have seen that since the introduction of steel rails and 
air-brakes both the operating cost and the danger of sharp curva- 
ture have been greatly diminished. The New York elevated rail- 
ways run 800 or more trains of four cars each per day around the 
63° curves (shown in Figs. 201-2) with perfect ease and with only 
a moderate slackening of speed. Another much-used curve of 
so ft. radius is described on page 326. In Table 116 full details 
are given of other sharp curves in use on standard-gauge lines, 
ranging from 410 to 175 ft. radius, over many of which a very 
heavy traffic passes. While these extremes are to be deprecated 
(nor are they often required), they do make it an absurdity to 
say that a cheap light-traffic railroad may not use almost any 
curvature which the nature of its route calls for in order to re- 
duce first cost, whatever its gauge. 

In a country offering any difficulty, the reduction which can 
be effected in this way is very large indeed, and it will in gen- 
eral be found that no excessive reduction of radius is needed to 
give a line closely approximating to a surface line, and fitting so 
well that any further reduction of radius will save but little 
(par. 883). This disadvantage is far less than that of light rails 
in almost every instance. 

1005. Moreover, if the profile of almost any line be studied, it 
will be found that THE EXPENDITURES ARE LARGELY CONCENTRATED 
AT SINGLE POINTS. Four or five cuts ina mile, eightor ten miles in 
a hundred, are what bring up the average; so that in seeking the 
last degree of economy at these critical points the line as a whole 
is not, after all, so seriously modified as would be imagined. A 
further advantage, or rather a bright side to the disadvantage of 
so economizing by sharp curvature is that at many points the 
works may assume a mere temporary character for present ne- 
cessities, while being adapted for ready improvement in the fu- 
ture, when and if means exist for doing so. In this way the ne- 
cessities of both the present and future are better provided for 
than if a compromise line were chosen in the beginning which 
did not fully insure either present cheapness or future excellence. 
Par. 283 gives a notable instance. 
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1006. Here the question of GAUGE naturally comes up. Among 
the many advantages which have been so loosely claimed for the 
narrow-gauge system, perhaps none has been so insisted on, or 
so affected the popular imagination, as this one of being able to 
use sharp curves readily which were all but impracticable with 
the standard gauge. 

A few years ago, when the first edition of this treatise was is- 
sued, no discussion of the question of light railways could have 
been adequate without entering pretty fully into the pros and 
cons of the gauge question. This is no longer necessary. The 
irresistible logic of events has practically settled the question, 
and the belief in the narrow-gauge as an expedient and defensi- 
ble system of construction, which was from the beginning 
founded chiefly on illusion and delusion, is rapidly passing away, 
and all but gone. We may therefore merely summarize briefly 
the leading points of the question. 

As respects curvature, we have already seen (pars. 335-6) that 
while the gain in curve resistance from a narrowing of gauge 
only, with no other change, is very slight, yet when the wheel- 
base is reduced correspondingly the curve resistance is probably 
diminished about in proportion to the gauge. As this is what is 
usually done in practice, we may consider it from that point of 
view. 


1007. But the question then arises: What is saved thereby? If 
it be to increase the hauling capacity of engines, a very slight ad- 
ditional curve compensation will neutralize the extra resistance 
of the wider gauge, and we have already seen (par. 290) that any 
radius which is likely to be desired is readily practicable for 
properly designed standard-gauge engines. If it be to save the 
extra wear and tear and loss of power, a small reduction in an 
item the whole of which is so small (Table 115, page 322) is not 
worth any considerable sacrifice, nor can it be taken for granted 
{nor is it probable) that there is any such reduction. 

1008. As respects rolling-stock, there cannot be a question 
that there is absolutely no practical advantage in the narrower 
gauge. Any reputable locomotive-builder will contract to build 
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engines of the same weight and power for either gauge, which 
will traverse the same curves, for the same price. The standard- 
gauge engine, in fact, will or can have enough shorter wheel- 
base, because of its greater width, to make it take curves a little 
better—a very important point which narrow-gauge advocates 
and opponents alike have almost wholly lost sight of. 

The same is essentially true of the cars. The car-bodies may 
be exactly the same, and the trifling loss from the extra width of 
trucks, if it were worth discussing at all, may be fully made up 
by a slight increase in the weight and capacity of the car-body, 
while car-bodies of the ordinary size and capacity can go safely 
over any structures or track which will carry a light locomotive 
—whether standard-gauge or narrow-gauge—and carry as large 
a proportion of paying load as is customary in narrow-gauge 
cars. 


1009. The bridges and trestles are, of course, not affected by 
the width of the gauge, if rolling-stock of the same weight and 
width pass over them; besides which, we shall shortly see evi- 
dence (par. 1039) that the cost of bridges is but very little affected 
by the load per lineal foot they are built to carry, so that there 
is little real inducement to build such structures to carry less than 
the common loads. 

The earthwork and masonry is affected only by whatever dif- 
ference there may be in the width of the road-bed, which cannot 
properly be more than the difference of gauge. The ties, we shall 
soon see (par. 1056), may be made somewhat shorter, or about 
three quarters of the usual width, but only at the expense of de- 
creasing the stability of the track and’ increasing the labor re- 
quired. ; 
Fencing, right of way, buildings, frogs, switches, side-tracks, 
shops, etc., etc., are not affected at all, if the standard of excel- 
lence and weight of rolling-stock be the same. 


1010. There remains, therefore, as the net gain from the nar- 
rower gauge, only the slight saving in grading and ties, which 
may amount to one to four per cent of the total cost of the line. 

On the other hand, there are several very serious losses. The 
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one which is alone of decisive importance is the great loss from 
not being able to exchange traffic in bulk, but having to trans- 
ship all freight and passengers. The loss from this is far more 
than its direct cost. The resulting inconvenience, delay, and 
damage to freight drives away much traffic. 

The cost of maintaining track to a given standard of excel- 
lence is likewise greater, the cost for track-labor being in about 
inverse proportion to the length of the ties. The less bearing 
area of the ties on the ballast increases this disadvantage ma- 
terially. 

The maintenance of rolling-stock is decidedly more costly in 
proportion to work done, and the train resistance higher, because 
of the smaller wheels. The speed is necessarily lower, and the 
passenger cars less comfortable. 

These facts are now admitted by all intelligent managers, 
whether of broad or narrow gauge, and the reconstruction of 
narrow to standard-gauge is now going on with great rapidity, 
Several thousand miles of narrow-gauge lines have already been 
changed, and it is plainly only a matter of a few years when prac- 
tically all the remaining lines will be changed. 


1011. It is often apologetically admitted by those otherwise 
opposed to the narrow-gauge that for certain mountainous re- 
gions it is best adapted. This likewise is an error, except for 
such few lines as are not likely to either have or desire traffic 
relations with other roads. 

An example is the great system of narrow-gauge lines in 
Colorado. The Denver & Rio Grande was projected in the 
early days of the narrow-gauge movement, and did much to 
extend it, if indeed it may not be said to have been the origin of 
it, as it certainly was the source of its temporary strength. It 
is by much the most considerable narrow-gauge system in the 
world, and for many years was a great financial success; nor are 
its later troubles to be ascribed primarily to its gauge, but to 
bad judgment in extensions and other expenditures. 

Nevertheless, the success of this line had little or nothing to 


do with its gauge, but was due rather to the fact that it was 
48 
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cheaply built, and was assured a, monopoly of a remunerative 
and growing traffic at very high rates—rates from three to 
eight times higher than were usual on lines farther east. The 
disadvantages of a break of gauge were likewise reduced to the 
minimum by its location. Its narrow-gauge system was com- 
plete in itself, and connected with standard-gauge tracks at but 
a few points, where transshipment was often no disadvantage. 

Yet even under these circumstances—the most favorable under 
which any large narrow-gauge lines have ever been placed—the 
disadvantages of the gauge have proved so serious that it is 
now (1887) only the lack of means which prevents the immediate 
widening of the gauge on all the more important lines. Todo 
this involves little expense. The ties are rather short for the 
purpose; but the 20° and 24° curves can, in the first place, be 
passed without difficulty by the standard-gauge engines, and, in 
the second place, the cost of reconstructing such curves as are 
objectionable, while it may be a considerable absolute sum, will 
be a very trifling one in proportion to the total investment, and 
probably far less than the present yearly loss from the narrower 
gauge. 

1012. The use of a narrower gauge to cheapen construction 
has been proved by actual experience, therefore, to be in all cases 
inexpedient for any road handling a general traffic, or having 
any reasonable chance of wishing to exchange traffic with other 
lines. 


1013, Returning to the more hopeful directions for economy: 
the free use of WOODEN TRESTLING and the practical abandon- 
ment of the (immediate) use of masonry is another legitimate 
and wise device for reducing first cost. 

There are not a few engineers who decry the use of wooden 
trestles, nor can it be denied that they are often ill and danger- 
ously built, and then neglected so long that they become a fre- 
quent source of accident. But when properly built and properly 
kept up, they furnish a safe and cheap method of avoiding or 
postponing the more costly features of construction, so that, 
even for roads of considerable traffic, it is far wiser to preach 
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the gospel of sound construction than to decry their existence. 
Fortunately, under existing conditions in America, most of the 
localities where very light railways only can be supported are 
near enough to local timber supply to obtain pine, hemlock, or 
other suitable trestling timber at very low prices; and with 
split stringers, and split sills and caps, it is easily possible (with- 
out going into fuller details, which would be inappropriate in 
this volume) to erect substantial structures, without mortises, in 
which each individual stick is renewable in detail, and which 
will be as safe for the passage of trains as any bridge, so long as 
they are properly maintained. The great majority of the trestles 
now erected in this country, however, are ill-designed, especially 
as respects the floors. 

1014. At somewhere from ro to 15 feet of height of fill such a 
structure becomes cheaper in first cost than even a plain earth fill; 
and when, in addition to the fill, there would have to be a ma- 
sonry structure, or when, if it were not for the trestle, the grade 
would have to be dropped or the line swung in so as to givea 
rock cut (or even a heavy earth cut) at each end of it, the trestle 
becomes very much cheaper, and its free use affords us a solid 
and safe roadway for immediate use which can be continued in 
the same form indefinitely, if poverty requires it, or which can 
be advantageously and economically replaced by more perma- 
nent structures at any time, using trains to make the fills and 
supply the stone. 


1015. It is also allowable to use WOODEN BOX CULVERTS, to be 
replaced in time, as they begin to decay, by iron pipes placed 
inside of them. Many great roads where stone is scarce build 
these in place of open culverts or trestles as a regular practice, 
and much can be said for it No road, of course, would use 
wood for box culverts when stone could be obtained at reason- 
able cost. 


1016, The use of moderate undulations on gradients affords 
another means by which the first cost of a line may often be 
largely reduced, and we have seen (par. 397) that if the track be 
good enough to stand a certain moderate increase of speed at 
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special points, it involves no injury to the hauling capacity of 
engines. The limits within which momentum can be relied on 
in this manner has been already considered (par. 441) and may, 
when economy is urgent, be closely approached, as in the in- 
stance of par. 832, because, should such undulations prove seri- 
ously objectionable, they may be taken out at any time. This 
is certainly a far wiser way of economizing than cutting down 
the rail so light that it will barely carry the engine, as is often 
done. 


1017, Finally, one remaining device will complete all that is 
possible, or probably necessary, in the way of reducing the first 
cost of the road-bed. A great deal of money is spent by many 
roads which can ill afford the luxury in getting a short line. In 
the light of the facts brought out in Chap. VII. it is unquestion- 
able that, however it may be with roads of large or of fair traffic, 
a cheap light-trafic railway which spends money to get a short 
line is burning its candle at both ends, and the engineer of such 
a line cannot too carefully remember that, although on the one 
hand its length may be the ruin of it, because it has to operate 
it, yet on the other hand it is its salvation, because its revenue 
depends on it. 


1018. Especially is this true when, in choosing the easiest 
line regardless of distance, we not only obtain an easier line to 
construct, but one which will take us NEARER TO THE VARIOUS 
SOURCES OF TRAFFIC. However it may be with lines of larger 
traffic, a poor railway certainly cannot afford to pass by on the 
other side even quite small traffic points which, by going nearer 
to them, will add a little more traffic to the slender aggregate; 
not only because every little helps, but because the revenue per 
head of that population is also smaller, as we have seen in the 
preceding chapter. 

1019. The truths which have been stated are not to be taken 
“neat,” nor recklessly twisted to mean more than has been said; 
as, for instance, that it is ever expedient to lengthen a line mere/y 
for the sake of lengthening it, or that it is not worth while to try 
to avoid curvature, or that wooden trestles are as good as per- 
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manent works. It has been merely intended to show that, fora 
road which must practise the last degree of economy and which 
has little more than a turnpike traffic, the CONSTRUCTION OF THE 
ROAD TO SUB-GRADE is the proper place, and the most hopeful 
place, for ‘‘cutting to the bone,” because an amount sufficient 
to give a decently solid superstructure can usually be saved out 
of the first construction with far less risk of injury and loss. 
This is apparent from Table 199, showing the percentages of 


TABLE 199, 


SHOWING THE PERCENTAGE OF Cost TO SuB-GRADE ON VARIOUS ITEMS OF 
CONSTRUCTION ON VARIOUS LINES. 


























I. II. III. IV. V. 

Length, miles........ 60 100 14.5 46 15 
Total cost per mile...| $5,073 $7,490 | $18.260 | $18,920 | $83,854 
Clearin@ sec caw set. 2.3 pate 0.2 2.0 ee 
. Earth.... 71.0 61.9 51.0 35.1 25.7 
Grading, | Rock... ie ee 7.8 cee 60.3 
ulverts.. ree I II.O aril 5.4 

Masonry, Bridge...|  ..0. 13.7 13.5 5.8 9.8 
Bridging .........05. bitte 2.0 1.2 12.4 1.5 
Trestling, etc........ 14.3 11.7 g.I 31.8 seeie 
Fencing, etc......... 12.6 4.6 6.5 12.9 ave 
RUNNEL  iadwwsereess Nite err’ Anas isis 7.3 
100.0 100.0 100.0 100.0 100.0 


CHARACTER OF LINES: 
I. Chiefly light, with sections of heavy grading ; no stone-work. 
II. Moderately light grading, with sections of heavy; many structures, 
III. Side-hill line, no surface work ; very numerous structures, 
IV. Light surface grading, two costly bridges only ; much high trestling. 
V. One of the costliest sections of mountain line in the United States. 


The relative cost of another light Western road, several hundred miles long, was 
divided as follows, including all items, and not those to sub-grade only : 


Engineering ........... 22 seccseevees 2.3 Cross-ties (very small) .... . eases ens 2.5 
Grading, including tunnelling.......... 23.6 Engine-houses, shops, stations, water 
Bridge masonry............ bu dai sth aaah cease 5.6 Supply, PUMPS, CLC........ eee seceee 6.9 
Culvert masonry.......... ccc cceeecen ene 2.5 Locomotives and cars ..............066 » 10.2 
Temporary trestling .................+. 1.1 Interest on bonds to opening............ 5.8 
Superstructure, bridges and trestles .... 4.5 | Discounton bonds... ..............000. 7-7 
Ballast, and settling of embankments... 3.7 Taxes toopening ....... .....e..eeeeee O.1 
Dressing up road-bed after winter.... . Office expenses, salaries, etc., to open- 
Right of way, fencing, cattle-guards and ing of line.......... wie se een aenee’ 1.7 
TOAG-CLOSSINGS 1... 2. cece een eee ees Incidental to opening of line............ 0.3 


Rails and track-laying, complete........ 17.9 Total to opening of line.. .... . 10 


758 CHAP. XXI1.—LIGHT RAILS AND LIGHT RAILWAYS. 
Os 


the cost to sub-grade of various items on different railroads, all 
of them of comparatively light (although not the lightest) traffic, 
and varying in character of work from moderately light to the 
very heaviest. The prices on all of them were from 25 to 40 per 
cent higher than now (1886) obtain, under favorable conditions; 
but in each case alike it will be seen how much less injury a sav- 
ing of $240 per mile in some or all of the items given would 
probably have done to the road than if 5 lbs. per yard were cut 
off the rail-section. 


1020, Nothing has been said so far about GRADIENTS, because 
a very light traffic road cannot afford to spend money to obtain 
more favorable gradients than careful study of the country will 
afford at the minimum cost, which (par. 894) will generally be 
quite reasonably favorable. At any rate, while the temptation 
for the locating engineer to magnify his office may be great, 
until provision has first been made for a reasonably substantial 
and well-maintained track, it may be taken as a tolerably safe 
general rule, that the same amount of money expended on track 
will add far more to the hauling capacity of the line than if ex- 
pended to reduce gradients. 


1021. Cutting the work down in the various ways suggested, 
with due care to dothe minimum of injury to its efficiency, $3000 
to $5000 per mile may be made to grade a very light railway 
through tolerably broken country, and this, of course, under fa- 
vorable circumstances, may be reduced much lower. For such 
lines, intelligently planned, there is and will probably always be 
a very wide field. The trouble is that the economy is too often 
given a wrong direction, and the item which is ordinarily the 
first attacked—the rail-section—is one of the last of all to attempt 
to economize in. 


1022. This may, perhaps, be made still clearer if we revert to the rail 
question for a moment to consider a little more exactly the RELATIONS 
OF RAIL TO TRACK-LABOR. Where is money for improving track best 
expended—in increasing the rail-section or in more track-labor? The 
stiffer the rail the less perfect need be the supports of the road-bed for 
equal excellence; but it is sometimes claimed that this needed support 
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can be more cheaply obtained by putting a little more work into the sur- 
facing, especially when extreme economy in first cost seems necessary. 
It hardly needs more than a few contrasting figures to see that this is 
more an impression than a well-founded belief. 


1023. To increase the weight of rail 10 lbs. per yard requires, in round 


numbers, 16 tons per mile, costing, at the even figure of $30 per ton, $480 
per mile, the interest on which is, 


At 5 per cent, At Io per cent, At 20 per cent, 
$24.00. $48.00. $96.00. 


Equal to a cost in cents per train-mile, assuming various numbers of 
trains per day each way, of 





CENTS PEK TRAIN-MILR 





At 5p.c. Atrop.c. At 20 p. c. 
Itrainperday, . .... . 3.29. 6.58 13.16 
2° “ et ke fem. Fe Ok 3.29 6.58 
Io (SS “ et eR a a OSD 0.66 1.32 
20. (‘ “ a oe . 0.16 0.33 0.66 


1024. The common expenditure on raising and surfacing, ballast, etc., 
is about 10 cents per train-mile, as an average, and from that to 15 or 18 
cents per train-mile on roads of very light traffic; and contrasting this 
sum with the figures above, we see at once that on a road of any consid- 
erable traffic, which is a kind of road we are not now considering, the 
stability gained by adding Io Ibs. per yard to the weight of a rail would 
give far more for the monev invested, at any probable rate of interest, 
than the expenditure of an equivalent sum annually on additional track- 
labor for lining and surfacing. On a road running 20 trains per day, 
even if it cannot get money at less than Io per cent, the interest charge 
of $48 per year per mile amounts to but 0.33 cents per train-mile. There- 
fore the extra 5 Ibs. per yard has only to save less than 34 per cent of 
track-labor to be a paying investment. It is unquestionable that far 
more than that might be saved, and yet maintain equal condition, even 
when the rail was a tolerably heavy one. 


1025. As respects the extreme of light-trafhc roads, especially those 
built at great cost for capital, it must be admitted that the case is not so 
clear as that. In fact, for the extreme of thin traffic and scant capital, 
Say one train per day and 20 per cent cost of capital, it seems at first sight 
clear that it will not pay to increase the rail-section beyond what safety 
requires, as the cost of interest on even 5 lbs. per yard extra weight of 
rail will in that case be 6.58 cents per train-mile. 
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1026. But, premising that this extreme case can but rarely be ap- 
proached in practice,—because (1) there are few even of the lightest-traffic 
roads which do not run more than one train each way per day; and (2) 
few roads are so poor that, if the case is properly presented, they cannot 
raise a moderate addztional capital for betterments which, whatever the 
profit on the enterprise as a whole, will return 20 per cent profit on their 
own separate cost,—it may be reasonably maintained from the result of 
experience that even in this extreme case the extra weight of rail is the 
best use which can be made of the money. The very least which can 
possibly be spent on mere track-surfacing and maintenance (par. 124) to 
keep it in fairly safe condition for the passage of one train per day, is 
from $100 to $125 per mile, with $80 to $100 additional for ties, or, say, 
$200 in all, excluding perhaps $100 more for yards and miscellaneous. 
The cost of the 5 Ibs. per yard extra weight, even at 20 per cent interest 
on capital, is only $48 per year, for which slight increase of one fifth or 
One sixth in the interest charge on rails we have just seen (Tables 195, 
196, 197) that we obtain an average increase, in a very light rail, of fully 
50 per cent in the three elements of strength, stiffness, and durability. 
Granting a road to be so poor that no increase whatever in total charges 
can be borne for any betterment, however great, beyond absolute neces- 
sities, is it certain that so great a difference in the stability of the rail 
will not enable one fourth of che otherwise minimum track expenditure 
to be saved, while yet leaving the track as safe and good as before? It 
is fairly even balance, indeed, under this extreme supposition. Unless 
the rails were very light indeed, it probably would not pay to increase 
their weight ; but it is difficult to escape from the conclusion that under 
any ordinary conditions, with the lightest traffic, it plainly will pay to 
use a tolerably heavy rail before relying on track-labor to make up by 
better surfacing for its deficiency of strength, simply to save a slight ad- 
ditional investment of capital. 


1027. If so, then as the traffic increases up to a comfortable average, 
as to six or eight or ten trains each way per day, there becomes plainly 
an immense economy in using heavy rails to save track-labor, so much 
SO aS to indicate strongly that the very curious similarity in weight of 
rails used on all roads in this country above the poorest class, despite the 
great difference in volume of traffic, is due, not so much to the use of too 
heavy rails on light-traffic roads, as the use of far too light rails for true 
economy on our more important lines, as, for instance, 60- or 65-lb. rails 
on trunk lines which would be acting more wisely to use 80- or go- or 
1o0-lb. rails. The difference is, however, that such lines are rich enough 
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to stand the resulting loss, whereas a poor road which permits its poverty 
to destroy it by buying an over-light rail, cannot. Some of our more 
prosperous lines have recently begun to break through this rule by using 
what are now called very heavy rails, but the exceptions are not yet so 
numerous as to do more than prove the rule. It is in every way prob- 
able that within a few years 80-lb. or go-lb. rails will be the rule, and 
lighter rails the exception. The inertia from past precedents, which 
have come down to us from the days when rails were several times more 
costly than now, will in time be overcome. 

1028. We are, therefore, again and more strongly driven to 
the conclusion, that the one thing on which it is dangerous to 
economize is the item which is often cut down first of all—the 
weight of rail, On the other hand, we are led to these conclu- 
Sions as respects the details of alignment: 

1. As respects the minor details, distance, curvature, and rise 
and fall, their effects to increase expenses are at best small, and 
when the traffic is very light become very small. They are, 
therefore, one of the first directions in which close economy is 
warrantable for very light roads. 

2. In less degree the same is true of ruling grades. Much 
increase of expenditure to obtain lower grades than a careful 
study of the ground shows to be possible at a minimum expense 
is not warrantable. 

3. Both the above conclusions are especially true when the 
objectionable details may be readily corrected later, when and if 
the traffic warrants it. 

4. Temporary wooden structures to decrease the immediate 
outlay are the next most judicious direction for economy. 

5. Economies which decrease the stability of the permanent 
way are the most objectionable of all. 

6. Sources of local traffic which can be reached by any rea- 
sonable sacrifice should in no case be neglected. 
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CHAPTER XXIII 
THE ECONOMY OF CONSTRUCTION. 


1029. WE must necessarily assume, in considering the pros 
and cons of many of the details of construction (as in par. 13), 
that, the construction of the road once entered on, a little more 
or less money will not be a serious question, but that means will 
always be forthcoming, at some rate of interest or other, if only 
it can be shown that the ADDITIONAL investment will be profit- 
able. 

But while this is so far true in a small way that it is the 
only proper guide for planning the details of a line, yet it is 
undeniable that, when extended to larger questions, affecting 
considerable sums of money, it does not in all cases, nor in many 
very prominent cases, correspond with the facts; which are 
rather that A CERTAIN GROSS SUM ONLY is available, and when 
that is exhausted, if it has not been so expended as to com- 
plete all the more essential details of the line, the company be- 
comes bankrupt, and the line passes into other hands—perhaps 
for lack of only a small fraction of the sum which has been al- 
ready lavishly expended. 

So many prominent instances of this have happened, that it is 
no more than common prudence to assume that there is immi- 
nent danger of it in the case of every new line, to the extent of 
guarding against it so far as is legitimately possible. 

1030, This is the more true because of the fact alluded to on 
page 34, that money for new lines of importance or for extensive 
additions to old lines can, as a rule, only be raised in ‘ good 
times.” “Good times” are times of high prices, as Fig. 246 il- 
lustrates very forcibly, and are naturally followed within two or 
three years by ‘‘bad times.” By that time the new line is per- 
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haps nearly built, and needs its last instalment of money, which 
latter is often a sum which it was not expected to need, and 
which was even refused when offered, for fear of letting in too 
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Fic, 246.—Prices or EnGLisH Iron aNp STEEL Rats (SHOWN BY SHADED LINES) AND OF 
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many “on the ground-floor’—and this money very often indeed 
has to be raised at great disadvantage, if raised at all. 

Unfortunately, the order of time in which the various expen- 
ditures are incurred is such as to rather increase this danger. 
Many of the most essential expenditures come last of all, and 
many of those which may be most harmlessly curtailed or post- 
poned come first. 

The locating engineer is in particular danger of overloading 
his company in this way, because, from the order of time in 
which his work is done, he in effect hypothecates a large part of 
its funds to meet expenses which are not fully defrayed until 
near the very end of construction. Prudence indicates, there- 
fore, that whenever there is even the slightest doubt of securing 
the money necessary, the work should, from the first (par. 7), 
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be conducted on the assumption that only a given minimum 
‘sum will be certainly available, and that from it enough should 
be reserved to cover the most necessary items at least. The 
question then arises: In what direction will close economy do 
least harm ? 

So far as it goes, the preceding chapter is an answer to this 
question, for the economies least harmful to a light road are 
likely to be also least harmful to a line of fair to large prospective 
traffic. It is, however, not a complete nor entirely pertinent an- 
swer. 


1031. Perhaps the first of all directions in which economy should 
be sought, or rather the last one in which expense should be in- 
curred, is in the BUILDING OR PURCHASE OF BRANCHES during the 
period of original construction. There are exceptions to this 
rule, as there are to all rules; but asa rule, a point so important 
that a branch to it cannot be legitimately postponed until the 
main line is finished, is so important that the main line should 
be carried through it. Only in the event that all other expenses 
are certainly provided for, should the construction of main line 
and branches be undertaken simultaneously. 

To give only a single example of the importance of this rule, the Canada 
Southern Railway Company, while it was building its main line to Chicago, 
carried on simultaneously the construction of the St. Clair branch, 62 miles, 
and an extension into Michigan from St. Clair; the Toledo and Detroit branch, 
52 miles; and also involved itself in expenses to control an existing line to Ni- 
agara Falls. Had the money which went into these desirable but subordinate 
lines been concentrated on its main line, the latter would probably have been 
completed to Chicago, and would then, probably, have secured enough traffic 
to have saved its projectors from the almost total loss.which the panic of 1873 
brought upon them, in spite of certain unfavorable circumstances. 


1032. Allied to the question of building branches is that of 
DOUBLE-TRACKING during original construction. If there is any 
reasonable doubt of securing funds to carry through the entire 
enterprise successfully, opening a single track only at first is cer- 
tainly the next most reasonable method for a temporary econ- 
omy, to insure that the means on hand shall not give out before 
the line is in working order, and on a business footing. If it be 
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reasonably certain that a double track will be needed in the near 
future, all masonry structures may be built at once for double 
track, which will involve but a small addition to the total cost of 
the road—ordinarily not over five per cent, and often much less. 
If it appear still more certain that a double track will be speed- 
ily needed, even the grading may be done in the first instance 
for double track, and grading and masonry together will not or- 
dinarily increase the immediate capital required more than 10 
to 15 per cent. 

But as both the grading and masonry for double track can 
ordinarily be done to somewhat better advantage, on the whole, 
after the track is laid than before, the expediency of doing even 
this much immediate work to provide for the future is question- 
able, unless the financial condition of the line is very strong; and 
the following items for double tracking, at least, can always be 
postponed to advantage till the line is opened,—even if it is fully 
expected to immediately proceed with double tracking, and 
funds for it appear to be certain,—viz., the bridging, ties, rails, 
and ballasting. 


1033. In IRON BRIDGING there is not, contrary to what is gen- 
erally imagined, any economy worth taking the slightest chance 
for, in building double-track bridges instead of two parallel 
single-track bridges. The weight of a double-track bridge is 
increased about 90 per cent over a single-track bridge of the 
same span, and for the same live load; and although the cost of 
the structure is not increased in quite the same proportion, yet 
when we take into consideration (1) even a year or two’s interest 
at ordinary cost of capital; and (2) the depreciation and possi- 
ble great need of the invested capital in the dark days of the 
first operation, the petty saving is not to be considered in com- 
parison, 

There is also a certain considerable operating advantage in 
having independent bridge-spans for each track, although the 
Single structure is unquestionably the most pleasing to the eye. 
An accident to one structure leaves the other one available. 

The superstructure of the double track complete, on a line 
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requiring double track, will ordinarily cost $10,000 per mile—a 
sum which has repeatedly made all the difference between suc- 
cess and failure. 

If any line could be justified by the nature of its expected traffic in 
laying a double track at once, it was the West Shore Railroad, but had 
this policy been adopted by that line in respect to the double track and 
some similar matters, it would probably have saved it from bankruptcy. 

1034. In Fig. 247 is given a diagram prepared by the writer from va- 
rious data, but chiefly from formula for estimating the weight of bridges 
given in a valuable paper by Geo. H. Pegram, C.E., a bridge engineer of 
large experience (Trans. Am. Soc. C. E. 1885), which shows graphically 
several things of importance in respect to bridges. 

It shows, first, how nearly a double-track bridge comes to being 
double the weight; secondly, how little saving is effected by building 
bridges to carry light loads; ¢hzrdly, the point at which the saving 
effected by using steel instead of iron becomes important; and, fourthly, 
the comparative weight of various spans by inspection. 

If the truths which the eye readily grasps from this diagram were 
more generally understood and acted on, there would probably be less 
bad practice in railway-bridge construction. 

1035. The third least objectionable direction for economy is 
the bold adoption of TEMPORARY LINES where permanent works 
of great cost will otherwise be required; meaning by “ tempo- 
rary lines” not those intended merely for construction purposes 
or for use until the permanent works can be completed, but lines 
good enough for several years’ use at least without any great 
loss, leaving the better permanent line to be constructed only 
when it is certain that the traffic justifies and requires it, and 
means are available. Considerable amounts of distance, curva- 
ture, and rise and fall will not cause a dangerous loss in opera- 
tion for a few years, if used only on the rougher sections as a 
substitute for more costly works later, and will enable the im- 
mediate outlay on the usually short sections (par. 1005), where the 
most costly works are concentrated, to be very materially reduced 
in many cases, as well as enable the line to be opened before an 
impending crash comes. The same is true in less degree of the 
use of TEMPORARY PUSHER GRADES Of an objectionable character, 
but not so bad as to prevent the handling of through-trains. 
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f asics This diagram shows the shipping weight of iron, including an all- 
SSC SE RaESrEoE iron floor, except ties and guard-rails, The narrow-gauge bridges are 
ME. Ro for quite light engines, as shown in Fig. 248. The slight effect of 
ae Westcsaaeaee rolling load to increase weight is perhaps more strikingly shown in 
LENS BON ssitee Table 200. The formulz on which it was constructed are given near 


BAN RR +; the end of the last chapter. 


PS AL LS 
ce SRN RET em 
HN ceuasscceeas 




















RNS RC A an 
at PURO: Sb BE Soeesacsheee 
ao SaSNSLA NG BEMBAN. SSRREaS 
rT Tritt ef Pst trite tALe 
PTTL Bi Werle aati 
rT INS, ed) 
FH Mo Se. : 
an Sank aeENSEBER SSRRERUERES RE 
an PCC rr 
a Be a CECE 
aus a Bry JeSeaaRSeRar SEE Corr L] saarane 
a 4 aan ry anaes, a5 
a COT ae 
5 a eH se venue's 
BOLE EEET EEN ANS erie Re ELCEE EPR TE SRE EEE EE 
saane u Phe NANA EET 9 aS: aey oa8 eee aa BaBSEREERR 
a CS ak kee SAT vy roth Sunes PCLT 
ttt A PRR ALTA NS yy 2400 408) SSRRR Ae 
RTT TS LUNG RN Pe Oy BB! SOS = Pye Perr A 
> Bo PENNE Be ts i aie. anee = an Se aseee Ree’ s 
2 : CTI Pee 
$ H] HH Ht. | 


PEEEEEEEEEE EEA 

j EY BEES 45 

ay. mm + tas tt i tt ttt ttt oenan 
‘ [| iT) TAL EY 


4 


ecaee oe et 
Sa cgraees (ce a cetee 
rH 

a 


ee — 
im i eae el é crite ty PEELE EH 


HE ou Gag kant an auneuunin 




















Ly ys 
NN 7) rt REbén 1 . 
Saeco (ettceee ai Miata prance Scicaercateoneetatt 
3 HH tt He Sunaes) Suny ann ane! 4 suceae Poorer aun ECT H 
i! ete ake HY paeers HH an BARES RES RRR 
|} } Rl Bal ated Ty as ates at san ttt PT yi 
H+ +4t4+tt iA tA = oy ; a9 11 ae | 4 uae 
an HS rary 1th td 
pss 
on eh cena 


- Sk a toes oh 
EH e7| ANbea) RaseNOREEPProSr 


oe 
—* 









bt ep ae 


= 
i] ST hd 
SR BH pHa 
rere ea 
Ca A 
aa om 















cae 
aan 
} on ; 
4 ra a Fic. 247.—D1aGRaM oF THE COMPARA: 
SeRBReeRenr.e40C raneauaen : TIVE Wericuts oF IRON tn BRIDGES 
seeresens. aeered 4 pat H iF OF VAnIOUP SPANS AND poe oe 
Sepa si ase 2 Peet ae Roiuinc Loans sHown IN Fic. 248. 
cee ate PEEL eee ys (See also Table 200.) 
aa Pte tt ef [The base of the diagram for 
ieaanaear ew" rept f less than 200 feet is at the side.] 
on nan) aw 00 aan He ttt tty (OF less sca ; 
‘ LURES an Lj “+ 
Jone cee ; 
SSS 0050) JSRRE REE EES : 
nane ft 
naane 


tT ete 
te Leah ed il te pha LeZipd 


wu al 
Prtrth mer 
SaGGaunemen aint een 
COT re = 7a ay 


768 CHAP, XXIII—THE ECONOMY OF CONSTRUCTION. 


1036, The fourth least objectionable economy, but one which, 
like the preceding, from its coming among the first in order of 
time, is apt to be one of the last practised, is the adoption asa 
standard, for the entire line, of a systematic economy (in money, 
but not in time or care) in respect to the minor details of align- 
ment, The pros and cons of this question have been discussed 
so fully in the preceding chapter that we need not further en- 
large upon it. 

In these four ways (with which perhaps the USE OF TIMBER 
STRUCTURES, such as are shown in Fig. 249, might make a fifth) 
a very large economy may be practised which will almost assure 
that any project with any merit whatever will be so little bur- 
dened by its capital account that it will be able to live on what it 
can get to live on, even if, as it usually is, it is far below its ex- 
pectations. 


1037. Beginning now at the other end of the question, the 
most objectionable of all ways of economizing is much the com- 
monest of all, for reasons already sufficiently discussed in Chap. 
III., omitting to go INTO, as well as To, the terminal cities, and 
other important traffic points on the line. This error very largely 
arises from the fact that it is an expenditure which comes late in 
the history of construction, or can be made to do so. 

Probably the next most serious injury which can happen toa 
line is neglect to secure best possible RULING GRADES, but this 
more often happens from a lack of care and skill than from a de- 
sire to economize, since the expenditure is incurred early in the 
history of construction and the importance of favorable grades is 
more generally understood than the best manner of securing them. 


1038. Barring this error, the next worst form of economy 
which can afflict a line is what is more emphatically than ele- 
gantly called a “cheap and nasty” style of construction: LIGHT 
RAILS, POOR TIES, THIN BALLAST, NARROW ROAD-BEDS, POOR MA- 
SONRY, and LIGHT BRIDGES. These defects really save but little 
money, while the expense and the bad name which has resulted 
from them have sapped the life of many a line, It is far better 
to economize closely in all the details of location but the grades, 
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and sometimes even in the grades themselves, than to do this, 
The difference between a thoroughly adequate and solid road- 
bed, and as inferior a one as it will seem possible to tolerate, will 
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rarely be more than $2000 to $3000 per mile; and on work at all 
heavy it is not difficult to save that sum by economizing in loca- 
tion, using temporary but solid wooden structures, and the other 
expedients noted above. These latter economies will not add 





' This engine is not properly a mogul, but a ten-wheel engine. 
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materially to expenses during the first ten or fifteen years on 
operation, whereas a poor and flimsy superstructure entails a 
large and constant addition to maintenance expenses. 

1039. The loss which results from light bridges is propor- 
tionately quite as great as from light rails, as is made evi- 
dent enough, without further discussion, from Figs. 247-8 and 
Table 200. The proportionate loss from poor masonry is even 
greater. it is far better to put up temporary wooden structures 
altogether, than to put up such flimsy masonry as is often built. 
‘That so very large a part of the masonry put up on new Ameri- 


TABLE 200. 


CCOMPARATIVE WEIGHT AND Cost or BRIDGES, TAKING BRIDGES oF ‘‘T’ 
(TYPICAL CONSOLIDATION) TYPE, FIG. 249, AS UNIT. 





MINOR SPANS OF— 
Cuiass or Loap. 



































(Fig. 249.) 

30 ft. 50 ft. 80 ft. 104 ft. 150 ft. 20134 ft. 

if Ce me ere eae 100 100 100 100 100 100 
VC Geese oree oe 98.74 98.05 97.10 96.33 94.98 94.00 
IN on crea eleasn trees 97-73 96.47 94.56 93-16 90.75 88.61 

. (Uniform at 75.00). 
LARGER SPANS. 
320 Fer. 420 FRET. 516 Feet. 
2orhy ft. Fee ee ee 

Iron. Steel. Iron. Steel. Iron. Steel. 

Dc ddl ee chee eek 100 100 = 00 100 100 100 100 


| PEST SR et Re 03-34 gX.1r 89.55 88.77 89.55 88.21 89.55 


The above shows at a glance that the effect of rolling load on weight of bridges is 
small, and the following will perhaps more fully show how petty is the economy . 


* Typical "| Consolida- 




















Cons’n. tion. Mogul. 
or ‘comings weighing atons) EBeicod a sivelns Metbaeseet sake 86.0 80.07 138.0 
Or in the proportion Of ........ cee cece eens cee eeweeeeees 100. 93-8 80.2 
And for a load behind engine, per foot of (lbs.).......... 3,000 2.240 1,820 


Or in the proportion of ......... 2... e eee eee ees | 100 85.4 73-0 
rte penetrance rm Pg gE LG 
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TABLE 200.—Continued. .. 





Per Cent. | Per Cent. 














Giving a loss percent in rolling load over the strongest j Engine, 6.2 19.9 
fyDO Of DIIdBe OF oie dete S a een eShaceeecesyee eae” ars, 14.6. 27.0 

30 ft. 1.2 2.27 

50" 1.95 3-53 

The saving per cent in weigk? (not cost) of bridge is 80 ‘ 2.90 5.44 
only — for spans Of .... 2... .eeccccccevcceccececees 104 ‘* 3.67 6.84 

150 ‘* 5.02 9.25 

Ll] 201% ft. 6.00 11.39 





Beyond these spans the comparative difference becomes greater, so that we have for 
the difference between a rolling load of the ‘‘ typical” and ordinary Consolidation type 
(neglecting the Mogul type) the following : 


Tron. Steel. 
2014 ft. 6.66 
320 10. 45 
For spans of............... 420 10.23 10.45 
516 11.79 10.45 


Thus even the largest spans do not increase in weight as fast as they increase in 
capacity, and on the shorter and more common spans an increase of only 3 to 6 per cent 
in weight gives 15 to 25 per cent increase in carrying capacity. 





can lines should give out within a few years, as it does, either 
because the foundations were inadequate or were not properly 
protected against wash, or the stone poor, or laid dry, or the 
spans inadequate, reflects little credit on engineers. 

1040. A still less reasonable and creditable mode of economy 
is CUTTING DOWN THE ROAD-BED, especially in cuts. The saving 
is but trifling, and the effect on maintenance expenses very un- 
favorable, since it forbids proper ditching, impedes access of the 
sun to the road-bed, and makes difficult toapply a proper coat of 
ballast and leave any ditch at all. The narrowest road-bed in 
earth should be 20 ft., especially in light work, or on light grades. 
having many long low cuts on them, which latter are very difficult 
to drain. In fills, a 15-ft. or 16-ft. road-bed is none too wide, and 
will rarely be found to be much wider than is necessary to hold 
the ballast when the track is laid. 

1041, Cutting down the coat of BALLAST is likewise one of the 
most costly economies in which a road can engage. Sometimes 
it is necessary, because ballast is: not readily available, and to 
some extent good DITCHING may be substituted for it, but econ- 
omy requires that both ditching and ballast should be good. 
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It was a saying of the late Charles Collins, the lamented chief- 
engineer of the Lake Shore & Michigan Southern Railway, that 
“two feet of ditch is worth one foot of ballast,’’ and this has a 
foundation of truth at least, as was shown by the results of free 
ditching on the Lake Shore road. It may plausibly be claimed 
that when a road is neither well ditched nor well ballasted a lim- 
ited amount of money will accomplish more good if spent for 
ditching than for ballasting, and there is a certain absurdity in 
putting on a thick coat of clean ballast in a cut where the ditch- 
ing is so imperfect that there can hardly be said to beany. Nev- 
ertheless, more and better ballast isa crying need on many lines of 
considerable traffic, if not on most lines not of the first rank, and 
if it were more generally realized how cheaply ballast can be sup- 
plied by improved modern appliances, and how greatly it would 
decrease wear and tear and maintenance expenses, both of track 
and of rolling-stock, as well as sometimes increase by a car or 
two the length of trains, there would not be so many roads as 
there are practising an expensive economy in this item. 

1042. One reason why ballasting is often so costly, even with all the ad- 
vantages of steam-shovels and unloading ploughs, is an abuse (or what is often 
such) in THE HANDLING OF BALLAST TRAINS which may well be noted. Fair 


average prices for ballasting with steam-excavators and gravel trains may be 
taken to be as follows : 


All expenses connected with loading...........eeeceeeceee 3 cts. per cu. yd. 
Loading and delivering on road-bed, to mile haul........... 16:78 ee a 

66 oe 66 66 66 20 oe 66 ak -toy We Sentai ~ 15 “ 66 46 

6¢ 6 (Zj 6 46 30 6é 66 Sty tele eal ana ..20 Ce 66 66 


Not unfrequently, however, the cost will rise to two or three times these figures, 
because of interruption of trains. 

This results because the ballast train, in disregard of all considerations of 
economy, and without the excuse of any real necessity, is all but universally 
treated as a kind of outcast or pariah among trains. The extent of its privi- 
leges is embodied in the stereotyped formula that it ‘‘has permission to work 
between A and B, keeping out of the way of all regular trains’ What that 
means, on a road doing any considerable business, with all the necessary delays 
for clearing the track ‘‘ ten minutes ahead of all regular trains’ time,” and for 
waiting for them to arrive when late, is an enormous proportion of lost time per 
day, doubling and trebling the necessary cost of delivering ballast on the track, 
not only in many but in most cases. 
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Nevertheless, this limitation of privileges is natural enough and well enough 
as a matter of permanent rule. A ballast train cannot be anything else than an 
irregular train, and cannot safely be given any rights whatever, except by spe- 
cial order; but therein lies the difficulty. Trains are, as a matter of fact, 
almost all run by special order, and when giving such order, it rests entirely 
with the discretion of the dispatcher, within wide limits, to favor one train or 
another as he sees fit. This discretion, however, is rarely exercised to prevent 
delays of ballast trains, which cost money, rather than delays of regular trains, 
which do not directly cost money; but the ballast train gets from the dispatcher, 
improperly and unwisely, much the same kind of treatment that it necessarily 
and properly has in the printed rules and time-tables. 

Now a regular freight train is earning perhaps $1.50 per mile run and cost- 
ing $1, but it will earn no less and cost no more (barring a slight loss of fuel) 
for being a quarter or half an hour more or less upon its trips. On the other 
hand, the total expenses for running a steam-excavator with perhaps three or 
four engines at work to handle the cars, are from $100 to $150 per day. A 
delay to any one of these trains is to a considerable extent a delay to all and to 
the excavator as well, and a delay of three hours per day to these trains (which 
is about a minimum) means the loss of $1200 to $1500 per month. 

Under these circumstances what ought to be done, if true economy is to be 
considered, is to prepare something like a regular schedule for the movement 
of these trains, from day to day and from week to week, for the use of the dis- 
patcher ; to provide as good facilities as possible for communicating orders to 
them, and to require that, whenever and wherever it is possible without too 
great delay, the gravel trains shall be favored at the expense of the ordinary 
freight train. 


1043. Supposing the delays to gravel trains to have been re- 
duced to a minimum, there are few expenditures so directly 
profitable as to procure a steam-excavator and ballast plows, 
and keep two or three trains at work for a good part of several 
seasons increasing the depth of ballast. Half a cubic yard per 
cross-tie will raise the track some 8 in., and where the road-bed 
is wet and the haul not too great, this would not be so very bad 
un investment, simply as a preservative of cross-ties. 

An additional economy for this kind of work on many lines, 
and one deserving of more frequent use, is the hauling «° side- 
dump cars loaded with ballast on regular trains, especially way 
freight, whenever, as is frequently the case, eight or ten addi- 
tional cars can be hauled over a portion of the division as well 
as not, owing to more favorable gradients. Many types of cars 
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suitable for this purpose exist which are readily dumped by one 
man. 

1044. One of the very worst places to economize in, but for- 
tunately not a common one, is in the crRoss-T1ES. The number 
of these cannot be too great for economy, until they become so 
close as to impede tamping, which is when about 4o per cent of 
the length of the rail rests upon ties. Up to this point even the 
weight of rail may be judiciously sacrificed, if necessary, to in- 
crease the tie support, as may be speedily shown. 

Track is constructed and made passable by the use of three 
agencies: (1) rails, (2) cross-ties, (3) tamping under the ties. 
Some proportion of 
each of these must be 
used to maintain a Sta- 
ble track, but in pro- 
portion as the stabil- 
ity from one of them 
is increased, that required from one or both of the others may 
be decreased. If we have a stiffer rail, we may use less ties and 
less track-labor. If we have more or better ties, we may use a 








Fic. 251. 


lighter rail. If we put more labor into maintenance, we may 
dispense with some expenditure on either rails or ties, or both. 
The different modes of yielding, outlined in Figs. 250 and 251, 
which occur more or less on all track, may be assumed to arise, 
and will arise, from deficiencies in any one of these three re- 
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quirements, either the rails or ties or tamping, and may be 
cured, in part or whole, by spending more money on either one 
of them. Assuming as a standard of comparison a 6X8 in. tie 8 
ft. long, spaced 2 ft. apart, or 2640 per mile, the following com- 
binations of spacing and width will afford an equal bearing-sur- 
face of ties on the road-bed and of rails, but will be seen to 
afford a very unequal support to the rail: 


LiGS| Per NUlesin 5 soos Gatievencwe ves sas 2,640 3,000 3,168 3,520 
Distance apart, centre to centre....... 24in. 21.12in. 20 in. 18 in. 
Average width of face........ ....... 8in. 7.04in. 6.67in. 6 in, 
Clear space, tie to ti€......... eee ee eee 16 in. 14.08in, 13.33 in. 12 in. 
Comparative stiffness of same rail for 

CACM SHA Mentate niiwd ints hate t as 1.00 1.47 1.73 2.37 
Comparative weight of rail to give same 

SUIIMNCSS eaters hud ceateiedaed jwaae 1.000 0.825 0.761 0.650 


The method of determining the comparative stiffness and. 
comparative weight of rail in the last two lines is the same as 
used in par. g92 for rails, and need not be repeated. Whether 
we compute the comparative stiffness of the rails for spans from 
centre to centre of ties, or for one clear span between ties, or for 
spans omitting one tie, as in Fig. 250, the result is the same, al- 
though the absolute stiffness will of course vary greatly. 

1045, Taking the extremes of the table above, we see that the 
addition of 880 ties, or one third increase, gives so much addi-_— 
tional support to the rail that (assuming the support to each tie 
to be the same) a rail only two thirds as heavy will distribute 
the load as well from tie to tie. Not forgetting that stiffness is 
only one of the three qualities in a rail which are gained by in- 
creasing its weight, this great difference still ingicates that in- 
creasing the number of ties to the extent of practical possibility 
(their dimensions remaining the same) adds much more to the 
aggregate stiffness of the track than the same amount spent on 
rails; as thus: 

The cost of 880 more cross-ties per mile, more than doubling 
the stiffness of the same rail, amounts— 


At 25 cents, to $220 = 7.14 tons rails at $30 = 4.5 lbs. per yard. 
‘ec 30 “6 66 264 = gees 8. 80 66 oe 5.5 ee 

" at 40 6e 66 352 =_ I! 73 66 6é 6é —_— 7.3 66 ae 6 
sc 50 66 66 440 = 14.67 ac 6c «cc 4 9. I 66 «4 6 
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Comparing this with the figures in Table 196, giving the 
comparative stiffness of light and heavy rails, we have the fol- 
lowing comparison for various light rails—for which rails only 
the comparison is at all close: 


Original weight of rail, . . . . . . . . 20lbs. 35 lbs. 50 lbs. 
Stiffness indo. takenas ..... . . 1,00 1.00 1.00 
Adding 4.5 lbs. per yard (= cost of 880 ties 

at 25 cents each, as above) makes stiff- 

NESS. gies Bey Fe ae ee eee, ae, “AT 1.27 1.19 
Adding 9.1 lbs. per yard (= cost of 880 ties 

at 50 cents each) makes stiffness . . . 2,12 1.57 1.40 
Whereas the same sum spent on ties in- 

creases the stiffness,as above,to . . . .... soa 2.37 


1046. While the addition of so large a number of ties, without 
decreasing their width, can rarely be practicable, and while the 
comparison is not strictly exact for other reasons, this does indi- 
cate clearly the general fact, that increasing the number of ties 
to the limit of convenience is a cheaper way of increasing sta- 
bility than increasing the rail-section, even for very light rails. 
On the other hand, the total stability which is obtainable from 
ties is limited by the number which it is possible to use, so that 
what these figures in fact indicate is that, in endeavoring to get 
the utmost stability at the least cost, the first essential is to use 
ties as freely as is possible, and the next essential is to decide 
between a heavier rail and more tamping to supply the deficit. 

1047, The physical limit to the increase in number of ties, of 
ordinary standard width, is probably 2800 per mile; but ff, as in 
the first table above, we consider the width of the ties to be di- 
minished as their number is increased, this limit is considerably 
higher. There are quite a number of roads in the United States 
which use 3100 to 3300 narrow ties per mile with very satisfac- 
tory results. Remembering that the stiffness of a rail decreases 
as the cube of the span, it is obvious that by dividing up the 
bearing-surface among a greater number of ties, so that the ag- 
gregate area remains the same, we measurably obtain two desir- 
able ends at once—we give much more effectual support to a 
weak rail, and we in general reduce, instead of increasing, the 
total cost of ties, since the cost of ties will usually increase faster 
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than the required minimum face, As, therefore, the necessary 
space between ties varies approximately with the width of face, 
and is about twice the face (so that full-width ties cannot be 
used with very narrow spacing), the utmost economy would seem 
to require that narrow ties spaced close together should be given 
a decided preference at the same cost for ties per mile when a 
light rail is to be supported, and there are few rails indeed in 
this country which cannot be said to be light in proportion to 
the duty imposed on them. It could not rationally be expected, 
indeed, that 6-in. ties spaced 18 in. apart, instead of 8-in. ties. 
spaced 24 in, apart, would increase the stiffness of a light rail 
from 1.00 to 2.37, as the figures above indicate; yet we may 
justly conclude that it will be increased very greatly, with a pos- 
sible decrease in the total cost of ties as well, where the supply 
of large timber is small. In not a few localities ties of 5- or 6-in. 
face can be had for but little more than half the cost of ties with 
8-in. face. 


1048. A great error is often committed in making ties too 
thin. A cross-tie is an inverted cantilever. In Fig. 251 we have 
a tie yielding, as they all do, more or less under a load; and by 
inverting Fig. 251 it will be seen that we may consider the tie 
as a cantilever beam, supported upon two piers (the rails) and 
loaded with a more or less uniformly distributed load. If the 
tie were perfectly stiff, it would be an evenly distributed load, 
and the pressure of the tie upon the soil would be uniform for 
every square inch of its bearing-surface. If the tie be very thin, 
the conditions of the exaggerated sketch will literally obtain. 
The middle and ends of the tie will then be able to transmit but 
little pressure to the ballast, and (since the total pressure trans- 
mitted must in any case be the same) an excessive and destruc- 
tive pressure will be thrown upon the road-bed directly under 
the rails, causing rapid deterioration therein. This may be 
shown by the load-diagram below Fig. 251. Let us suppose 
that a tie be so thin, or the nature of the support so unyielding, 
that the load per square inch directly under the rail is three times 
as great as at the ends and in the middle, as shown by the full 
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line in the diagram below Fig. 251—a very common difference, 
if not, indeed, one almost universally exceeded in occasional in- 
stances, even on a very good track. An increase of stiffness 
which would double the load on these lightly loaded extremities 
would produce, as will be seen from the diagram, an absolutely 
uniform distribution of pressure, and although this can never be 
fully realized, yet it is plain that it may be approached. 

1049. Now the stiffness of any beam, however supported or 
loaded, is in proportion to the cuBE of its depth (or thickness of 
tie) and of its lengths between supports (or the gauge). Any 
attempt to compute from these facts the absolute requirements, 
or distribution of load, with a given tie or gauge, would be pre- 
posterous. There is no absolute requirement, since, however 
well maintained the track, occasional ties are badly or unequally 
supported; and since the load is far more than sufficient to break 
any tie in two at the middle if only supported at that point (a 
dead load of 14,000 Ibs. per wheel would probably break such 
ties the first time it was imposed), it is for these maximum de- 
mands, and not the average, that we must provide. Therefore, 
speaking comparatively only, and taking a tie 6 in. thick as the 
basis of comparison, we have the following: 


Thickness of Narrow- (3 ft.) gauge Tie of— 


Comparative —_—_ COO. 

Thickness, Stiffness. Equal Stiffness. Equal Strength, 
5 in. 0.58 3.18 in, 4.30 in. 
6 “ 1.00 3.82 ‘ be “ 
7 1.59 4.40 “‘ so2.. * 
8 “ 2.37 5.10 “ 6.88 “ 


From this it is clear that although the nominal bearing-sur- 
face of a tie is not increased by increasing its thickness, yet that 
the effective bearing-surface is likely to be very materially in- 
creased by a very moderate increase of thickness. By increasing 
the thickness from 5 to 6 in., we nearly double the stiffness ; by 
increasing it from 6 to 7 in., we increase the stiffness 59 per 
cent, giving the effect outlined below Fig. 251, in which the full 
line shows the assumed distribution of pressure with a tie 6 in. 
thick, and the dotted line the effect on the latter of thickening 
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the tie 1 in. Economizing in the thickness of ties, therefore, 
would seem to be one of the poorest ways of saving money. 


1050. This is more fully seen by comparing the effect of differ- 
ence of length. It cannot be attempted to consider the matter 
in detail, but a tie which is under fair conditions to permanently 
fulfil its office of distributing the load may be considered to 
curve into the three circular arcs shown in Fig. 251, from which 
it will be apparent that, under whatever assumptions as to the 
curve of flexure, there is a clear limit to the useful increase of 
length in ties at a point considerably within a length of twice 
the gauge, f/”. If the tie be made longer, as, for instance, ex- 
tended to f /’, or, still worse, to g g’, either the extra length will 
carry little or no load (which is most likely), or, if the support 
nearer the rail has given way so as to throw load upon it, it will 
be very liable to break the tie. 

If the tie be made shorter, the load thrown on the middle of 
the tie will be disproportionately increased until, if we conceive 
the tie cut off close to the outside edge of the rail, the load per 
square inch will, in the first place, be very greatly increased, 
and, in the second place, the strength of that portion of the tie 
between the rails, considered as a beam, is diminished by about 
one half and its stiffness about seven eighths; because the effective 
span of the beam has, by cutting off the projecting ends, been 
almost doubled, i.e., increased from 48’, Fig. 251, to cc’. 


1051. For the most efficient service from ties, therefore, we 
have a certain quite narrow limit of length, the minjmum being 
about 74 ft., and the maximum about 84 to g ft., for the ordinary 
gauge of 4.71 ft. It is clear from the above that any increase of 
length above 8 ft. gives a far less effectual way of disposing a 
given quantity of wood (to obtain an approximately uniform 
pressure on the ballast, and so keep down the maximum), than 
to increase the thickness, provided the nature of the timber per- 
mits it. The apparent gain of bearing-surface by increasing the 
length of ties from 8 ft. to g ft., and the apparent absence of gain 
in bearing-surface by increasing the thickness from 6 in. to 7 in., 
will be seen to be precisely the reverse of the true conditions, 
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and we may well believe that this deceptive contrast has been 
the chief cause for such awkward combinations as an 8$- or o9-ft. 
tie with only 6 in. thickness, which prevails with 6.1 per cent of 
the ties in the United States. 

Neglecting the widths, as an indeterminate element not defi- 
nitely fixed, the percentages for the entire United States of the 
various lengths and thicknesses of ties in use is as follows: 


Lengths, . . 8ft. 8ft.6in. 9g ft. to ft. Total. 


Percentages, . 63.5 27.6 8.9 o+ 100.0 
Thickness, . 6in. 64 in. 7 in. 8 in. 
Percentages, . 54.4 3.8 41.4 0.4 100.0 


While these variations are in part, and perhaps chiefly, gov- 
erned by the conditions of the timber supply, they arise in part 
at least, we may safely assume, from mistaken views as to what 
is, abstractly considered, the best proportion for a tie. The best 
dimensions for a tie are about 7 in. thick, 8 ft. 6 in. long, and 
7 to g in. face. 

1052. There is another side to the question of masonry struc- 
tures which may be briefly noted. While a structure, if built at 
ali, should be well and solidly built, it does not follow that be- 
cause a certain proportion of the structures of a line eventually 
wash out that they were therefore ill-designed. ‘“ The natural 
end of a tutor,” says the Autocrat of the Breakfast-Table, ‘is to 
die of starvation. It is only a question of time, just as with the 
burning of college libraries.” So in a certain narrow and limited 
sense we may say that the natural end of a culvert, and even of 
many bridges, is to perish in some excessive flood. The excep- 
tional storms which come but once or twice in a century can 
hardly be fully provided for, for the reason that it is difficult to 
build any large number of structures with such an ample margin 
of safety as to insure that many of them will not eventually wash 
out. 

For example, in 1886 there came some unusual storms which 
chanced to fall most severely on some of the Boston roads, which 
are about the oldest roads in this country, having been built 
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from 40 to 50 years, and had rarely suffered much from floods 
and washouts heretofore. As a consequence structures were 
washed out in considerable numbers (on the Old Colony there 
were 40 washouts), many of which were “supposed to be strong 
enough to resist any current,” and had succeeded: in doing so 
for half a century. 


1053, Such occurrences will and ought to make engineers 
cautious; but we may remember, on the other hand, that to have 
insured that these structures should not have washed out, their 
original size and cost would have had to be nearly if not quite 
doubled, and a simple computation in compound interest will 
show that had this been done in the first instance the additional 
investment would have amounted at 6 per cent to 19.50 times 
the actual first cost. It follows that in 1835 even a certainty of 
saving the cost of duplicating the original structure in 1886 would 
have warranted barely 5 per cent additional expenditure. It is 
true that the bare cost of renewal does not cover the whole loss, 
for there is a loss from delay and danger of accident incurred 
by the washout in addition thereto ; but on the other hand, to 
guard against all the contingencies which might arise in 1886, it 
would have been necessary in 1835 to have about doubled the 
cost of all the structures, since all may be assumed to have been 
laid out with equal care, and it could not have been foreseen 
which would be most tried thereafter, 

All of which goes to show that when structures have been 
skilfully laid out to stand the ordinary contingencies of 20 or 30 
years it is about all that is either practicable or justifiable, and 
that the remarkable storms which come only once or twice in a 
century are not in fact, and hardly can be, successfully guarded 
against. This is especially true because the worst effects of even 
the greatest storms are localized within quite narrow limits. 
The storms referred to were not by any means the worst for 50 
years, except at a few spots. But those structures which washed 
out chanced to be at those spots, while the really greater storms 
which have washed out others in past years did not chance to 
fall so severely on these. 
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1054. The same is, in substance, true of INUNDATIONS of rail- 
way lines. Every year we hear of miles of line of important 
roads being under water, and every year it is, to a considerable 
extent, in different localities. It is a tolerably safe prediction 


that within reasonable 
and justifiable limits 
of expenditure no rail- 
way can be carried 
for any long distance 
through that place of 
all places for economi- 
cal operation, a river 
valley, without being 
at some time and at 
some point under wat- 
er. The conclusion 
that whenever this oc- 
curs it is evidence of 
bad engineering is not 
justified. There are 
lines in all parts of 
the country which are 
overflowed for consid- 
erable distances every 
three or four years for 
a few days, and find 
it cheaper to suffer 
the evil than to cor- 
rect it. Prominent 
examples among in- 
numerable others are 
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the main line of the Pennsylvania Railroad in Trenton, N. J., 
various points on the Erie, Philadelphia & Erie, and Baltimore 
& Ohio, and various roads in the vicinity of Buffalo, N. Y. 
Without going to the length of saying that this is ordinarily 
justifiable, which would be going too far, it is an entirely safe 
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statement that when the works endangered by such overflow are 
not of a very costly character, it is far better to risk the chances 
of overflow and damage at a few points every eight or ten or 
fifteen years, and often still more frequently, than to sacrifice 
the advantage of easy gradients and light first cost to avoid the 
risk, especially as it is often impossible to avoid it without aban- 
doning the valley altogether, This latter has been done in not 
a few instances, and by no means to the advantage of the prop- 
erty, although of course there are many valleys which are so 
frequently subject to excessive floods as to make them unfit for 
any permanent railway line. 

1055. Very great fluctuations in rainfall occur in successive 
years, as shown in Fig. 252, which likewise strongly indicates 
that there are periods of great or small rainfall of ten or fifteen 
years’ duration. It by no means follows, however, that the years 
of greatest rainfall are the years of greatest floods, but rather 
the contrary. 
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CHAPTER XXIV. 
THE IMPROVEMENT OF OLD LINES, 


1056. Ir should follow from what we have already seen in 
respect to the errors which may be committed in the laying out 
of new lines, that many existing lines, built in haste and without 
adequate study of conditions of greatest economy, should be 
capable of material improvement at a cost far within the added 
value to the property. That this is so is a matter of common 
observation and belief, and many lines are already acting upon 
it to their great advantage. Undoubtedly the number of such 
lines will continue to increase, influenced by the sharp spur of 
necessity if nothing else, and it is probable that this would be 
more generally done if it were fully realized what great improve- 
ments may, in cases, be effected at very moderate cost, and how 
readily the possibilities in that direction may be determined 
without elaborate and costly surveys. 

The subject is one which usually requires careful study, not 
so much for determining whether or not improvements can ad- 
vantageously be entered on, which is often too clear for doubt, 
as for determining precisely HOW and WHERE the most improve- 
ment can be effected for the least money, so as to avoid the 
danger that, if the improvements are entered on, the expenditure 
will not be given the right direction, and so accomplish a part 
only of what might have been accomplished, or, on the other 
hand, will include much that was not essential and so not return 
interest on the capital invested. 

1057, In attempting to improve an old line, as compared with 
a line which is still on paper only, we are at once better and 
worse off. On the one hand, we have a positive knowledge of 


its earnings, expenses, and traffic, and far more definite premises 
s 
50 
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for estimating the possibility and value of any change therein. 
We know or may know precisely how much locomotives do and 
can do on the line, how much they are now assisted by momen- 
tum in passing over their heavy grades, and where they are 
most taxed. Above all, perhaps, we have time to fully consider 
and investigate all the conditions. Usually, moreover, there are 
certain members of the regular staff who can devote a moderate 
amount of time to investigations and minor surveys without 
serious interference with their regular duties. 


1058. On the other hand, we have the disadvantage that any 
changes of line or grade, or of positions of stations or water- 
tanks, etc., etc., involve the throwing away of a certain amount 
of work already done, instead of the mere addition of a new red 
line to the maps and a new line of stakes on the ground. For 
this reason, a change which might have been in every way ex- 
pedient in the beginning may not be expedient when loaded 
with the cost of two lines instead of one. We have, moreover, 
the disadvantage that the value of property and number of build- 
ings are liable to have greatly increased, often to a prohibitory 
limit, especially near stations and large towns, where changes 
are most likely to prove expedient. Moreover, in cases of con- 
siderable changes, involving the abandonment of certain sec- 
tions of line or even the moving of minor stations or sidings, 
legal difficulties may arise, with expenses of unknown magni- 
tude resulting, perhaps, from the mere whim of a jury, and re- 
quiring the maintenance and operation at heavy cost of work 
intended to be abandoned. It has been successfully disputed in 
some instances, at least for a time, whether a corporation has 
the right in law to abandon sections of unprofitable lines to the 
detriment of vested interests without payment of heavy damages 
as compensation for contingent as well as actual injury. On 
the other hand, instances have repeatedly arisen where the right 
of such abandonment has been successfully asserted and main- 
tained. Much depends, no doubt, both on the importance of 
the case and the rigor of the opposition, but in general it seems 
reasonable to expect that moderate changes for which necessity 
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or good reason can be shown will not be accompanied by a re- 
fusal of legal authority to make them, or by more than reason- 
able and actual damages. It constitutes an element to be always 
remembered and weighed, but not to be exaggerated without 
weighing it, as there is Some danger that it may be. 


1059, The disadvantage of having to build a line twice over is 
one which, while undoubted, is liable to affect the imagination 
far more than its real importance warrants. The constant loss 
from operating a bad line, on the other hand, being so gradual 
and continuous that it does not affect the imagination at all, the 
two causes may unite to indispose responsible officers to think 
of entering upon a policy in which the outlay is certain and 
seems larger than it is, while the gain is problematical, and even 
its possibility does not force itself upon the attention. 

To construct, say, 10 per cent of a long line over again, for 
example, inevitably impresses the imagination as very much like 
adding 8 or ro per cent to the capital invested; and as the ship 
is nearly sinking under the load it carries, what may happen to 
it with that load added? The chances are, however (Table 199 
and 14), that it will not really add more than one to three per 
cent. On the other hand, what can seem more improbable, 
@ priort, to a manager who is only hauling 25 or 30 cars per train, 
than that 50 or 60 cars can be drawn over the same road with- 
out, say, doubling or at least increasing one third the cost of the 
line? Yet this has been repeatedly accomplished, and can be 
again accomplished on many thousand miles of road, at far less 
cost. 


1060. The defects which are most conspicuous in old lines 
which it is desired to improve are, in general, these: 

1. THE PASSING BY OF LARGE TOWNS or other sources of traffic 
which should have been approached more nearly. This defect, 
although a great one in the laying out of old lines, is ordinarily 
not one for which alone it is expedient to change the main line, 
but it is often an element in considering changes which are de- 
Sirable for other reasons. 

2. EXCESSIVE CURVATURE; a defect which forces itself with 
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quite sufficient force, as a rule, upon the attention of all con- 
cerned, so that there is some danger that expenditures may be 
incurred in efforts to remedy this evil which might better have 
been given some other direction. Nothing further will be said 
on this subject than has been already said in Chapter VIII. on 
curvature; but it is beyond question that on important trunk 
lines large expenditures may often be usefully devoted to this, 
as to almost any other improvement. 

3. IMPROVEMENTS IN GRADIENTS, which are generally at once 
the cheapest and the most important to effect, and to which this 
chapter will hereafter be devoted. 


1061. The defects in gradients, of a remediable character, 
which are most likely to exist in old lines, are as follows: 

1, STATIONS ON HEAVY GRADES, including as heavy grades 
not only those which appear heavy on the profile, but those 
which are sufficient to prevent starting a full train, although 
easily enough passed over by trains under normal headway. 
The number of lines is great on which several limiting stations 
of this kind exist on a single division, so that, as the trainmen 
put it, “itis harder to start the trains than to pull them up the 
grade.”’ Very frequently these bad grades at stations are the 
only obstacles to a considerable increase of train-load. 

2, GRADE-CROSSINGS of other railroads, which have often been 
added in great number since the original opening of the line 
and seriously modified the handling of trains, especially in the 
West. 

3. NEEDLESS UNDULATIONS OF GRADE, avoidable by slight de- 
tours, and originally introduced only because the importance of 
low grades in comparison with a short line or cheap construc- 
tion was underestimated. 

4. FAILURE TO USE PUSHERS, or assistant engines: in some 
cases from mere oversight, but more generally because the line 
is ill-suited for their use without modifications elsewhere. It is 
unfortunately true that in the original location of most Ameri- 
can railways this possibility has been little considered; partly 
because the amount of future traffic was not foreseen; partly 
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because the grades seemed too low to make the possibility worth 
considering (it being only in recent years that the use of pushers 
on low grades, to handle very heavy trains, has become common), 
and partly, in some instances, from mere lack of thought. 


1062, On very many lines it has happened that there was 
some one short stretch on a division where a 5o0or 6oft. per mile 
grade was unavoidable. Grades approaching this limit were then 
used on other parts of the line which were easily avoidable, and 
can easily be taken out, from an idea (correct enough if the use 
of pushers is not considered) that they were of no importance if 
not exceeding the maximum. 

Consequently, when the line was opened, trains had to be 
quite short. Stations were laid out or have been added from 
time to time, without reference to the use of any other than the 
short trains then handled, and new roads have from time to time 
put in grade-crossings, at which all trains were compelled to 
stop, with similar indifference to consequences, provided the new 
stop did not require a still shorter train than was then handled. 


1063. Thus it may have come about, in the course of years, 
that there will be a dozen or twenty points on the division where 
the demand upon the power of the locomotive is almost as great 
as, and frequently greater than, the resistance on the maximum 
grade, so that no advantage, or very little advantage, would be 
gained by the use of pushers anywhere, and the character of the 
line seems fixed, without entire reconstruction. Yet the whole 
may be often remedied by some among the following simple 
ways, at very moderate aggregate cost: 

1. The point or points offering most original difficulties and 
having, probably, the heaviest work and grades (say 60 feet) may 
be in some cases avoided altogether by a detour of a few miles, 
but in general can more advantageously be operated as it stands 
with a pusher, thus about doubling the possible train over it. 

1064. 2. The points of next heaviest grades—there may be six 
or eight of them, having grades of 30, 40, and 50 to 60 feet per 
mile—will in some instances be so short that they are now, or 
can well be, operated as momentum grades, with or without 
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some slight modification, The feasibility of this can be deter- 
mined simply and easily in the manner explained in par. 408, In 
other (and frequent) cases short sections of new grading will be 
required, to which the track complete can be removed. In some 
cases the regrading of considerable sections will be necessary, 
enabling the line perhaps to strike some new town by a detour, 
but endangering legal complications for damages unless both 
lines are maintained. Very frequently, however, such double 
construction may give all the advantage of a double track, fora 
certain distance, since the objectionable gradients may be op- 
posed to trains going one way only. 

1065, 3. The disadvantageous effects of grade-crossings may 
now, happily, be immediately removed in all cases by taking ad- 
vantage of the laws alreddy existing in some States (see next chap- 
ter), and to be easily obtained by effort where they do not exist, 
permitting such crossings to be operated by interlocking signals 
without requiring trains to stop at them regularly. It is now 
universally admitted by intelligent and well-informed men, that 
this is a much safer and cheaper safeguard than the stopping of 
trains, Exceptional crossings no doubt exist where (as some 
trains must stop when another happens to be passing) this rem- 
edy would not be a perfect one, and an overhead crossing prefer- 
able, especially to effect at the same time an improvement of 
grade, but in general dispensing with a stop by interlocking 
would be all that was practically necessary. The expense of do- 
ing so is considered more fully in the next chapter. 

1066. 4. The unfavorable gradients at stations—very often the 
chief evil to be cured, although none but the trainmen may fully 
realize the fact—can be remedied by one or the other of numer- 
ous ways, as follows: 

(2) By moving the station or the freight tracks only a little 
ahead or back, so as to reach a more favorable point; if neces- 
sary, at important stations, by completely separating the freight 
and passenger yard and station, and incurring some extra ex- 
pense for extra operators, switchmen, etc. 

(5) By modifying the gradients of the station, or of one or 
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two tracks thereat in the manner indicated in Fig. 254, viz., rais- 
ing the track a, at the lower end of the yard, so as to give a lower 
grade for starting trains, at the expense of a somewhat higher 
grade for stopping them, the latter having no other disadvan- 





tageous effect than to check the speed of a passing train, acting 
in place of a brake, to some extent, if the train is to stop. 

(c) By stationing a switchman to open certain switches, and 
thus saving the necessity of a train stopping at an unfavorable 
point to open or shut them. On large roads and at large sta- 
tions this is not a difficulty, but at other points it is one which 
must be fully borne in mind. 

1067. (¢@) By breaking through, if necessary, general rules as 
to which trains shall take the side track, and even (in effect if not 
in form) which trains shall have the right of way. The latter, of 
course, cannot safely be done zm form, but the desired end can 
be accomplished by taking care in despatching, to have the lightly 
loaded trains, or those which the grades favor, held for those 
which cannot well stop at certain stations or only with difficulty. 
A general rule on this subject is commonly established and put 
in force over all divisions of large roads—as for instance that east- 
bound trains have right of way over west-bound, which latter, 
consequently, are by custom always obliged to take the side 
track at all stations, and by custom of the despatchers are com- 
monly held so as to favor the east-bound trains. But while such 
a rule may work well enough on most divisions, it may work 
very unfavorably in others. 

1068, For example, on the New York, Pennsylvania & Ohio 
Railroad, the general rule that east-bound trains had the right 
of way, which was well enough for the remainder of the road, had 
(and probably still has) the effect on the Mahoning Division to 
compel the heaviest-loaded trains to stop and take the side track, 
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on acurve, when half upa long maximum grade, to let trains 
always more lightly loaded pass down hill at full speed past them. 

Such cases are not infrequent, and come to be looked upon as 
matters of course; but it is needless to say that they can, when 
occasion arises to make it expedient, be modified if necessary (1) 
by reversing on one division the usual rule as to which trains have 
right of way; (2) by giving, at some given station or Stations, 
trains going in one direction the right to hold the main track and 
require an opposing train to take side track, regardless of which 
has right of way; (3) by favoring trains in dispatchers’ orders, as 
before suggested. 

Thus, in one way or another, it may generally be effected 
that trains passing in one direction past some one Station on a 
division, at least, with unfavorable grades which cannot other- 
wise be remedied, shall not be compelled to stop at it. 


1069, (¢) At large stations, where there is most likely to be diffi- 
culty or great expense in adopting any of the preceding meth- 
ods, a switch-engine which it is found necessary to keep at the 
station, but which is not kept very busy, may be utilized to help 
trains through the yard, and perhaps also over some unfavor- 
able grade-crossing, which is particularly likely to come near 
to such a station. If the traffic of the line be very heavy this 
may not be possible; but in that case, as a last resort, an engine 
may be stationed at the yard for the sole purpose of helping 
trains through it. By modifying the position of the tele- 
graph office it may in general be arranged that the use of such 
an engine shall cause no extra stoppage of thetrain. In fact, on 
many lines of heavy traffic, as for instance the Hudson River 
Division of the New York Central Railroad, pusher engines are 
used to help trains over short grades without stopping trains at 
all, the pushers coming up behind the train as it passes a switch, 
running two or three milles, and returning on the same track, 
protected by a flag. 

1070. The best method of determining how much can be ef- 
fected in these various ways is by observations of the variations 
of velocity in the handling of heavy trains on the present line in 


CHAP, XXIV.—IMPROVEMENT OF OLD LINES. 793 


ra et i ee rata re ee een nol mecca aa eR ere PE 
a manner shortly to be described. In this way we eliminate the 
necessity of considering and allowing for a long list of doubtful 
elements—which throw a haze of uncertainty over any computa- 
tion in which they must be separately estimated or guessed at— 
by simply determining by direct observation the resultant, so to 
speak, or net effect of them all. For lack of definite knowledge 
on a number of variable elements, it is difficult, if not impossible, 
either to compute or to observe, separately, either the power of 
the engine or the whole resistance of the train, but we can de- 
termine, very accurately and simply, the relation which the one 
bears to the other—which is all that really concerns us—in this 
way: 

I. When the engine at any given point on the open road 
LOSES SPEED, it is proof that working with the given steam-pres- 
sure and point of cut-off it is overloaded, and the amount of 
velocity lost can be made a measure of how much it is over- 
loaded (par. 400 ef a/.). 

II. Conversely, if the engine GAIN SPEED at any point on the 
open road, under given conditions of steam-pressure and cut-off, 
it is a proof that it is underloaded, and the observed variations 
of velocity can be made to accurately indicate how much. 

III. If an engine acquires speed in starting very quickly, 
under given conditions, without slipping the wheels or using 
sand, etc.; or, on the contrary, 

IV. If the engine start very slowly, or not at all, without 
slipping the wheels or using sand, or both—the observed facts 
may be made a measure for accurately determining what train it 
could start under similar conditions with fair working efficiency. 

1071. By velocity observations of the nature above indicated 
under varying conditions of wind, weather, temperature, long and 
short trains, loaded and empty cars, etc., etc. (all of which can 
be observed on trains by simply waiting for suitable opportuni- 
ties without affecting or interfering with normal operating prac- 
tices), we have a positive basis for determining from -what is 
done under those conditions whether or not the comparative 
ratio of power to resistance on various parts of the line is seri- 
ously imperfect, 
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In other words, we can, by the simple observations suggested 
and to be described, construct a VIRTUAL PROFILE of the road 
under all extremes of external conditions. We can then com- 
pare these virtual profiles and determine whether or not a given 
set of improvements which produce a desired uniformity of re- 
sistance under one set of conditions, as fair summer weather and 
heavy-loaded trains, will have as great comparative value in 
stormy winter weather with long trains of empty cars, 

POSITIVE determinations of any one of the following doubtful 
elements we save the need of altogether : 


The ratio and amount of adhesion. 
The cylinder-power. 


The rolling-friction and friction of machinery. 
The gain from using sand. 


f The rolling-friction, 
As respects the cars .... + The wind resistance. 
{ The effect of number and load of cars, 


The effect of temperature, state of rail. 
As respects the train as } The extent to which momentum may be re- 
BWROE er iencccaee’ lied upon to help trains over short heavy 
grades. 


1072, To accomplish these ends the system of observation 
should in detail be as follows: 

The only apparatus or previous preparation necessary is a series of 
distance-stakes along the line, a stop-watch, and a note-book, with an 
observer on the engine (at times), also provided with a note-book. 

The stakes are set at various governing points on the line where 
speed observations are desirable. They should be of a size and color to 
be easily visible, and should be set throughout the road at some fixed 
and uniform distance apart. Boards fastened to the fence may be more 
convenient than stakes. It is unimportant to place them with ref- 
erence to mile-posts, but they should be set at top and bottom of every 
doubtful grade, and at the up-grade starting-point at every station and 
stopping-place which either is or may become in any way a difficult 
point, requiring consideration. Jt can do no harm to place them at all 
stations, as comparisons may be instructive. 

A train moving at 1o miles per hour passes over 14.67 feet per 
second. As ourtime observations must be in seconds, it will be more 
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convenient to set these stakes at some multiple of 14.67 feet apart, thus 
making all velocity records throughout readily convertible into miles 
per hour from speed notes in seconds. A suitable distance is 14.667 x 20 
or 293.33 feet. If set at that distance a train which passes over the 
distance between any two stakes in 


zo seconds is moving at ro miles per hour. 
46 6¢ 


15 . 4¢ 13} 
134 ™ ve 66 15 64 66 
10 20 
5 40 
200 
A 


In other words, reczDrocal of A seconds K 200 = vel. in miles per hour 
between the two stakes; a very simple computation from a table or re- 
ciprocals which the following Table 201 will save the need of. 


TABLE 201. 


SPEED IN MILES PER HOUR CORRESPONDING TO THE TIME IN SECONDS IN 
PASSING OVER A DISTANCE OF 2093+ FEET. 


Seconds. Speed. Seconds. Speed. Seconds. Speed. Seconds. | Speed. 














3 66.7 6t 32 


.O Q+ 21.1 17 11.76 
3+ 61.6 64 30.8 of 20.5 18 II.1I 
34 57.1 6% 29.6 IO 20.0 19 10.53 
32 53-3 7 28.6 10F 19.0 20 10.00 
4 50.0 7t 27.6 II 18.2 22 9.09 
4t 47.1 74 26.7 II¢ 17.4 24 8.33 
44 44.4 78 25.8 I2 16.7 26 7.69 
42 42.1 8 25.0 124 16.0 28 7.14 
5 40.0 8+ 24.2 13 15.4 30 6.67 
5¢ 38.1 84 23.5 134 14.8 35 5.71 
54 36.4 8h 22.9 14 14.3 40 5.00 
5f 34.8 9 22.2 15 13.3 50 4.00 
6 33.3 gt 21.6 16 12.5 60 3.33 





The disposal of the stakes at stations, where speed is slow, 
may be advantageously modified by putting in half-stations, so 
that they are only 146.67 feet apart, thus giving more accuracy 
to the observations ; but this is unessential, and does not modify 
the principle. 
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1073. Stop-watches suitable for this purpose may be bought of any dealer 
for $7 to $10 each. They read to quarter or fifths of seconds, being stopped 
and the hands fixed at any instant by the movement of a little button. Pres- 

sure on another button, B, Fig. 255, restores the 
A hand to zero, ready for another start. They are 
generally durable and reliable. 

Two stop-watches may advantageously be pro- 
cured and mounted together on a board, the starting 
buttons being connected to a single lever, as shown 
in Fig. 255, in such manner that a single motion of 
the lever will start one watch and stop the other 
simultaneously. This will throw the buttons for 
turning the hand to o on the outside, so that they 
can be readily used without danger of mistaking one 

FiG. 255, for the other. It is not, however, essential that in 
taking a series of say five or six observations we should return the hand to zero 
each time. We may simply start one watch and stop the other at each station 
and note the actual readings, as below noted. The attachment of the lever 
shouid be so devised that there is a single point in a central position of the 
lever where neither watch will be started, which is a simple matter todo. A 
single ‘‘ split-second” watch will answer the same purpose, but is more expen- 
sive. 

Some brass clips, C, for inserting a memorandum slip near to the watches 
may advantageously be placed upon the board to which they are attached, and 
brackets or angle-plates may well be provided for readily screwing the whole 
firmly to the side of the car. It is convenient, although not essential, to have 
an observer to watch and call off the instant of passing each stake, so that the 
attention need not be distracted from accurately taking the time observations. 


A little stand or hook to carry an ordinary watch for time records may well be 
added. 


1074. The records of a series of six or eight successive observations 
at any desired point may then be jotted down on the memorandum pad, 
to be worked up later, or on the spot, since they are likely to be needed 
at infrequent intervals only. It answers every useful purpose of a dyna- 
mometer record, for the fluctuations of speed are such a record. 

In starting out from a station the intervals of time will be consider- 
able, even when taking half-stations of 146.67 feet each, and there is no 
difficulty under any circumstances in taking readings with all essential 
accuracy, 

1075. The simple preliminary preparations required having been 
made, the method of conducting the observations of the actual working 
of trains should be as follows: 
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Before beginning the more careful and accurate work a series of com- 
paratively rude observations may well be made in which exactitude is 
not desired or attempted, solely for the purpose of observing the varia- 
tions of velocity in the ordinary routine of service, and to learn what to 
expect and where to observe most carefully. No observer on the engine 
is needed for this purpose, and it is as well, or perhaps better, that the 
trainmen should know nothing of the particular purpose in view. 

For the more formal and careful observations an observer on the 
engine is necessary; and it is desirable that the train should, in several 
instances at least, be run on an accelerated schedule, and that the engine- 
man should have full liberty, and indeed express instructions, to get over 
the ground (and especially to pull out from stations) as rapidly as is con- 
sistent with due caution and safety; in other words, to see how quickly 
he can run over the division, remembering always that the cylinder 
tractive power of locomotive is very different at high speed and low 
speed (par. 557 ef seq.). 

1076. The duty of the observer on the engine is to take notes from 
point to point of the following details; not for the purpose of making 
any absolute estimates or computations, but simply to have a full record 
of the work of the engine: 

(1) The steam-pressure, by record of fluctuations of the steam-gauge. 
It depends largely on the skill of the fireman; how much, can only be 
determined by trial of different men, or by their record, if on a road 
which has a fuel premium. 

(2) The point of cut-off, or “ notch.” 

(3) The slipping of wheels and the use of sand, The record as to the 
last depends very largely (par. 501) upon the skill—and even in some 
cases on the good-will—of the engineman. It should be remembered 
that he can, if he chooses, slip the wheels almost anywhere, and he will 
slip them, whether he wishes to or not, if he have not the requisite skill, 
or is not disposed to be careful. Starting is ordinarily effected by set- 
ting the valves in full gear ahead and regulating the admission of steam 
by the throttle. Ifa full pressure of steam be admitted too suaaenly, 
slipping of the wheels is certain to ensue, even if the engine be hauling 
no train whatever. 


1077. Too much importance must not be attached to such slipping, 
therefore, since it is more or less a regular incident to handling heavy 
trains by locomotives, which cannot be wholly avoided without cutting 
down trains to an uneconomical point, nor perhaps even by doing so, as is 
witnessed by the slipping which goes on constantly in yard work, result- 
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ing not from the excessive load, but from too great haste to get the load 
under way. 

1078. The duty of the observer on the caboose (or at any other con- 
venient point on the train) is confined to taking the time records. He 
should know the points at which they are to be taken very thoroughly. 
He should also, before starting out on the trip or after completing it, 
note the following details: 

Number and class of engine and name of engineman and fireman. 

Number and gross weight of loaded and empty cars, and whether box 
or flat cars, and how many ends of box cars are left exposed in the train, 
by being preceded by flat cars, to cause extra air resistance. 

Temperature, condttzon of ratl, and dtrection and velocity of the wind. 
The latter may well be determined by an anemometer and wind-vane on 
the caboose, which will give directly, what is really required, the resultant 
in magnitude and direction of the wind caused by the motion of the train. 
and that otherwise existing. With a head wind the resultant will lie in the 
direction of the train and have a velocity equal to the two combined ; 
with a rear wind, it will have a velocity equal to the difference of the 
two, which may be zero; with a side wind equal in velocity to the speed 
of the train the resultant will lie at an angle of 45° therewith, and have 
a velocity 1.414 times greater, etc. It is not really essential that very 
accurate wind observations should be made, since we are not after abso- 
lute but comparative results, and it is easily estimated whether a storm 
or wind is or is not about as unfavorable as is often encountered. 

1079. The records having been taken, the velocities at various points 
are taken from Table 201 and the vertical “head ” in feet corresponding 
to that velocity taken from Table 118, in the manner which has been dis- 
cussed in par. 397 e¢ seg. on virtual profiles, which we are now ready to 
construct, preparatory to entering upon the interpretation of the obser- 
vations taken. In these latter steps lie the delicate parts of the work. 


CONSTRUCTION OF THE VIRTUAL PROFILE, 


1080. Taking an actual profile (which need not necessarily 
cover the whole line, but may show only the important points; 
a common profile to working scales is the best), lay off at each 
point where time records have been taken the vertical height in 
feet corresponding to the velocity which the train had at that 
point. By an assumption which is practically correct, the aver- 
age speed which a train has between any two stations is its actual 
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speed at a point midway between them. The vertical heights 
should therefore be laid off at corresponding points on the 
profile. 

In this way we obtain our virtual profile, parts of which may 
be something like the dotted line on the following Fig. 256, the 
solid line being the actual profile. 





Fic, 256. 


1081.. This virtual profile, as we have seen, is that which alone 
needs to be considered. It represents a line over which, if it 
were actually constructed, a locomotive, exerting at every point 
the same energy and overcoming the same frictional resistances, 
would move at every point without either gaining or losing 
speed. On this profile what appears to be and what is coincide. 
Ff the virtual profile shows a low enough rate of grade we need 
not be disturbed if the actual profile below it shows a consider- 
ably higher grade. On the other hand, if the virtual profile 
shows a short heavy grade in pulling out from a station, which 
cannot be reduced by taking more time in starting trains, its 
disadvantage is no whit less because it is short or because the 
actual grade below it is almost a level. 

The virtual profile will differ according to the direction the 
train is running, as well as more or less with each record taken; 
but from all these notes together a safe average is supposed to 
have been determined at each point. 

1082. Studying how to reduce this virtual profile, we recog- 
nize three ways: 

First (and simplest), TO VARY THE VELOCITY by increasing it 
in the hollow of grades and decreasing it on the summits and by 
eliminating or taking longer time for stops. By carrying this 
process far enough, we may reduce the virtual profile of an une 
dulating line having very heavy grades to a level, as we have 


800 CHAP. XXIV.—OLD LINES—VIRTUAL PROFILE. 


seen (par. 399); but, practically, only minor variations of this 
kind are admissible. 

Secondly (and next simplest), BY USING PUSHERS. 

Thirdly, BY RECONSTRUCTION or amendment of the actual 
profile. 


1083. Let us suppose, as examples are most readily followed, 
that these observations have been taken and the virtual profiles 
made over a given division with the results at various points 
outlined on the following Figs. 257 to 264. 

Some long hard pull on a 1.2 per cent grade (63.36 feet per 
mile) shows that the given engines can handle 25 cars, more or 
less, on this grade with great ease, except in very unfavorable 
weather. Under fairly favorable conditions the velocity gained 
without overtaxing the boiler capacity is such as to indicatea 
virtual maximum grade of 1.4 per cent, or even more. 

The same is true at a number of minor points on the same 
division. 

In pulling out at stations, by comparison of many observa- 
tions, it is found under average conditions that the virtual grade 
was 1.3 to 1.5 without using sand (being somewhat lower be- 
cause of the greater journal-friction, and lower because the full 
adhesion was more nearly used and there was less air and other 
velocity resistance), while when sand was used the virtual grade 
was raised to r.6 or 1.8. On the other hand, with very unfa- 
vorable weather and a bad rail, the virtual profile in starting is 
1,2 to 1.4, even with use of sand. 


1084. Under these conditions we have, in the first place, an 
indication that the trains now handled on the road as it stands 
are somewhat smaller than they might be—an indication which 
is alone worth the trouble of an investigation of this kind, and 
can in no other way be so accurately determined. Passing that 
question, however, as not now under consideration, we have a 
very positive indication that we shall be safe in assuming that 
by using a pusher of equal power over the worst grade, we shall 
in effect reduce it to the equivalent for a single engine of a 
pusher grade of 1.2 per cent, which is (Table 182, page 593) 0.45 
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per cent (23.8 feet per mile). This, therefore, is what we should 
try for over the remainder of the division. If we find it easy of 
accomplishment, we may consider reducing it still lower and 
using a heavier pusher engine, but such course is to be adopted 
with caution. 

The actual grade at stations on this grade should not be 
more than 0.5 for at least 700 ft., and 1.0 for 1000 ft. beyond, but 
by use of sand may be somewhat higher for short distances. 








wor tem ewon, ow een on 
Fic. 257- 


Over the remainder of the division we are liable, at various 
points, to have cases like the following: 

1085. A station grade at A, Fig. 257, on an actual grade of 
0.6, is operated very eastly now, the train quickly getting under 
way even without the use ‘=a, 
of sand. By taking more Ree 
time for starting heavy 
trains (say attaining full 
working speed at &) the Fic. 258. 
virtual grade might be reduced, perhaps, to .75, but it is neces- 
sary to reduce it to 0.5 at least, and if possible to 0.4, the actual 
grade needing to be considerably less. 

The neatest and most effectual method is to remove the sta- 
tion at once from 4 to B, this alone having the effect to favor- 
ably modify the virtual profile far more than was desired, giving 
that shown in Fig. 258. If this be impossible, the next best 
method is to take out the bad gradient in the virtual profile by 
raising the grade at 4 on the actual profile to 4’, giving it the 
form shown in Fig. 259. Changes of this kind are apt to be 
expensive because of their locality; but, on the other hand, they 

EI 
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are inexpensive in that they are seldom very long. The effect is 
to substitute (in the lower half of the diagram) a broken actual 
but good virtual profile, in place of a good actual but bad virtual 
profile, as in the upper half of Fig. 259. 

1086. A modification of the same case may be as follows: A 
Station originally well situ- 
ated, as S, Fig. 260, but 
which has been complicated 
by subsequent additions of 
grade-crossings for other 
lines Cand C’, at which all 
trains have to stop and 

BiG 952: start again on a grade. 

The first and best remedy for this evil is the use of inter- 
locking signals, saving the necessity of a stop except to let 
another train pass; but as that is a contingency which may hap- 
pen not infrequently, it can never be a perfect, nor in some 
cases sufficient, remedy. The evil may also, in cases, be reme- 








FIG. 260. 


died by raising the grade of the track approaching the crossing 
as outlined at Cand C’, provided the wrtual grade of the approach 
be not increased thereby to an inadmissible rate. The only 
remaining course is either to use a yard engine as a helper over 
the crossings or to boldly lower the grade by passing under 
each road, and grading a new road-bed or lowering the existing 
one, for which room may be so scant as to require retaining- 
walls. This will make the improvement a costly one, and yet 
the cost will probably be small in proportion to the gain, 
unless it is only one among many costly improvements required 
for the desired end. 

1087. At large towns it is a very common thing to find the 
Station located at some point, like S or S’, Fig. 261, which was 
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originally fixed more with reference to the convenience of the 
town than to the grades. This is of course the proper thing to 
do, and a decrease of station y 
facilities, or a change causing 
inconvenience to the patrons of s! 
the line, will in general be inex- 
pedient. Such large stations, 
moreover, are generally well provided with side tracks, so that 
the result is that they are largely used by train-dispatchers as 
passing points. 

The proper remedy in such cases is to establish sidings, Y or 
Y’, to serve as passing points for through trains only, with a 
separate telegraph-office, leaving the local facilities undisturbed, 
This requires the services of two operators to do the work of one, 
and perhaps one or two other otherwise needless employés, but 
the wages of one train crew for a single trip, it should be re- 
membered, will pay the wages of a good operator for a week. 


1088. The case sketched in Fig. 261, moreover, is one of 
those where the whole difficulty in handling heavier trains may 
be made to vanish by a modification of the system of dispatch- 
ing, to the effect that only trains going down grade, or say east, 
shall be held at this station and compelled to take side track 
(except, of course, in emergencies), especially if there be another 
regular station near to it, as Yor Y’, which may be used asa 
passing point, by holding one or the other train, in case it is im- 
possible for the eastward train to reach S or S’ first. It is not 
essential, although it is convenient, that a dispatcher should feel 
at liberty to hold any train, bound either way, at any station, in 
the regular routine of business, provided that to do so interferes 
with a material addition to the train-load. It is the rule and 
not the exception, however. that he can and does do so. 


1089, The decision as to what course to adopt for modifica- 
tions of gradients on the open road isa much simpler matter 
than at stations. The vital point to be determined in the begin- 
ning, before studying the details of the various difficult points at 
all, is what rate of speed is practicable and allowable at the foot 


y' 


Fic. 261. 
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of the grade, which largely depends on the alignment. The 
modern tendency is very decidedly to permit of higher speed in 
handling freight trains, and it is essential to do so at points to 
handle the maximum train on all undulating gradients. The 
probable introduction in the near future of freight-train brakes 
and more inechanical coupling devices than are now in use will, 
when accomplished, greatly increase the admissible maximum 
of speed for equal safety; but even as freight equipment stands 
at present it is probable that 30 or 35 or even 4o miles per hour, 
for short distances at special points (the writer must not be 
understood to recommend the latter speed), are quite as sate as 
50 to 65 miles per hour for passenger trains. Ithas been tolerably 
well determined (par. 664 e¢ a/.) that higher speeds than 15 miles 
per hour are more economical for freight trains; and the not un- 
common feeling that any speed of over 15 or 20 miles per hour 
verges on the dangerous is in part a relic of the old days of iron 
rails, poor ballast and road-bed, and less solidly constructed roll- 
ing-stock. 

1090. Therefore, when required for reducing virtual gradients. 
by taking a “run at them,” as part of a general system of im- 
provements, a speed of 30 miles per hour (which takes 31.95 ver- 
tical feet out of the depth of a hollow; Table 118) should be 
freely permitted and counted on, with fair alignment; and with 
a tangent in the hollow of the gradients this limit may in gen- 
eral be safely increased to 35 miles (43.49 vertical feet), if that 
speed seems essential. These speeds and even higher ones are 
now frequently used in handling freight trains on many lines. 
Whatever the limit adopted, however, it should be determined 
in advance, by reference to the records obtained as already de- 
scribed, and especially with careful consideration as to whether 
the assumed speed can wth certainty be counted on as attainable at 
the given point. Unless there be a descending gradient in the 
approach so as to give the required speed quickly, the high speeds 
mentioned cannot be counted on safely. 


1091. This preliminary being determined and the present and 
desired gradients being the same as already assumed, viz., 1.2 
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actual and 0.45 desired, Figs. 262 to 265 will serve as types of all 
the cases which can arise on the open road. In Fig. 262 let AB 
be a long 1.0 per cent grade with 
curved alignment at & so that 
more than 30 miles per hour is 
not deemed safe at that point, 
but that or even higher velocity 
is easily attainable. With the Fic. 262. B 
short trains heretofore in use the grade has not been a difficult 
one, so that the virtual profile obtained in observations on trains 
as now run has been nearly parallel with the grade, the speed 
being lower at 4 and higher at A than was necessary. It is de- 
sired to.determine to what extent (i.e., for what length) sucha 
grade can be operated as a virtual 0.5 gradient. 

1092, A certain speed at A, not less than 1o miles per hour 
(3.55 vertical feet), must be assumed, as a margin for error, 
whether there be a stationat A or not(par. 1095). Then 31.95 — 3.55 
= 28.4 vertical feet, as the maximum through which momentum 
can be relied on to lift the train. Moreover, the actual grade 1.0 
—o.5 (assumed virtual grade) =0.5 feet per station as the defi- 
ciency in power of the locomotive which must be made up by 


28. ; ; 
momentum. We have then oe = 56.8 stations, or over a mile, 
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Fic. 263. 


or 56.8 vertical feet of rise, as the length of this grade which it 
is possible to operate in this manner. If the grade be longer or 
Shorter than this, the overplus, but the overplus only, must be 
taken out by new construction, either by raising the grade at B 
or (what is better) lowering it at 4. Ifthe crade were ten stations 
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longer, those ten stations, but those only, must be reduced to 
0.5 actual grade in one or the other of the methods outlined in 
Fig. 263. If the change be made at the bottom of the hill, as at 
B, we shall have the disadvantage that on the whole of the new 
0.5 gradient a speed of 30 miles per hour must be maintained to 
have the desired effect. As this may be or may seem objection- 
able, the modification may need to be more extensive to effect 
the desired end, and should be, wherever possible. 


1093, The same is true, in less degree, of the change at the 
top. The train, under the assumptions, will not be able to move 
faster than 1o miles per hour until it has passed entirely over it. 
Therefore the maximum figures for the gain by momentum 
should be used only for determining whether or not any modification 
of the grade will be required. If it is even then found necessary, a 
more liberal margin should at once be adopted, if attainable at 
moderate increase of cost, as it generally will be. 

In fact, when some construction in any case has been once 
found necessary it may often be best and almost as cheap to take 
the whole hill out at once by a detour; perhaps making the new 
and old lines together serve as in effect a double track, 


1094. It is to be remembered in considering what allowance 
it is safe to make for assistance by momentum, that in many 
cases an error in the estimate of the possible gain from that 
source will have no disastrous consequences, since if it be found 
that the assumed speed was too great to be relied on it is pos- 
sible at any time to raise the grade three to five feet in the hol- 
low, as outlined in Fig. 264, and thus materially reduce the speed 
required. To do this is in 
MoOSt cases a comparatively 
simple matter, since the fills 
need not be very long to 
raise the hollow between two 





Fic. 264. 
gradients by a considerable amount. If the two gradients are 1 


per cent, the total length of the fill is only 200 feet per foot of 
lift; with o.5 gradients, goo feet per foot of lift; and with 1.5 
gradients, 133 feet per foot of lift, etc. To make fills by train in 
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such locations, even if of considerable magnitude, is rarely ex- 
pensive, and it can be done at any time when found convenient 
and essential. Therefore, when it is seen that a not excessive 
fill will, if made, fulfil all necessities, it is proper to rely quite 
largely on momentum for the time being, if by so doing the fill 
can be dispensed with for a time at least, and perhaps forever. 


1095. On the other hand, there is a danger connected with 
the study of such virtual profiles, which has been alluded to 
above, but which should be still more explicitly pointed out. 
When the question whether or not we can keep within a certain 
virtual gradient is at stake, as in Fig. 265, it is in no case safe, 
even when there is a Station at 
the top of the hill at 4, toassume 
that we can arrive there with no 
velocity, and can consequently 
lay the virtual gradient directly 
on the actual. It seems plausi- 
ble that we can do this, as we are certain that we shall need no 
velocity at 4; but what we are NoT sure of is of never falling 
below the desired velocity at #, and if we do, our virtual 
gradient is at once increased. If we assume a certain moderate 
velocity at 4, say 10 miles per hour (3.55 vertical feet), and any 
maximum velocity deemed reasonable at B, as in cases where no 
stop is contemplated, we are safe, because our velocity at B may 
then fall quite a little below that assumed without endangering 
our arriving at 4 with some velocity, so as to float the train over 
it; but if we assume we are to arrive at 4 with no velocity, sim- 
ply because the train must stop there, we are liable not to reach 
there at all. No advantage can be assumed, therefore, from the 
fact of a stop at the top of the gradient more than would exist if 
there were to be no stop there at all. In either case we must be 
sure of reaching the top, and in neither case is it important to be 
sure of more than that. 





Fic. 26s. 


1096. The temptation may be great to fall into this plausible 
error, when an estimate, perhaps, must be kept very close to have 
the work go through at all, and when there may be an expensive 
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bridge at B, making it difficult to lift up the grade at that point; 
but if a reasonable velocity at B and some velocity at 4 will not 
suffice, there is nothing for it but either to raise the bridge, 
lower the station, increase the distance between them, or give up 
the desired virtual maximum as unattainable. 


1097, By attacking the work of improving old lines in the 
method here outlined, halving the more formidable and inevi- 
table grades at once by using a pusher on them, without spend- 
ing a dollar on them, and spending all our money on what were 
before the very easv grades, and hence are usually in light work, 
the average train-load may be doubled at small cost on thousands 
of miles in this country ; whereas by merely attacking the heav- 
lest grades which show on the profile with force and arms, so to 
speak, a great deal of money must be spent, and there will be 
comparatively little to show for it. 


CHAP. XXV.—GRADE-CROSSINGS AND INTERLOCKING. 


CHAPTER XXV. 
GRADE-CROSSINGS AND INTERLOCKING. 


1098. THE multiplication of grade-crossings has become a 
great and serious question, especially in the West. The topo- 
graphical conditions in the East greatly restrict the danger from 
such crossings, as well as their frequency; but throughout vast 
regions of the West there is absolutely nothing to prevent a 
railway being built from anywhere to anywhere in very nearly 
an air-line by accepting “ moderate” grades of 40 to 80 ft. per 
mile. As a consequence, many important lines have little or no 
assurance that crossings may not be demanded of them sooner 
or later on any single mile of their track, and it becomes of great 
importance to determine how strenuously they should oppose 
such crossings, what expense they may and should incur to 
avoid them, and what can be done to reduce their disadvantages 
to a minimum when unavoidable. 

The problem has been greatly simplified in recent years by 
the fact that the disadvantages of grade-crossings may be largely 
diminished, and sometimes almost destroyed, by the use of inter- 
locking apparatus, as we have seen in. par. 1086 and elsewhere; 
but while there were in 1885 some 60 railways in the United 
States using interlocking more or less, the total amount in use 
was considerably less than on the London & Northwestern 
alone. 


1099, There are 18 different sizes of standard signal-cabins on the London 
& Northwestern Railway, which are: 


A. 5 levers, 6 X 6 ft. D. 20 levers, 16 ft. 24 in. X 12 ft. 
B. 10 «6—** 9 X Qft. (and so on to—) 
C. 1 ‘S 134 X 12 ft. T. 180 levers, 96 ft. 6 in. X 12 ft. 


The usual rule being that the cabins are all 12 ft. wide and are 6 in. long per 
lever, plus about 6} ft. There are 1344 of these cabins on 1753 miles of road, 
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containing 26,500 levers. The annual average cost for maintenance is $187,000, 
which, divided by the number of levers in use on the line, comes to $7.07 per 
lever. This amount includes not only the renewal and repairs of the locking 
apparatus, but that of the signal-cabins, signals, and all subsidiary apparatus, 
and also the cost of providing any new and additional apparatus, when under 
$50. The amount of work to be maintained has increased 80 per cent since 
the year 1874, while the cost of maintenance has only increased 5} per cent. 

In the whole United States there are, of all systems (1885), somewhat less. 
than 250 cabins and 3000 levers, or but about one fifth as many cabins and 
about one ninth as many levers as are in use on the London & Northwestern 
alone. 

1100. In England there are practically no grade-crossings. 
of railways, and this apparatus is used chiefly for yards and 
junctions. In America there are a great many grade-crossings, 
even on important lines; but the clumsy and costly precaution 
of a full stop of every train at every crossing is still the rule, al- 
though it can hardly be that such an absurd relic of barbarism 
will linger much longer, now that there is a considerable and 
increasing number of grade-crossings operated without a stop 
by the aid of interlocking apparatus, and always with perfect 
safety and success. | 

1101. In part, the slow progress in this matter is easily ex- 
plained. The great loss and delay from grade-crossing stops 
goes on quietly and silently, sapping the life-blood of the com- 
pany, as do the consequences of bad location (page 2), without 
interfering much with the routine of operation, and at points 
removed from the managing officers’ immediate observation, 
whereas the difficulties at yards obtrude themselves on atten- 
tion, and many of the most crowded yards have passed the limit 
of their capacity without some such mechanical aid. 

1102. Nevertheless, from an economical point of view, abol- 
ishing the stop at grade-crossings is by far the most important, 
especially when, as isso frequently the case, they reduce the num- 
ber of cars hauled below what it otherwise would be. To reach 
this conclusion we need not adopt any of the wild estimates 
which give the cost of a stop at anywhere from a dollar up. 
Without going elaborately into the details of the estimate, to 
discuss which properly by items would take considerable space, 
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from 30 to 60 cents may fairly be taken as the cost of a stop, 
apart from all effect on length of trains. An estimate of 40 cts. 
per stop for average trains on lines doing considerable through 
business can hardly be considered excessive, and at this rate the 
cost per year of each train per day stopping at the crossings is 
365 X 40 = $146 per year. If therefore there is an average of 
ten trains per day each way for each of the roads which cross 
(and the average at grade-crossings would probably be more 
rather than less than this), we have $146 X 10 X 2 X 2= $5840 
as the annual loss to both roads from the fact of the existence of 
this crossing. 


1103, The cost of saving this loss by constructing a new line 
or by interlocking, will vary more or less with the locality and 
in less degree with the system of interlocking adopted ; but the 
variation in the latter respect is not important, and the outside 
limit for a complete system of interlocking switches and signals 
for either single or double track (it makes little difference 
which), by one system of approved excellence may be stated to 
be from $2500 to $4000, averaging $3000. This includes eight 
signals (four “home” or near signals, and four distant signals, 
two for each track), four derailing switches, one for each track, 
which throw the train off onto a graded road-bed (having no 
rails and ties for only a short way), if the signal be carelessly run 
by, and (for a separate sum of $400), electric locking apparatus 
which renders it impossible to change the signals after a train 
has once passed the first distant signal until it is over the cross- 
ing. The cost of the building and of erection is included in 
the above. 

One man only is required to attend to the signals, as is re- 
quired without interlocking, and his wages need be little if any 
higher, so that this item may be considered unaffected. 


1104. Even with the lightest ordinary traffic, therefore, the 
lowest reasonable estimated cost of stop, and the highest prob- 
able rate of interest, THE SUM SAVED ANNUALLY 7s far more than 
enough to cover the additional expense of thoroughly protecting a grade- 
crossing so that no stop need be made, without considering the 
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greater safety and convenience. At more important crossings 
it would be hard to find a clearer case of an expedient improve- 
ment, even if the stops do not cut down the length of train. 


1105. If the length of train is cut? down, so as to take, say, 
21 instead of 20 trains per day to handle the traffic, the very 
lowest cost for which the extra train can be run is (Table 176) 
35 to 40 cents per train-mile (for an average cost of 70 to 80 
cents), or say $38 for atrip of 100 miles, amounting to $13,870 per 
annum, or $693.50 for each of the 20 trains, or $1.90 per stop (if 
only one stop causes the decrease of train-load) IN ADDITION TO 
THE DIRECT cost of the stop. In such cases, of which there are 
many, it is culpable folly to delay availing one’s self of so cheap 
and easy a remedy for such losses as interlocking affords, if the 
conditions are not favorable for the still better and in the end 
often cheaper remedy, an over- or under-crossing. 


1106. A fact which explains rather than excuses the prevail- 

ing negligence in this matter is this,—that the protection of 
grade-crossings requires the joint action of two roads, usually 
under different and often under antagonistic management, and 
it requires no little negotiation, and a conciliatory spirit on both 
sides, to arrange the details of the distribution of the expense. 
- Itcan hardly be doubted that this difficulty is a serious one, 
and it is largely the fault of the laws which authorize the use of 
interlocking as a substitute for stops. By some singular over- 
sight, all these laws as yet passed (1886) authorize roads to 
“agree” on putting in interlocking, but do not provide a way by 
which one road, anxious to act under the law, can compel an- 
other road to accept a reasonable settlement by arbitration or 
otherwise, unless it chooses to. 

1107. The provisions of the State laws as to dispensing with crossing stops 
may be briefly summarized as follows : 

The MASSACHUSETTS law passed in 1882, after somewhat urgent recommen 
dations by its Commission, which were at the time regarded by many as some 
what heretical (because the public knowledge of interlocking was much less then 
than it is now, even among railroad men), provides that ‘‘ The approval of the 


Board shall be required for a system of signals to be established and main- 
tained in concert” by railroads which cross each other, but that a full stop shall 
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not be dispensed with ‘‘ unless a system of interlocking or of automatic signals, 
approved in writing by the Board, és adopted by both corporations.” 

Ouro, at almost the same time, provided by law that ‘‘ any works or fix- 
tures” approved by the Commissioner of Railroads and Telegraphs as render- 
ing it safe to dispense with stops, plans having been filed with him, shall 
dispense with the necessity of a stop; and if the Commissioner shall fail to 
approve the plan within twenty days, ‘‘ such companies” may apply to the Court 
of Common Pleas, where appropriate action will be held. This enactment 
seems to require not only that both companies shall consent passively, but 
that they shall unite in active legal proceedings to avert a decision which might 
be not unwelcome to one of them. 

MICHIGAN (1883) passed first a very absurd enactment that ‘‘ authority is 
hereby given to said Commissioner, and it shall be his duty, if he shall deem it 
practicable, to prescribe the use of the interlocking switch and signal system, 
provided that at crossings where all trains come to a full stop no other system 
than that requiring such stop shall be prescribed.” 

The absurdity of thus cutting off onc of the chief advantages of interlocking 
signals struck the Legislature almost immediately, however, and another act of 
the same session provided that ‘‘ whenever there shall be adopted and used at 
any such crossing an interlocking switch and signal system, or other device,” 
which the Commissioner thinks makes it safe to dispense with a stop, he may 
authorize it in writing, with any regulations as to speed or other matters which 
he deems necessary, and with power to revoke his action. 

In the strict letter of these laws, the Commissioner may prescribe automatic 
signals without dispensing with a stop, but can only authorize the stop after the 
apparatus is adopted and in use. Neither is he—what is a more serious matter 
—given any specific power to say what part of the expense each of the two 
companies concerned shall bear. These provisions come the nearest, however, 
of those of any State to providing means by which one railway which is anxious 
to escape from the burden of stopping at a crossing can compel the other bene- 
ficiary to bear its fair share of the cost. 

The INDIANA law (1883) is merely permissive, authorizing the Auditor of 
State to approve interlocking or automatic signals at crossings, from plans 
submitted by ‘‘ fwo or more railroads,” which have erected or are about to erect 
them, and thereafter to authorize the omission of stops. It is specifically pro- 
vided that such signals shall not be ‘‘used or put in” at any crossing ‘*‘to the 
detriment of any other railroad company,” unless with the consent of that com- 
pany in writing. Under this provision, the manager who wishes to dispense 
with twenty different crossings must first undertake the interesting task of 
persuading twenty different companies that it will not be ‘‘ to their detriment ” 
to do so. . 

The New YoRK law (1884) provides that the requirement of a full stop may 
be dispensed with whenever the Board of Commissioners ‘‘decide it to be 
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impracticable” or where ‘‘ interlocking switch and signal apparatus is adopted 
and put in use by the railroads there crossing each other at a level,” of a form 


approved by the Board. 
ILLINOIS passed through one house in 1886 an act essentially similar to that 
of New York, which was expected to become a law at the following session. 


1108, It is easy to see how, under any of these laws, a manager attempting 
in good faith to benefit his company and benefit the roads crossing and the 
public as well, by perfectly fair and equitable arrangements for dispensing with 
stops at crossings, might find it an irritating and almost hopeless task, and 
might feel compelled to give it all up in disgust before he had fairly begun. 

The difficulty of agreement is precisely the same as would exist in cities as 
respects party-walls, without the law which authorizes any man to build half his 
wall on his neighbor’s land and compel his neighbor to pay for it when he uses 
it. The equities, and the great advantage to both sides, are here exceedingly 
clear, yet how often would it be impossible to arrange the matter if it could 
only be done by mutual consent and agreement in each case? 

The case is worse with crossings because they are very frequently so 
situated that the joint consent of three or four lines is necessary for any action, 
and in still more instances a great part of the advantage to be realized from 
dispensing with any one crossing can only be obtained by dispensing with a 
series of perhaps a dozen. 


1109. To require that grade-crossings should never be per- 
mitted would unquestionably be going too far, especially now 
that interlocking apparatus has been invented and perfected; but 
the unrestricted freedom with which, in most of the States, grade- 
crossings can be forced over any line at almost any point, regard- 
less of the injury inflicted, is an unfortunate and shameful state 
of things, which pressingly requires correction, and which per- 
haps might readily be corrected if the older and more important 
railways would make a united effort to secure reasonable and 
proper restrictions. Unfortunately they overreach themselves by 
asking far too much. 


1110. The theory of the present laws is a very simple one; 
something like this: 

1. “ Railways are a supreme public necessity, and no private 
interest or ownership shall be allowed to stand in the way of 
their cheap and easy construction. 

2. “When two*ailways want the same spot of ground they 
shall occupy it in common.” 
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Unfortunately, like most short and easy cuts to justice, it is 
unequal and unfair in practice. 

The theory of the great existing railways is equally simple, 
and would, if it were allowed to prevail in practice, be equally 
unfair : 

1. “Our railway is a much greater public benefit than these 
other new projects, and we have bought and paid for our prop- 
erty. m 

2. “If they want to pass over our property they must keep 
out of our way.” 

1111. This preposterous attitude—from corporations whose 
very existence was made possible only by the exercise of the 
supreme power of the State, and whose very nature is to per- 
form one of the duties of the State to the public—is all but 
universally assumed by established corporations in discussions 
of crossing cases ; except in those cases when they wish to build 
branches or sidings over a rival’s road. They are very quick to 
point out that some new line can build an over-crossing for less 
money than they lose by a grade-crossing, but they rarely offer 
to pay a reasonable proportion of the extra cost of the course 
they desire. Even when they do so, there being no recognized 
tribunal to decide the matter, they will higgle and chaffer over 
the amount to be paid till the whole negotiation goes for naught. 


1112. The solution of the whole matter seems comparatively 
simple. The law very properly takes the position that mere 
priority of construction shall be allowed little or no weight. All 
railways alike are supposed to be of pressing necessity to a cer- 
tain number of people—many or few, as the case may be; and 
the necessities of even a very few are given greater weight than 
a loss and inconvenience which is comparatively trifling to each 
individual affected, and can only become very large when dis- 
tributed among a large number of people. This is right and 
proper as far as it goes, but the law should also take this further 
precaution: without paying any attention to the vested interests 
concerned, as such, it should endeavor to enforce that course 
which is for the best interest of the community as a whole, and which 
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involves the least aggregate waste of human labor and property; 
and it should endeavor to distribute the cost of so doing as 
nearly as may be in proportion to benefits derived, and in such 
manner that each party shall be benefited, by taking what is 
abstractly the proper course. All this might be obtained by 
something like the following simple provisions : 


113. 1. Every railway hereafter attempting to cross another 
at grade shall be obliged to erect and pay for a system of inter- 
locking signals, to be thereafter maintained at the joint expense 
of the two roads, unless it shall appear that less than twenty 
trains per day pass the crossing. 

2. Any railway may at any time erect interlocking apparatus 
at any grade-crossing, and half the cost of erection and subse- 
quent maintenance shall be chargeable to the other party con- 
cerned, with certain provisions for exceptional cases; and also 
provided— 

3. Either party wishing to avoid a grade crossing should be 
at liberty to locate an over- or under-crossing on unobjectionable 
gradients, and to demand the appointment of arbitrators in the 
usual manner. It should be the duty of these arbitrators, firs¢, to 
determine that the grades and alignment of the new line are of a 
suitable and. appropriate character, or to make them such; 
secondly, to determine the excess in cost, if any, of the over-cross- 
ing over the grade-crossing; and, ¢hzrd/y, to assess this difference 
in cost upon the two lines in proportion to the benefit to each of 
avoiding a grade-crossing. 

1114. These three provisions seem calculated to accomplish 
what every good law ought to accomplish. They would make 
it for the interest of both parties to take that course which would! 
be best for their joint interest, if they were one corporation. 
Thus, supposing a new road which will run say five trains a day 
wishes to cross a trunk line running 50 trains a day. The actual 
loss to the community of a grade-crossing at such a place is the 
cost of stopping 55 trains a day, and no one has a right to en- 
force such a loss upon others to save an investment of a few 
thousand dollars. On the other hand, if the new project wanted 
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to cross another minor line like itself, running, say, five trains a 
day, neither road would be likely to move for an over-crossing, 
nor perhaps even for interlocking signals; nor is it for the interest 
of the community, considered as a whole, that they should doso. 
It is not true at all that every element of danger must be wholly 
eliminated before any saving of expense, however great, is per- 
missible, but that methods which are at once more dangerous 
and more costly should have continued in such wide and all but 
universal use so long will seem in later years a strange comment 
on our civilization. 
52 
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CHAPTER XXVI. 
TERMINALS. 


1115. TERMINAL facilities, or the lack of them, have so many 
times been a leading factor in the success or failure of railways, 
and are in all cases so important a factor, that it seems desirable 
to show more fully than has been yet done how great a part they 
are of the investment in and the expenses of prosperous lines, 
and hence how dangerous it is for a new line to neglect ample 
provisions for them. This perhaps can be best accomplished in 
a small space by presenting some details as to the terminal facil- 
ities at a few great traffic points. 

1116. Table 202 gives an unofficial approximate estimate, com- 
piled by Gratz Mordecai, C.E., of the actual capital represented 
in the terminal work of moving and handling freight by the 
trunk-line railroads at the port of New York. It includes the 
work of handling coal on the Delaware, Lackawanna & Western 
Railroad, but on no other, and only includes a small part of the 
expenses of handling and lighterage of grain, oil, and live-stock, 
and none of the expenses of clerical work and management on 
any of the roads. It may be summarized thus: 


Estimated Cost of New York Terminal Facilities. 


Capital Cost PC, 
sum, per of 


millions. year. total. 

200 miles track.......ese0. ccc cc ccc ec cesses s@ $IO,0C0O0 2.0 0.12 2.2 
378 acres yardS......-cccccccecrcves cde evemaet @ 52,000 20.0 
2.2 millions Sq. ft. pierS.......ececsccsccenees @ 1.00 2.2 
2.0 millions sq. ft. floor area........e. rere @ 0.80 1.6 
0.89 millions sq. ft. N. Y. city stations.........@ 6.00 5.4 
69 yard engines (COSt).......ceccreccerecceces @ 8,700 0.6 
44 propellers (COSt)....... ccc cccc ccc ce ecce ans @ 25,000 1.1 
230 lighters (COSt). . occ ic osseic wes see sie e eee dats @ 9,000 2.1 

Total investment chargesS.......ceceee-eee. 35.0 2.1 38.5 

4,700 employés......ceceeeeses Sarteaerees o+eee+-@$2perday 47.0 2.82 51.6 

460 tons coal ner dav.......... kb iecs ee 6 Woe vaveie MOL Ons 0.0 0.84 0.0 


Total.,. @eessesane er>seseeooevseeoes ee sees Gseeetsteneveegese senete g1.0 5.46 100.0 
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The only direct return received from the merchants by these 
railways for this work, the plant of which represents an aggre- 
gate capital of at least $35,000,000, and the power and force em- 
ployed an annual expenditure of at least $3,500,000, are the 
charges collected for long-distance lighterage. There is, how- 
ever, a considerable fixed terminal charge of five cents per cwt., 
more or less, which is credited to the terminal road before the 
division of rates is made according to distance (par. 210), so that 
the roads terminating at New York are, perhaps, less burdened 
than the average by the terminal expenses. Assuming 6 percent 
interest, this estimate shows a total annual expense of $5,500,000, 
and taking into account clerk hire, management, repairs, taxes, 
light, stationery, insurance, and all other expenses, the total is 
probably not far from $10,000,000, or an average burden on each 
road of $2,000,000 every year. 

1117. If we include the terminal expenses paid by the indi- 
vidual shippers, as well as by the railways, the above totals, large 
as they are, sink into insignificance. It was estimated in 1875 
by a committee of the American Society of Civil Engineers that 
on some 4,632,000 tons of the freight delivered at New York the 
total terminal expenses were $3.07 per ton, or about three fifths 
of the then rate (25 cts. per 100 lbs.) from Chicago to New York. 
The total receipts at New York in that year were about 15,000,000 
tons of all kinds of freight, and on half of this the cartage charge 
alone was estimated at $1.60 per ton. 

Inasmuch as so much more for cartage means so much less 
available for freight rates, and wice versa, ona large proportion 
of the freight, and more or less so on all of it (par. 47), we have 
in these figures some indication of how serious a deduction the 
total terminal expenses must make from the amount available 
for railroad transportation proper, and how important it is to 
have terminal facilities of the best. New York, however, is a 
true terminal, in the strict sense of the word. Some of the ter- 
minal points, which are really only yards of interchange, are of 
even greater magnitude, if not cost. Lest the great error be 
fallen into of assuming that the terminal facilities at New York 
are as much greater than those at other citi'3, as New York 1s 
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greater in population, some notes may be added as to what is 
really only the largest of many examples of interior yards—those 
at Buffalo, N.Y. So far from there being anything exceptional 
in the New York terminals, they are probably smaller in extent 
and cost per head of population than at most important termi- 
nals, and vastly smaller than at a number of them. 


1118, The statistics presented in Table 203 of the yards in Buf- 
falo leave no reasonable doubt that, of its kind, it is the greatest 
in the world. How much of this abnormal magnitude is the 
healthy and natural result of peculiar traffic conditions, and how 
much of it is mere fungous growth from diseases of management 
whose existence is universally felt, it would be useless to inquire 
here, because as things are it is all necessary, and there is no im- 
mediate evidence of any probable change. The headings to Ta- 
ble 203, in which fourteen different kinds of side tracks are spe- 
cified, will at once explain in part why so much of some of them, 
is necessary. Inthe aggregate there is a total of some 300 miles 
of side track within an area of some eight square miles (about 14 
by 54 miles, 5.63 square miles being actually owned by the rail- 
ways within the city limits), which it is expected to increase in 
the near future to some 450 to 500 miles, mostly by accessions to 
the trackage of the newer lines entering Buffalo, and required by 
them—as will be seen by the detailed table—to afford to them no 
greater facilities than the older lines already enjoy. The lease 
of the West Shore to the New York Central saved, it is estimated 
(somewhat liberally, it would appear), the construction of as 
much as 50 miles of track which would otherwise have been ne- 
cessary, but, barring that, there is— 


7 —Miles.-———. 
5 WD ccs beac 3 Single track. 
Tracks of all kinds in city limits of Buffalo or immediately ad- 


JACENE CHETE(O iy desig bce To eee ees ties ine pada eae saw 436.1 
And to be laid by the new roads (chiefly) now imperfectly sup- 
DCO cise So cicuw Gleeaie en nase Gu ase ene eed tans cawanew ad 176.0 612.1 


Of this there is main track, including three double-track lines 
swinging around the city to a connection with the Interna- 
(iON) Bridge: iaccks oo sae ows SR ene eae week 155.1 
And projected (minor extensions). ........cccssccccsccccscece 5.7 160.8 


Leaving:as sidé track wc sense Sa e852 ets thetd ew S ease eee oh as 451.3 
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Of the main track a considerable portion is only nominally main 
track, but really more in the nature of track for yard use 
only, which may be estimated as at least........... ie stehies 50.0 50.0 








‘ a (Main.) (Side.) 
Leaving as the true proportions of main track and side track, ac- 


tial And ProjecCied sé weit veis he laser each aasioniweeedeelgeees 110.8 501.3 
Of which there was laid, October, 1884..........eccceccececes 109.3 326.8 
And projected, a considerable fraction of which has since been 
© (CONSITUCCED sic ce saci SNe we dus Od eeee Ee Pad Meet seas es 1.5 174.5 


1119, If we compare this with the figures for the yards of New 
York City, as given in Table 202, we shall have a better idea 
of the magnitude of the Buffalo yards. The total miles of track, 
main line and sidings, at the two points compare as follows: 


New York Buffalo 
yards. yards. 


New Vork'Centraliia.4.s02u oes oee sdereteawe waves 28 157 
ELVIG: ac Sole c are er os cae eee ew ewes Sethte ears une sveveioure ws 49 116 
Lackawanna rs.s5 6 ead Cari ewer eee seeeeene sie 50 63 
West Shore (and Ont. & West.).........:cceccseees 34 23 
PENNSYIVANIAs \aasuis ood eases eb Sane teae eon eawds - 39 a's 
OUher rOads 2.520 desc koks vote tw see toads Satins aig, “Site ry 

Total. sc. Ce ee ee wee. 200 436 


It will be seen that, with all the immense traffic of New York, 
there is less than half as much track at New York as at Buffalo. 
In the yards of Boston there are 150 miles of side track, on 568 
acres, with 26 acres of buildings; the total side track on all the 
nine roads centring there being 765 miles for a total of 814 miles 
of main line. 


1120. The New York tracks are also different from those at 
Buffalo in not being all bunched together, so as to be in fact, if 
not in form, one vast yard, whose different parts are constantly 
interchanging business with each other. The New York yards 
are miles apart from each other, and have comparatively the 
most insignificant interchange relations. Most of them, in fact, 
could be most fairly compared with the thirteenth class of Buffalo 
side tracks, those for “local city freight’ alone, of which there 
are in Buffalo 20% miles, with as much more projected ; for, al- 
though there is a very large—in fact immense—coal, steamer, 
and stock-yard traffic at New York, as well as the usual shop 
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and coaling tracks, yet the business of New York is carried on 
under such different conditions from that at Buffalo that the 
same traffic requires, as is apparent from the figures, several 
times less track room. For example, there are 39 miles of shop 
and coaling track at Buffalo, and 35 miles more projected, of 
which the New York Central and the Erie have each some 13 
miles, which (without being able to present the exact figures) is 
undoubtedly several times greater than the same roads have for 
the same purposes at New York, the reason being that sick and 
wounded cars from all over the continent tend to accumulate at 
Buffalo, while they are kept away from New York so far as pos- 
sible. The same contrast is visible in the 16 miles of transfer 
tracks at Buffalo, which it is proposed to double; and the enor- 
mous aggregate of 87 miles for the direct use of trains from the 
East and West and Canada, and for distributing West-bound 
freight (columns 3, 4, 5, 6, 7, Table 203), to which it is proposed 
to add over 4o miles more, mostly by the newer roads, is in 
itself something for which there is no very exact parallel in New 
York, either in quantity or quality, although, of course, the 
mileage devoted to similar uses is very great. 

1121. The same contrast exists to an even larger extent in ‘the 
areas of land occupied in me two cities, which compare as fol- 
lows : 


In New York, land.... ............ ce cueee 378 acres. 
DICKS uxcuesss: Sere ee eto 5 

383 acres. 

In Boffalo, land 5.06505 604 vasa: oat nenae 3,600 acres. 


Land in Buffalo is, of course, a very different and much 
cheaper thing than land in New York, and this area, moreover, 
includes several hundred acres of what is more properly main- 
line right of way, not properly chargeable to yards. But after 
making all allowances in this respect, the immense proportion- 
ate magnitude of the Buffalo yard, due to the nature rather than 
to the absolute volume of the business transacted, which makes 
Buffalo a point where innumerable side tracks naturally accumu: 
late, is clearly indicated. 
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1122, While Buffalo seems to be far ahead of any other one 
point in its yard facilities proper, yet that it is only the leading 
example of a general tendency may be indicated by the figures 
given in Table 204 of the total side-track mileage of the roads 
entering there, which well illustrate the immense aggregates of 
side track which even ordinary yard demands produce. There 
seems to be what might almost be called a rude law, that trunk 
lines proper, as distinguished from roads of the next grade 
below, will have at least as much side track as the length of 
their main line. Thus, the Boston & Albany, in addition to 
being somewhat more than double-tracked, has almost exactly 
this amount of sidings, viz., 203.2 miles against 201.6 miles of 
main line. Exceptions, no doubt, exist; but Table 204 indicates 
that the assumed “ law” has at least some foundation in fact. 


TABLE 204, 


MILEAGE OF SIDINGS IN THE AGGREGATE AND AT BUFFALO AND NEw YorK, 
ON THE LEADING LINES ENTERING BUFFALO. 























. MILES oF SIDINGS. Per Cent 
Miles of all 
Roan. Main | Sicings 
ne. se- 
A Buffalo. N. Y. sohere. Total. Buffalo. 
New York Central... 442 94.1 28.0 418.9 541.0 17.4 
Lake Shore.......... 540 Od ly ows 5390-7 549.0 16.9 
TO seca so% 982 103.4 bg 958.6 | 1,090.0 9-5 
i Og | ere eer ara err ar ar 460 977.2 49.0 430.8 557.0 13.9 
Lackawanna........ 413 30.8* | 50.0 442.2 523.0 ~ 
Bic Ne VecQic Pes seno 430 19.0% ere 129.0 148.0 
Rochester & Pittsb’g. 213 4:97 | wees 48.1 53.0 
West Shore......... 426 16.3* | 34.0 gl.7 142.0 


N. Y., C. & St. L.... 512 ae eee 85.5 89.0 








* These roads have completed less than one half of their proposed Buffalo sidings. 


The immense aggregate of capital expenditure represented 
by these aggregates of side track, and the still larger capital 
sum represented by the annual expenditure to “operate” the 
side tracks, are plainly factors in the future of new and old lines 
which can never be safely forgotten. 
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1123. It is estimated that fifteen miles alone of the local 
tracks at Buffalo have cost, or would cost to replace, $350,000 
per mile, or $5,250,000, this particular fraction of the local track- 
age being, as is often necessary, on exceptionally expensive land, 
where it is readily salable at $300 to $500 per foot front. The 
railways own strips varying from 60 to rooft. deep, and on them 
are laid three to five tracks, giving the following estimate for four 
miles of track: 


280 ft. of land at $250 per front foot............ 00.0 ee ee eee. $1,320,000 
ee 60 x 5280 ft.x3 in.= 1050 M. ft., or with sub-sills 
1200 TU AE OMCUS rasa ani beatin ce knslautee ee wae ed aasies 21,600 
Grading, averaging 3 ft. deep at 25 cts, per cu. nye ere 11,750 
4 miles of track at $6000........ 0... ccc cee cece ete cee eees 24,000 
DOULA sateen ha rae eahee hae ee a esa een Gea ene $1,377,350 
POF Mille O0 (ACK cic aoe wk ea tee eens BE ea ew whee eee 344,340 
Add for approaches of paved streets, paving many of the 
tracks themselves, and incidentals............ ... eee eee 5,660 
Ota Per Mile .3u bens phe ea ey haces es wee eee seaeweR $350,000 


We need not attempt the difficult task of estimating the total 
exactly, but for the other items: At $10,000 per mile the 300 
miles of side track, more or less, in the Buffalo yards represent 
$3,000,000. At $5000 per acre for the 3600 acres of land owned 
and used for railway purposes, the capital investment would be 
$18,000,000. The shop facilities alone, with the tracks for their 
use, represent $3,000,000. Vast as these sums appear and are, the 
interest on them represents but a small part of the addition to 
the cost of haulage which the terminal facilities cause, and still 
less is the bare trackage required any fair criterion. This will 
be clearly indicated by referring back to Table 202, where it 
will be seen that at New York the bare cost of the track, esti- 
mated at a very liberal figure, and exclusive of land, amounts to 
but 2.2 per cent of the total cost of yard work, and that this 
total is as great a tax upon the five lines concerned as if they 
had $91,000,000 invested, say in three thousand miles of idle, un- 
operated, and tolerably costly railroad, at $30,333 per mile, on 
which they had to pay interest, but which contributed nothing 
to revenue. 
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1124. Nothing equal to this in degree exists in Buffalo, but 
the analogous tax at that point is very great indeed, and is zz ad- 
dition to the New York tax, as is likewise the yard tax at Chicago, 
and all other intermediate points. Therefore, vast as is the tax 
of maintaining within the city limits of Buffalo enough track 
for local purposes only to build a new line to New York, that 
direct expenditure is but a small part of the total burden repre- 
sented by those facilities, even if a many times larger part than 
at New York, as no doubt it is. 

At no other point in this country, not even at Chicago, do so 
many conditions combine to bring about such abnormal growth, 
and the same is still more true of even the largest cities of the 
old world. Buffalo, therefore, although outdone by many other 
cities as a traffic point, will doubtless continue to be the greatest 
yard, properly so called, in the world, even after that consider- 
able fraction of its trackage, which is with reason felt to be due 
to profligate and discreditable imperfections of management, has 
been done away with. But its interest for our immediate pur- 
pose lies in the fact that, large as it is, it is only the largest out- 
growth of universal tendencies; and that road which attempts to 
compete with another without having approximate equality in 
such terminal facilities, competes on about as favorable terms 
as it would in crossing a river by some new bridge in which 
every span but the last had been built, and was of very superior 
quality. 


Much greater sums have been spent in Europe than here in building stations 
in the trade centres of cities close to the warehouses and wholesale stores. In 
Liverpool (600,000 inhabitants), the London & Northwestern Railway up te 
1881 had expended $9,300,000 in providing freight stations alone. In London 
it had expended $11,200,000. Interest at the rate of 4 per cent on the cost of 
these stations, less rents received for warehouses, etc., amounted at Liverpool 
to 14.6 cents, and at London to 32 cents per ton of freight handled. Thus the 
mere payment of interest on the terminal facilities, excluding any charge for 
handling the freight, would, on a haul from Liverpool to London, amount to 
46.6 cents per ton, or nearly } cent per ton-mile. These figures do not include 
the cost of collecting, distributing, and sorting sidings, of which there are 38 
miles at Edgehill (Liverpool), and proportionate lengths at other places. The 
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London & Northwestern is in no way exceptional in this respect among the 
great English railways. 

The total actual average cost of loading and unloading freight per gross ton, 
exclusive of interest, was given as under for the year 1880, at the following 
places : 


London..... ace ae ea eew Sak aia rete sawecaaaes 70.1 cents. 
Manchester,........ (ee Cede tbwestaw-<eedeee GLO." 
Birmingham...... ee ee ee er ee saee 340°. ** 
Liverpool.......... ee ae ee iltedneae SORA: 


This total cost includes everything incidental to carrying on the business of 
the station, but no charge for risk, breakage and pilferage, or for cartage. 


PART V. 


THE CONDUCT OF LOCATION. 


*¢O, what a precious book the one would be 
That taught observers what they’re et to see!” 
—QO. W. HOLMES: 4 Rhymed Lesson, 


“Some tnings can be done as well as others."—SaM PATCH, 


PART V. 
THE CONDUCT OF LOCATION. 


CHAPTER XXVII. 
THE ART OF RECONNAISSANCE, 


1125, AN ART, as distinguished from a science, is something which, 
although it in part can be taught, yet cannot be written down in definite 
fixed rules which have only to be followed with exactness. A SCIENCE, 
correctly so called, however difficult or intricate it may be, is always in 
its nature susceptible of rigorous and exact analysis. An ART is not. 
Thus we may speak with strict propriety of the science of bridge-build- 
ing, but only of the art of reconnoitring. 

Nevertheless, just as there is no scientific branch of the practical work 
of life so purely a science that it is possible to dispense with a certain apti- 
tude and tact which is outside of and beyond written rules, so, on the 
other hand, even in what is so purely an art as discerning the physical 
possibilities of a given region by the aid of the eye alone, certain general 
rules and cautions will greatly diminish the danger—which often rises to 
certainty—that without such aid an inexperienced engineer will fail to 
discern the possibilities which lie right before him, and reach wholly 
mistaken conclusions as to what he can and cannot do with the region 
before his eyes. 

1126. For there is nothing against which a iocating engineer will find 
it necessary to be more constantly on his guard than the drawing of hasty 
and unfounded conclusions, especially of an unfavorable character, from 
apparent evidence wrongly interpreted. !f his conclusions on reconnais- 
sance are unduly favorable, there is nc great harm done—nothing more 
at the worst will ensue than an unnecessary amount of surveying; but 
a hasty conclusion that some line is not feasible, or that turther imprave- 
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ments in it cannot be made, or even sometimes—often very absurdly— 
that no other line of any kind exists than that one which has chanced to 
be discovered—-these are errors which may have disastrous consequences. 

On this account, if for no other, the locating engineer should culti- 
vate and habitually preserve what may be called an optimistic habit of 
mind. Heshould not allow himself to enter upon his work with the 
feeling that any country is seriously difficult, but rather that the problem 
before him is simply to find the line, which undoubtedly exists, and that 
he can only fail to do so from some blindness or oversight of his own, 
which it will be his business to guard against. 


1127. The chances are greatly in favor of his ultimately finding this 
assumption to be correct. Occasionally he may be deceived, but the 
young and inexperienced engineer cannot proceed on a safer hypothesis 
than this: That however forbidding the region, a line exists which is 
conspicuously better than any other, and which will in all cases be found 
to be—in comparison with what was expected—-a line cheap to build and 
economical to operate; and that, on the other hand, the line which he, 
as an inexperienced man and acting without special] training for the 
work, will be likely to first select as the best, is perhaps twice as costly 
in first cost and considerably less favorable in gradients and operating 
value than that which he can secure by greater care, attention, and 
study. Although this may seem a sweeping generalization, it is so near 
a general average of probabilittes in both easy and difficult country, that 
in a rude way it may be assumed as truth. 

1128. For the reason that there is so much danger of radical error zx 
the selection of the lines to be surveyed (or, rather, of the lines not to be 
examined), it results that THE WORST ERRORS OF LOCATION GENERALLY 
ORIGINATE IN THE RECONNAISSANCE. This truth once grasped, the 
greatest of all dangers, over-confidence in one’s own infallibility, is re- 
moved. 

1129. The most fundamentally important technical qualification for 
entering upon the reconnaissance is an understanding of the economic 
questions considered in the first parts of this volume, especially as to 
what a railway should be from a business point of view, and what the 
relative importance is of engineering (or geometric) and commercial ex- 
cellence ; for if the engineer cannot correctly distinguish between the 
financially important and unimportant, as well as between the practically 
feasible and the practically impossible, he will be almost as liable to go 
astray as if he were physically blind. by omitting to examine as worthless 
the very possibilities which he should look into most carefully. It fol- 
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lows also that he should be well posted as to the relative cost and diffi- 
culties of construction. 


1130. These qualifications being presupposed, before beginning the 
reconnaissance, as well as during it and after it, the nature, extent, and 
probable sources of the traffic, and especially of way traffic, should be 
carefully looked into, as a consideration which will be often—it might 
almost be said usually—so important as to fix the general route in de- 
spite of quite important engineering disadvantages. The small effect 
on profit and loss of even considerable differences of distance, and the 
small effect on distance of even considerable and “ugly” swerves from a 
straight line, may well be especially studied up, not to make one reck- 
less of sacrificing distance, but to enable one to sacrifice it and save it 
intelligently. 


1131. On the other hand, the engineer should with especial care dis- 
abuse his mind of the very natural feeling that what may be called his 
own particular and especial department—getting a cheap line to sub- 
grade—is of much relative importance to the future of the company. He 
should remember that it requires a continuous cut or fill of about 7 feet, 
or say an average maximum cut or fill of 10 to 12 feet, with its ordinary 
accompaniments of masonry, to equal the cost of superstructure ready 
for operation; that the total investment for rolling-stock, machinery, 
buildings, and miscellaneous purposes will, on a line of active traffic, 
very nearly equal that for road-bed and track complete, and that, finally, 
and more important than all, the interest on the total de-facto invest- 
ment for all purposes rarely absorbs more than from one sixth to one 
fourth of the gross revenue. Broadly speaking, therefore, we may say 
in general terms that— 


To increase gross revenue + we may double the whole investment. 
« « as = cost of road-bed and track. 
“ T ais “ ‘grading and masonry. 


These percentages, of course, are subject to important fluctuations, but 
the fact still remains in all cases that, for obvious reasons, the tendency 
of an engineer is to concentrate his attention unduly on the work below 
sub. grade. 


1132. As a more direct qualification, the engineer should prepare him. 
self as carefully as possible to form reasonably accurate estimates of the 
probable cost of the work per mile on various lines and grades. The- 
faculty of making tolerably close approximations of this kind, assisted! 
by the eye alone, is not so very difficult to acquire, but can only be gained! 
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by careful observation. The best manner of obtaining it is by noting 
the general appearance of as many lines as possible, either before or 
after their completion, and then comparing a guess based on this appear- 
ance with the actual cost or quantities. Experienced contractors can 
guess in this way within a very small percentage of how many yards per 
mile a given piece of work will run. The engineer should by previous 
practice and study have at least so far perfected himself in this art as to 
have some idea as to his “ personal equation” or probable range of error. 

1133, The danger with most young and inexperienced engineers in 
making estimates of the cest of work is decidedly that they will make 
too small estimates, influenced by a natural hope and anxiety to show 
good results. But, on the other hand, there are some who, especially in 
preliminary estimates, go to the other extreme. Just as it is the mark 
of an untrained engineer to make estimates too low, so it is the mark of 
a half-trained man to persistently make estimates too high, especially on 
work involving difficult or doubtful points, which it may be in question 
whether to attempt at all; a practice which some of them adhere to 
through life, from an idea that they are being thereby more prudent and 
“practical.” Each error is equally discreditable. An estimate should 
lean in the direction of excess, but a moderate error in either direction is 
a pardonable fault (par. 21). 

1134. To these qualifications is to be added—not by any means as 
least important, but as last in order of importance, if the intended dis- 
tinction can be grasped—what is generally known as an “eye for coun- 
try,” the nature and importance of which has already been considered in 
par. 18. Such rules and cautions for acquiring an “eye for country” as 
can be committed to paper (which are not a few) will be given in the fol- 
lowing chapter. The fundamental rule is to have an abiding conviction 
that a much better line than at first sight appears can be found by open- 
ing one's eyes. 

1135. Undertaking a reconnaissance with a reasonable measure of 
these qualifications, it will require, often, nothing more than careful ob- 
servation and one or two trips over the line to definitely determine, 
once for all, which is the proper general route to adopt, and so save all 
necessity for running any duplicate lines whatever except for short alter- 
nate sections of 2, 10, 20, or 30 miles, which are almost always necessary 
at points, and which may be called matters of detail. It would be dan- 
‘gerous, perhaps, to state that it is a general rule that only one line will 
meed actual survey, but the writer's experience is that this 1s far more often 
true than not, and that it is true, perhaps, of a larger proportion of heavy 
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lines than of light lines. When all the traffic and business considera- 
tions, as well as engineering differences, have been duly considered, the 
writer has never known an instance where there seemed the slightest 
need to survey more than two general routes, although such instances 
may well occur. In any case the reconnaissance should be conducted 
always with as much care as if it was expected to make by its means a 
final selection of route. 

In conducting the reconnaissance, while individual habits of mind no 
‘doubt differ greatly, and with them the direction in which error is most 
to be feared, the following rules and cautions are believed to be of uni- 
versal application, the first one especially being fundamental : 


1136. 1. THE RECONNAISSANCE MUST NOT BE OF A LINE, BUT OF AN 
AREA, including at all times in the mind as wide a belt on each side of 
‘an air-line between the two fixed termini as there is the remotest pos- 
sibility of the lines reaching to; “remotest possibility” being considered 
for the time being as only bounded by some marked and decisive topo- 
graphical feature or traffic centre. 


Thus, in reconnoitring a proposed line, 4B, Fig. 266, supposed to be about 
100 miles long, we may reasonably take the valley line V to the right, or the 
town C to the left, as the lateral limits, but nothing less than this, and the 
whole area between them should be studied as an area, and a topographical 
map ‘‘in the mind’s eye” made of it all; exact comparative knowledge of all 
the various passes and other governing points being obtained on reconnais- 
sance, or by subsequent survey or spur-lines. 

This simple rule is one rarely thought of or acted on until repeated blunders 
have enforced it. Error is particularly liable to follow from neglecting it, as 
will be shown later by a few examples from practice. We may survey lines, 
but we must never reconnoitre them. If we do, it is not a reconnaissance. 


1137. 2. All prepossessions in favor of any particular line must be aban- 
doned, especially in favor of that line which seems most obvious. The 
importance of this is too obvious to need dwelling on, yet it is one 
thing to admit it in theory and quite another to do it in practice. Not 
to do so is a dangerous and frequent error. 

1138. 3. A tendency to see with undue clearness the merits of LINES 
LYING CLOSE TO HIGHWAYS or the more settled and open districts must 
be carefully guarded against. This is another dangerous and frequent 
error, which is always imminent, partly because it seems too obvious a 
danger to be areal one. The writer now recalls no less than thirty in- 
stances, some of them of the first importance, in which the deceptive 
conveniences of highways alone were responsible for serious error, as 
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in the instances of Chapter XXIX. and Appendix C. Allied to the 
above are: ; 

4. Lines hard to get over on foot, or overgrown with timber or 
tangled undergrowth, seem infinitely worse by comparison than they 
really are; and, 

5. Raggedness of detail, sharp rocky points, steep bluffs, and the like. 
exert an entirely undue influence upon the mind as compared with long 
rolling slopes spread out over a longer distance. 

These two dangers are so imminent where the conditions specified exist at 
all, as in comparing many valley lines with ridge lines, that they will be sepa- 
rately discussed (par. 1162), The disadvantages of a route for a railway must 
not be measured by its disadvantages as a foot-path, even after all brush and 
timber have been removed, yet it is hard not to do so to some extent. 

1139, 6. A complete mental map of the watercourses should be made 
as the reconnaissance proceeds—sufficiently exact, at least, to enable the 
engineer to state positively where the water of every stream crossed. 
joins another, and what streams run in together, until they have passed 
off the limits of the AREA under examination. 

It is not always convenient to do this for each stream as it is passed, with- 
out undue delay ; but wherever a stream is passed without doing it, there, it 
should be noted, 1s a gap in the necessary knowledge of the country, which may be 
dangerous. 

A skeleton framework for this information can generally be obtained from 
maps. It is in respect to the minor streams that the caution is particularly 
necessary, and it is even more important to adhere to it in the smoother than 
in very rough country. Neglect of it often carries one off on a false track. 

1140, 7. FALSE SUMMITS, or those which appear to interpose between 
two water-sheds, when in reality they are only between different parts of 
the same water-shed, are very liable to deceive under certain circum- 
stances. The latter, fortunately, do not often occur; but when they do 
occur the deception is often very perfect, introducing an apparently im- 
passable obstacle to the progress of the line which is only apparent. One 
of many reasons for the preceding rule is to avoid this danger. 

See also OVERLAPS (par. 1161), which are a kind of imaginary false summits. 

1141, 8. As a very necessary safeguard against error, the engineer 
should MAKE IT A RULE to invariably discredit all unfavorable reports, 
from whatever source derived, which do not accord with what he expects. 

This merely means that if he has, or thinks he has, any reasonable shadow 


of ground for hope that certain things are possible at controlling points, he 
should go there and look for himself before he finally abandons hope. Not un- 
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frequently he will see reasons to be glad he did go. The time of a man who 
may have been previously sent to the point is not therefore lost. Assurance is 
at least made doubly sure, and he might have brought back a favorable report ; 
but the most trusted assistants are liable, with the best of intentions, to reach 
entirely wrong conclusions by looking in the wrong place or seeing the wrong 
things. 


1142. The reconnaissance, it should be understood, although spoken 
of as one continuous and complete examination of the territory, is not 
necessarily completed all at once. On the contrary, it should in a sense 
be always in progress until the final location is complete, and may well 
be made in part while a party is running some first experimental line. 
It may also continue over a number of separate and complete trips 
over the route, which in a literal sense are examinations of so many dis- 
tinct lines; but it should never be felt to be so while making the trips, 
but as broad a belt should be taken in, in imagination at least, as it is 
possible to keepin mind. The feeling should always be present in the 
mind of the engineer that he ought to be somewhere over the edge of 
the horizon, or on the other side of the valley or ridge, instead of fol- 
lowing his nose where he is. 


1143. The whole reconnaissance is not ordinarily carried on in the 
field, but a part of it, small as respects time, but often important and 
even decisive as respects results, is obtained from the study of such maps 
of the region as may exist. The same arguments apply to such exami- 
nation as to examinations in the fields, and the same methods should be 
used. The obvious should be mistrusted and the improbable looked for 
hopefully. An examination of maps may in some cases be the only recon- 
naissance, properly so called, needed, as when a line follows for its entire 
length a deep valley of known character between points both situated in 
the same valley. On the other hand, the reconnaissance may show such 
nicely-balanced possibilities that three or four exploration lines will be 
necessary, merely to form a clear idea of what lines to examine in earnest. 

But, as a general rule, neither of these conditions prevail. A careful 
reconnaissance is necessary, but it is also decisive; showing beyond doubt 
(at least any doubt which a survey by the same persons could remove) 
that some one route is alone worth careful survey, or at most two. 


1144. The method of making a reconnaissance may be in detail some- 
what like that sketched in Fig. 266. Such ordinary matters as that 
water runs down hill; that streams start at their source from the lowest 
point in their immediate vicinity and flow toward still lower ground, 
that large streams usually lie lower than contiguous smaller streams, and 
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tnat an aneroid barometer will be of assistance to fix the app oximate 
elevation of points, if too great confidence be not placed in it,—may be 
supposed to be understood. 

A hand-level is a more important tool, which should always be at 
hand. In looking through it do not close one eye, but while one eye 
looks through the tube of the hand-level let the other look at the na- 
tural landscape. The bubble will then be seen superimposed on the 
latter. Hand-levels are very often out of adjustment, and still more often 
have very dull bubbles, 
which read quite different- 
ly if the tube has been 
raised or lowered to posi- 
tion. A guess should al- 
ways be made first, before 
using the hand-level, but 
no man ever acquires a 
very trustworthy faculty of 
guessing at a horizontal 
line. In ordinary locali- 
ties a practical eye will 
_ estimate elevations anda 
horizontal line with a good 
deal of precision, but there 
are peculiar topographical 
conditions which make 
the evidence of the eye 
worse than worthless (par. 
1160), and no one can tell 
where they are in advance. 

An odometer may be 
fastened to the wheel of 
the carriage, if a vehicle 
be used ; but distances can 
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mates or otherwise, nearly 
:uough for preliminary purposes. A pocket compass is a necessity, and 
a succession of travelling companions with a local knowledge of the 
cuuntry are very desirable. More outfit than this and the best attainable 
Taps will not be particularly useful. 
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1145. As a preliminary to starting out to explore, say from 2 to A, 
Fig. 266, one should strike an arc mentally across the country with 2 as 
a centre, and with a radius of 2 to 20 miles, according as some definite 
topographical feature may indicate. In country at all rough this arc 
should be at least 200° long. In smoother country it may be less. A pass 
through a range of hills at e on the direct line to 4 may determine where 
to strike this arc. 

Before allowing himself to pass by this arc at any point the engi- 
neer should mentally ask himself this question, and either answer it posi- 
tively and definitely on the spot, or note that he must find an answer: 
How many different routes are there, and what are their comparative 
merits, for passing from 2 TO BEYOND THIS ARC at any point in its whole 
extent? Ifthere be some point like e orf which is, in the first place, out of 
the proper direction ; secondly, difficult of access; and, thirdly, highly un- 
promising in appearance,—it must not be passed until it is known that it 
is not feasible, or else noted as a point to be continually remembered as 
of unknown and presumably great capabilities. 

Usually there will be three or four routes for crossing this first arc, 
which will appear distinctly better than any others, and perhaps be the 
only possible ones. Noting every one of those which have not been ex- 
amined, and assuming that everything is possible which is not clearly 
seen to be impossible, the imaginary arc may be crossed to the next belt. 


1146. Here, at some fixed topographical feature where obstacles occur, 
or at some town, a second mental arc may be struck, likewise with B as 
a centre, but it is no longer necessary to make it 200° long, but merely 
long enough to cover a route to 4 from every possible pass of the first 
arc, and the method should be the same. The question should be: IN 
THIS ANNULAR BELT what is the best way to pass from some attainable 
point in the first arc to beyond the second, and which will give the best 
complete route from 2? 

By thistime we shall be so far away from & that we cannot really cover 
mentally, even in the rudest way, all the area we should investigate, and 
we must drop the furthest half of it entirely from mind for the time 
being. Remembering that it is dropped, however, the method is the same, 
so far as it goes. By assumption, all the most hopeful chances are in the 
region beyond the horizon, but it is necessary to leave them for the time 
being. 

1147. As the reconnaissance approaches 4 it will be more natural that 
our work should be carried on with that as a centre, and as soon as pos- 
sible the examination of the whole possible area at once, in a cursory 
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way at least, should be resumed. On reaching 4, before the territory 
passed over is again examined, all the remaining possible area should be 
gone over in the same way, and it should not be regarded as completed 
until the limits of the water-shed of every stream in the whole area are 
well understood, and the lowest passes through the ridges. It is not by 
any means the roughest regions which require the most care in this re- 
spect. Thus, in Fig. 266, if the country were very rough the chances 
would be very strong indeed that the valley-line 2 A would be the best, 
and. a very cursory examination of some cross-line VD might suffice to 
prove it. In moderately easy country the line BCDA would be far more 
likely to be the best, and there might of course be considerable variations 
in it; or the valley at dc might be so low and the town C so small that 
the preference clearly lay with the most direct line. It does not by any 
means follow that the whole area should be examined with equal care. 
If one part is positively known to be worse than another, it matters little 
to determine how much worse; only, it must be known, and not guessed 
at. - 
By following strictly on the line of these suggestions serious over- 
sights are not probable ; otherwise they are exceedingly probable. Such 
assistance as it seems possible to give for training the eye to take in the 
meaning of what it sees before it, is given in the following chapter. One 
general caution may be added: “ ROUGH COUNTRY” is a purely relative 
term. To the tyro, the rolling hillocks of Ohio, Michigan and New Jer- 
sey are rough. The same man, with a littie experience in really rough 
country, will take the worst the Rocky Mountains or the Andes can offer 
with equanimity ; and equanimity is in every calling essential for success. 
No country in which most of the surface has a layer of soil over it de- 
serves the name of rough. It needs but little study and care to get 
several lines of reasonable cost through it. The art of location consists 
merely in making a judicious choice,—not in getting @ line, which is 
always easy in such regions. 

1148. An accomplishment which is not very difficult to acquire, and which 
is constantly useful on reconnaissance, is to estimate the rate of fall of streams 
from their general appearance. No general rules can be laid down, because so 
much depends upon the volume of the stream. A fall of gto 8 feet per mile 
will give a good-sized stream or river a very rapid current, with many stretches 
where it will seem to the careless eye as if there were nearly that fall at a single 
point, succeeded by pools above and below. On the other hand, a fall of 30 or 
35 feet per mile does not necessarily give to a small-sized river the character of 
a torrent, and large brooks or small creeks must fall 100 feet per mile or more 
before they have any violent current. 
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1149, A special report on the Water-Power of the United States in the 
‘Tenth United States Census gives a tabular statement of the slopes of the . 
principal streams flowing into the Atlantic and the Eastern Gulf, which might 
perhaps be profitably abstracted. It shows that the slope of the streams is 
pretty much the same per mile from the Merrimack to the Chattahoochee; the 
average slope of twenty-one main streams being 5.4 feet per mile, with the Sus- 
quehanna the flattest, at 2.8 per mile, and the Hudson River the steepest, at 10 
feet per mile. 

The slope of some of the southern tributaries of the Ohio River is very light, 
ranging from 0.41 foot per mile for the Green River to 2.84 feet for the Alle- 
gheny as a maximum. The falls in these streams generally take the form of 
long shoals. As an example, however, of how very quickly some of these 
rivers descend from their elevated sources to the gentle slope of their subsequent 
course, Mr. Dwight Porter mentions that the Cheat River, in West Virginia, falls 
2400 feet in the last eighty miles of its way to the Monongahela, while the latter 
river descends but 75 feet in the ninety miles between the mouth of the Cheat 
and Pittsburg. The northern tributaries of the Ohio have usually steeper slopes, 
but the average is far below the rivers on the upper Atlantic coast. The Ohio 
River itself, from Pittsburg to its mouth, a distance of g67 miles, falls 430 feet, 
or an average of 0.44 foot per mile. At Louisville there is a fall of 26 feet in 
two miles. : 

The Upper Mississippi, from its extreme sources to St. Paul, 500 miles by 
the river, falls 1000 feet. The Missouri River falls 2464 feet in the 2644 miles 
of its course below Fort Benton, being navigable to that point. The tributaries 
of the Mississippi from Eastern Iowa have a general slope of about 3 feet per 
mile, ranging from 1.84 to 3.83 feet per mile. 

The Arkansas River, from its source to Pueblo, Colorado, averages 34.11 
feet per mile. In the upper 120 miles the river falls go feet per mile, then 
flattens out to 8 feet per mile for 500 or 600 miles, and at 150 miles above its 
mouth its slope is only 0.46 foot per mile. 

The Niagara River, in its short course of 37 miles, descends 333 feet to Lake 
‘Ontario with a vertical plunge of 160 feet at the Falls, discharging a volume of 
water nearly half as great as the Mississippi River, or 166,600 cubic feet per 
second. From Buffalo to 3 miles above the Falls, the river descends 20 feet, or 
about a foot per mile, yet the stream is readily navigable; from this point to the 
brink of the Falls it descends about 53 feet, or 18 feet per mile. 
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CHAPTER XXVIII. 


OCULAR ILLUSIONS. 


1150. THE natural eyesight is readily deceived even where the ap- 
parent differences are so great as to seem clear and positive. Among 
the more serious ways in which this danger may make trouble are : 

1. The eye foreshortens the distance in an atr-line and matertally ex- 
aggerates the comparative length of a lateral offset, so as to greatly exag- 
gerate the loss of distance (and hence of curvature) from any deflection. 
A deflection which will not in reality add more than Io to I5 per cent to 
the length of aline will seem tothe eye to double it. This marked ten- 
dency to great exaggeration results from the effect of two concurrent 
causes : (1) the foreshortening alluded to, and (2) the tendency of the mind 
to exaggerate the distance lost by lateral deflections even when looking 
down upon a map—as Fig. 13, page 237, where the loss of distance in C 
might be easily estimated at four or five times what it is. 

These two causes combined, both of them having much effect in the 
same direction, make the judgment of inexperienced men on this subject 
almost absurdly deceptive. 

1151. 2. The eye exaggerates the sharpness of projecting points and spurs, 
and the degree of curvature necessary to pass around them: an exceed- 
ingly common difficulty, leading to serious consequences. It results from 
a combination of natural causes, viz.: (1) The eye, inlooking at all nat- 
ural slopes, from any point of view whatever, greatly exaggerates their 
steepness. A 60° slope seems almost vertical; a 45°, fully 75°; a 14 to 1 
slope (the rate of the very steepest mountain sides), at least 1 to 1; etc., 
etc. This tendency is especially strong in looking at slopes from above. 
(2) Such points are generally looked at from above; but whether looked 
at from above or below, the eye instinctively searches for something fixed 
and definite to start from, which zs usually found in the crest or ridge line, 
especially if the latter runs nearly to a knife-edge. Likewise the eye al- 
most invariably tends to exaggerate angles, from whatever point the view 
is taken on which the judgment is formed. If formed from the side 
(Fig. 267), it exaggerates the distance C incomparison with 48; making 
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it seem half as long, for example, when it is only one fourth as long, thus 
making the point seem to require a curve of 180° where perhaps 110° 
only will suffice. If formed from in front of very sharp points, Fig. 268, 
the tendency is to look upon the two range-sights, 2, C, as at a much 
sharper angle U to each other than they really are, decause the eye ranges 
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the angle V to 180°; or, in other words, to think of B and C as nearly par- 
allel to each other, as if we were looking from £ at an infinite distance, 


1153. From these causes combined, the eye at £ first fixes on the 
crest-line and then exaggerates, say, a 14 tor slope into a 1 to 1 slope; in 
other words, makes the chord-line 4, Fig. 268, one third shorter than it 
is. This alone gives a 15° curve where 1o° will suffice. But having first 
got our chord-line too short, we then proceed to mentally exaggerate the 
angle to which tt zs a chord, and thus still further shorten the supposed 
radius, so that we may easily picture a 20° curve where 10° would prove 
on survey all-sufficient. 

Whether this explanation of the philosophy of the tendency to error 
be correct or not, the fact of its existence in about the degree stated is 
beyond question, especially with those who are for the first time con- 
fronted with “rough country.” They are almost sure to exaggerate 
greatly the difficulties of such localities. 


1154. 3. An opposite tendency—to decrease the probable angles re- 
quired—exists in looking at smooth gentle slopes, especially from a 
distant point of view, for reasons hinted at in part in Fig. 269. Smooth- 
ness and gentleness of slope mean that we must either go out a long way 
to gain a little difference of elevation, or must put up with very long, if 
not very deep, cuts or fills. In order to bring down the work to reason- 
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able lightness, therefore, we must often adopt a quite crooked alignment 
on the smooth and (for foot travel) very tractable slopes, and even then 
have pretty heavy work. 

This error is especially liable to occur on the long gentle rolling slopes 

which are met over vast areas of the far- 
Ki Mich cor SS western United States, Mexico, South! 
Lie 7 i fn ] SA America, and (the writer believes) much 
wiyt of Asia, Africa, and Australia, in all 
/ “a | fi \ \ wen of which regions Nature seems to have 
Wine planned all her works on a vast scale and 
taken plenty of room to spread out in. 
In the Eastern United States and in 
- ‘ Europe west of Russia it is less immi- 

v nent. 

Fic. 269. When we happen to be comparing two 
lines, one of which lies, say, ina valley, where the tendency is to exaggerate 
the sharpness of curves and angles, while another lies on a smoother and 
higher region, where the tendency is in the other direction, these two 
opposite tendencies may combine to cause most calamitously mistaken 
conclusions, one line being made up in large part of points like Fig. 
268 and the other like Fig. 269. 

1155. The unassisted eye is also liable to be deceived in many ways 
as to gradients and elevations, as noticeably in the following: 

4. A slope looked at from a distance always appears steeper and 
higher than it really is, especially if we are standingon ground descend- 
ing towards it, when the eye tends to look on the slope where we stand 
as more nearly level than it is, and to exaggerate, often to an absurd ex- 
tent, the steepness of the rising ground in front. This is a familiar ex- 
perience, which most men have learned to allow for, more or less. The 
best training for the eye, to check the danger, is to study the phenomenon 
on highways or constructed railways, where the effect of a given vertical 
angle is far more marked than on a natural unbroken surface, for the 
reason, probably, that where the mind looks for uniformity, as on a rail- 
way or road, it is forcibly impressed by a deviation from it, but where, on 
the other hand, irregularities are looked for and, as it were, “ discounted ”’ 
in advance, the very same surface angle produces less impression. 

1156. Another and perhaps truer explanation of this and many other 
ocular illusions is that it is simply lack of practice and training of the 
eye under those particular conditions. The child has absolutely no per- 
ception of distance or perspective, and hence of size, but puts out his 
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hand to touch everything he sees within his field of view, even on the 
distant horizon. To measure distances and sizes as accurately as we do 
by the aid (1) of the short base-line of 24 inches between the two eyes, 
and (2) of our gradually acquired knowledge of the probable sizes of ob- 
jects, is really a mental process of extraordinary difficulty and delicacy, 
which is only acquired by the incessant, unconscious practice of years. 
Under the conditions in which we have been most trained we do toler- 
ably well; but whenever we strike the unfamiliar and unusual, then the 
eye reverts to its original untrained tendency to bring everything in the 
distance up into its own vicinity, with an inevitable distorting effect on 
what the mind makes out of the picture seen. Thus it is that the sun 
and moon appear to the eye a great deal larger when they are rising or 
setting, the mind never admitting that they can be very far off, except when 
forced to do so by seeing them beyond the immediate horizon. Thus, 
rather than by the common explanation that there are no intermediate 
objects to fix on, distances across water are always under-estimated by 
those unaccustomed to it. For the same reason, possibly, the eye brings 
forward the farther end of a long line of rails beyond a hollow until— 
aided somewhat by the further assumption that we are standing on a 
level—they seem almost to stand up and down. For the same reason, 
the steepness of the slopes of mountains are exaggerated ; and possibly 
for the same reason, in part at least, the immense scale on which the 
topographical features of the great West, Mexico, South America, and 
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similar regions are laid out, deceives as to distances the Eastern man or 
European, accustomed to a pettier topography. 

1157, A comparison of the different effect upon the eye of railway 
gradients and natural slopes of the same rate, wherever two descending 
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gradients can be found nearly following the natural surface, is an in- 
structive training of the eye. By standing first on the track and then a 
few hundred feet to one side, the difference in the degree of the decep- 
tion is marked; but trial from various points of view will show that it 
always exists, even on the natural surface. 
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1158. 5. Allied to the above, but operating more obscurely and on a 
larger scale, is the deception which comes from THE PROPINQUITY OF 
LARGE MASSES OF HILLS OR MOUNTAINS when looked at from a dis- 
tance, or even from a mere general slope in one direction of the whole 
foreground within view, especially if it be much broken up in detail by 
minor hillocks and ridges, so that the general trend of the surface is not 
readily detected. The best-trained eye is quite incapable, under these 
circumstances, of estimating horizontality so as to detect the lowest points 
with the same success as under ordinary circumstances. Fig. 212, page 
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680, reproduces admirably an ocular illusion of this kind. The grades 
against the stream seem enormously steep, and those with it nearly level. 
The reverse is the case at the viaduct in the background, yet everywhere 
the rate is the same. In Fig. 270 the pass 4, which seems to the eve of 
a distant observer to be slightly lower than 2, may be counted on with 
great certainty to be considerably higher. To be in fact on a level with 
it, it must appear to the eye very much lower. Fig. 270 was sketched 
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from an instance where half a dozen skilled men under-estimated the 
height of 4, and over-estimated B, by nearly 200 feet, from a point 
of view less than 3 miles off, over an apparently level plain, on a line of 
sight nearly parallel with the slopes of the mountain, and with 4 and B 
hardly more than half a mile apart; the pass having been looked at, 
likewise, from both sides. 

1159. Another, the most extraordinary ocular deception which the 
writer has ever encountered, and for which he could not then or later 
imagine an explanation, is badly sketched from memory in Fig. 271. Ina 
gently rolling but much “ accidented” country, through a little pass with 
(seemingly) long gentle slopes on each side, the little hut appeared only 
10 feet above the bottom of the notch less than 400 ft. off, when in fact 
it was 8o ft., there being in this case no preponderance of large masses 
on either side of the field of view to unbalance the eyesight. This decep- 
tion, likewise, was common to every man of a large and experienced 
corps, and perhaps came from an obscure train of association with a sharp 
and tremendous descent a short distance back (1500 feet in a six-mile 
view), which might have been seen in part by eyes in the back of one’s 
head while looking at the hut, but which neither existed in fact nor ap- 
peared to exist in the view taken in by the natural eyesight, as rudely 
and very inadequately sketched in Fig. 271. The hut looks far too high 
in the cut, and the very bottom of the valley was in sight. 

1160. Similar ocular illusions, and perhaps more remarkable ones, 
may be seen wherever there are irrigating or other nearly level ditches 
winding around the slopes of mountains above rapidly descending val- 
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leys. They invariably appear to run up hill, and often in a very marked 
and extraordinary way, as with many of the irrigating ditches of Colorado. 

These examples are but pronounced types of frequent topographical 
irregularities, which make the eyesight utterly worthless for measuring 
important elevations and slopes in certain localities; and where those 
localities are, unfortunately, cannot be determined in advance. The 
aneroid barometer, altazimuth, or hand-level, consequently, should be 
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constantly used on reconnaissance, and, in general, all such points, if 
important, should be actually visited, for another reason: 

1161, 6. OVERLAPS of hills or elevated ground at a distance are a 
frequent source of deception and error. Views which from a distance 
appear like Fig. 272 are found on nearer acquaintance to be more like 
Fig. 273, with an easy, open valley, and perhaps a running stream pass- 
ing through what seemed to be, “ beyond question,” a solid ridge. Illu- 
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sions of this kind are often very perfect, even in the near vicinity of the 
observer. An example on a small scale (small, because the mind realizes 
that it must be a deception) may be seen in ascending the Hudson River 
when approaching Peekskill, especially in the early summer evenings, 
when the lights and shades are such as to produce a very vivid feeling 
that it is a closed basin without further outlet to the north. It is said 
to be on record that it deceived Hendrick Hudson himself, and almost 
induced him to turn back. 


CHAP, XXVIII—OCULAR ILLUSIONS. 849 


The great safeguard against errors of this kind is: Form a complete 
picture of the water-shed over the area to be reconnoitred, so that it is 
known where water falling on it anywhere will flow to. 

1162. 7. The eye often deceives itself in estimating quantities, for 
reasons which in part result from what has preceded. Most serious con- 
sequences flow from this, leading to the abandonment without survey of 
lines—especially valley-lines—which should have been regarded as the 
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most promising of all. The root of the difficulty, in addition to the 
various causes of deception which have been noted, lies in the inability 
of the mind to distinguish (1) between what seems rough and what is,. 
and (2) between what is rough for foot or horse travel and what is rough: 
for railway construction. 

The extent of the first cause for deception will be better appreciated}. 
by those who have had any considerable experience in construction, if 
they will but recall what a tremendous reduction in the apparent diffi- 
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culty of work follows from the mere act of thoroughly clearing the 
ground, even if there were nothing on it before but light undergrowth 
and brush. To a thoroughly trained eye this should make no appreci- 
able difference, yet the unconscious feeling of every one is “ well begun, 


half done.” 

1163. When to ordinary timber we add tangled vines and under- 
growth, making progress on foot exceedingly slow and difficult, this 
effect is increased. We are apt to measure distances by time under such 
circumstances, so that, if we went over an aggregate of 10 miles at one mile 
per hour, and of go miles at five or six miles per hour, in exploring 100 
miles, we shall finish with a feeling that fully a third of the line has been 
very rough. On the other hand, when we strike a highway and go along 
rapidly over the ground, we at least never exaggerate the difficulties 
which we walk over the hill to take a glance at, and the long stretches 
of easy country are what we have been most conscious of and remember 
most vividly. 

In Fig. 274 we have a sketch of a jagged rocky point in a river valley; 
in Fig. 275 a sketch of a line on a gently rolling side-hill. Nine men in 
ten will be rather appalled by the rocky bluffs and take the side-hill line 
very calmly; yet the chances are very strong that, mile for mile, the val- 
ley-bluff line will be the cheapest, in addition to having the best grades. 

1164. This results from the fact that in following a valley-line it is 
exceedingly difficult to make due allowance for the fact that NATURE 
HAS MADE OUR FILLS. It may be necessary to hit such a rocky point 
as that in Fig. 274 pretty hard, but never very hard, because before we 
haye done very much work on it we have excavated enough material 
to carry the line past it on a fill, even in a raging torrent; and hence we 
are not obliged to hug into the point, as on ordinary ground, to avoid 
running our line above all supporting ground in the hollow beyond. 
There are no hollows beyond. As soon as we have passed this point we 
«come, probably, to a narrow but sufficient stretch of bottom-land, already 
xip-rapped with vegetation, and already standing, as all bottoms do (when 
there are any) in such valleys as that pictured, just above the ordinary 
Jevel of high-water, so that they are not often overflowed deeply (usually 
“once in 10 to 30 years), or else, when they are overflowed. are not sub- 
“mitted to a destructive current. The more violent and rapid the ordi- 
mary current the less likelihood there is that the bottoms are often de- 
-Structively overflowed. If overflowed, the current cannot be rapid, or the 
ibottoms would wash away. 

Therefore, when we have passed the rocky bluff in Fig. 274 we have 
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comfortable running, and can get a good alignment until we come to the 
next similar point. At every one of them, although we are thrown out to 
and into the water, Nature has provided the material to resist the water on 
the spot. The profile of such a line is very apt to be quite light; rather 
deceptively so in fact, since there will be a great deal of work in protect- 
ing banks and working very steep slopes, which will not show on the 
profile at all. 

1165. On the other hand, in Fig. 275, gentle as is its general effect, we 
must cut into our hills far more than the eye will appreciate in order to 
avoid enormous fills. Ifthe slopes be at all steep (they might well be 
steeper in the view to bring out the effect desired), the eye when reconnoit- 
ring will underrate the depth of these fills, especially from a distance, by 
taking a mental section of them ox a plane normal to the slope instead of 
on a vertical plane. The loss from the side-hill slope of the ground, 
‘likewise, will be very likely to be under-estimated: not that the eye will 
not exaggerate the slope of the ground relatively to the horizontal, for it 
will, but, by a seeming paradox, the angle of the ground with the side- 
slopes of a cut or fill will be rather underrated, because the mind men- 
tally exaggerates the latter also, and still more. 

It is almost an invariable rule that fills turn out deeper than they are 
expected, and on a side-hill line most of the water-ways are in fills of 
considerable depth. The water channels are also more ramified, and 
hence more numerous, on high slopes than lower down in the valleys, 
where the total discharge is more, but the water has collected in larger 
streams. 


Much expense can be saved on side-hill lines, and danger of washouts.as 
well, by catching the water in a ditch at ora little below grade and carrying it 
under the road-bed in a small structure, with the foundations of the discharging 
end of the structure properly secured, instead of putting the structure in the 
very bottom of the gulch. 

1166. CuL-pDE-SACS are another incessant source of deception and error, al- 
though rather due to negligence or inexperience than to ocular illusion proper. 
It constantly happens that men walk into them as a mouse into a mouse-trap, 
and for the same reason—blindly following one’s nose; or rather, from recon- 
noitring a LINE, foot by foot and mile by mile, instead of an AREA as a whole. A 
man sees a beautiful open area ahead of him as far as the eye can reach, prob- 
ably with a highway through it. He is satisfied, and looks no farther. until he 
comes to the end of it. THEN IT IS TOO LATE. He has accepted his line so far 
as a finality, and knows no other. He assumes that he can do nothing better 
behind, and ‘‘ therefore” must get out of his trap ahead as best he can. Unless 
he is confronted with very great difficulties, he is likely to do so. To read in 
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cold print, this seems an improbable bit of stupidity. It is one of the common- 
est of faults. 

1167. A single instance on an important survey, affecting 40 miles of line, 
will illustrate how ithappens. Ina very broad flat valley which extended for six 
or eight miles farther a dry run was encountered. It was assumed to drain to 
the west, and passed as of no moment. It really drained to the east, through 
a small rocky overlap about two miles off, which opened out half a mile be- 
yond into a broad open valley leading directly to the desired terminus. The 
cul-de-sac gave a fine line as long as it lasted, and then over 20 miles of rather 
heavy work, with bad grades and bad curves, yet it was run by an engineer of 
large experience, and came very near being built. 


1168, Of all these types of ocular deceptions there are many varia- 
tions. To thoroughly guard against them comes with experience alone, 
and rarely with that. Until they have been learned by experience, and 
the engineer’s “personal equation’ determined, very wide limits of 
error alone can be safely assumed. Nevertheless, provided the danger 
of error be realized, it is not a particularly serious one, because errors 
of the eye will be checked by surveys. The greater danger is that 
the untrained eye will tell such wholly delusive tales as to make the 
worse appear the better course, and cause that line or part of a line to 
be rejected without survey which was really the best. To guard against 
this danger, and not to advise substituting the eye for the precision of 
surveys except within known limits of safety, this chapter has been 
written, 


1169. A single example of the way in which ocular illusions and some 
of the causes mentioned in the previous chapter may combine to lead to 
wrong conclusions by errors of reconnaissance, pure and simple, may be 
of value to save the student from underrating the magnitude and im- 
minence of the dangers against which he has been cautioned. It sum- 
marizes the facts of a very important piece of line on which a number 
of causes combined to bring about calamitously wrong conclusions. 
Those particular causes for wrong conclusions against which cautions 
have been given are printed in italics. The map is modified somewhat, 
but the other conditions are in no way exaggerated. Appendix C con- 
tains another example, and the writer had made a list of nearly a dozen 
others which he had intended to annotate similarly, but space forbids. 

The line was about 100 miles long from 4 to G, Figs. 276-7, through 
a region of much difficulty after reaching the crucial point B or &’, 
where an exit was to be found from an easy open basin surrounding 
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A. An established and much-travelled highway followed the general 
route selected, 4BCFG. The pass B was a litWe easter than B', and 
seemed for special reasons much easier than it was. The difficulties of 
construction were distributed over almost the entire line 4CG, so that, 
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although a costly line in the aggregate, the work was at no point of a 
Specially forbidding character. 


Another route, 48’DEG, for these and other more pardonable rea- 
sons, was not even examined until too late. The pass £’ was slightly 
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higher and more difficult of approach. Upon reaching it the outlook for 
the next few miles, to the pass D,—which was indeed visible from B, du¢ 
could not be recognized as a pass from that distance owing to an overlap, 
so that the mountain range appeared unbroken,—was over a deep and 
ugly basin, and so was exceedingly forbidding, admitting of easy grades 
but plainly requiring heavier work and worse alignment to get them than 
any stretch of equal length on the other line. On the other hand, the en- 
tive difficulties of construction were concentrated on this short stretch of 6 
to 8 miles. Once through the pass D (which could be reached from B' 
only with much difficulty and a long detour), an open and unobstructed 
valley admitted of a light and straight surface-line for some 60 miles to 
the point £,—a traffic of special value to the line being distributed from 
Eto fH. At £a valley was struck leading by a comparatively easy de- 
scent directly to the terminus G, whereas the other line at H’ was so high 
above the valley that a costly side-hill descent on a heavier grade was the. 
only resource. The comparative profiles of the two lines are shown, 
without exaggerating the contrast, in Fig. 277. 

The dotted line was in this case superior in every detail, unless pos- 
sibly in cost, for the stretch B’D, although not over 8 miles long, was 
more costly than any 40 miles on the other line. But the grades were 
materially better, the line shorter and with less curvature, and the local 
tratiic it offered was many times more valuable than all on the other line 
put together. 

1170. The error on reconnaissance Jay zn passing the point B with- 
out completely investigating all the possibilities of the line B’D before 
leaving it, and so determining for a certainty that the possible line turn- 
ing off through the gap to the left not only began bad, but continued 
bad. ONCE HAVING PASSED THROUGH #, and accepted that pass as a 
finality, the case was hopeless. The two lines then speedily diverged 
from each other completely, till they were 4o miles apart and 1500 feet 
different in elevation. Cthen became another fixed point, from which 
there was no possible escape. / and #’ in their turn followed; and 
when at last the long and open valley & came within sight, the false 
premise that B must be the pass, now 70 miles behind, made it a legiti- 
mate and logical conclusion that it offered no possibilities for considera- 
tion. 


1171, Had the reconnaissance happened to begin from G, the error 
would, in this particular instance, have been avoided, for the natural 
line GEAD would almost certainly have been followed in the first in- 
stance, no natural line whatever existing in the directionG//’/,so that a 
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large portion of the whole cost of the line was concentrated on the initial 
stretch GA’, 

This very circumstance, however, with the conditions of relative ad- 
vantage reversed (especially with the pass B a little less tempting and 
no highway along G/C4), would have been almost certain to result in an 
vrror precisely similar in principle, with a reverse result. Starting at G, 
the fine open line GZH would have been followed with increasing cer- 
tainty that it was the only line to take, the possibilityGAH’ having been 
turned from as out of the question or perhaps impossible (almost cer- 
tainly the latter with an inexperienced man, for it took much skill to 
obtain it). Arriving at J, the reconnoiterer would find himself in a cu/- 
de-sac, Caught in the mazes of his own negligence and hasty preposses- 
sions. <A beautiful line was behind him, but 8 miles of tunnels and via- 
ducts were before him, from which there was absolutely no escape with- 
out going back again to G, mentally as well as physically, and picking 
out the line GAC, every foot of which, while nowhere excessively diffi- 
cult, was a forced line, resulting from having got into the hole C and 
having to get out of it somehow in the direction G. Under these cir- 
cumstances, there being but the two lines, so widely separated, it would 
have been well-nigh a certainty that, had the reconnaissance began at 
G instead of 4,thetempting plains GD would have proved an even more 
irresistible bait than the pass /’ to bias the mind against fair and com- 
plete examination of even the possibilities of the other line. 

1172. The writer is able to give no more apt illustration than this o1 
the importance of following the scemingly over-minute instructions of 
this and the preceding chapter, whether because of the importance of the 
instance, or because of the salient and marked topographical features, 
which do not confuse the mind with a muititude of detail. There was 
just one point on the line of reconnaissance, and that point one affording 
a most forbidding and helpless outlook, where there was reasonable 
chance to discover the error. Guess7ng that an overlapped mountain 
eight miles off had no pass through it, and that, even if it had, the ragged 
eight miles which could be seen meant a ragged eighty miles beyond it 
which could not be seen, and which was smooth as a prairie, caused the 
error. Examples might casily be multiplied of similar errors, and some 
of them, as in the instance mentioned in Appendix C, of much greater 
magnitude. Valley lines are particularly apt to be rejected in this way, 
without thorough examination, because of supposed obstacles which are 
largely imaginary. 
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CHAPTER XXIX. 
WHEN TO MAKE SURVEYS. 


1173. THE reconnaissance having been thoroughly and carefully made, 
the most important part of the location is, in general, concluded. For, 
assuming all business as well as topographical questions to have been as 
carefully weighed as is possible in advance of surveys, a difference be- 
tween any two lines which cannot be detected by such an examination 
can hardlv be a vital one, seriously affecting the future of the property. 

Nevertheless, although really ruinous errors can rarely come from an 
inadequate amount of surveying or from imperfect balancing of their 
nice results, good or bad judgment in the conduct of surveys may well 
make a large difference in the earning capacity of the line, and a still 
larger difference in first cost,—that so often vital consideration for the 
original projectors. 

1174. Drawing an analogy from the construction of a building, the 
reconnaissance is like the selection of the site for a building, the deter- 
mination of its size and general plan, and the rough but (in skilled hands) 
close guessing at the cost of comparative plans. The survey is like the 
preparation of the detail plans and exact estimation of cost. The con- 
struction of a railway is like the construction of a building after all these 
details have been determined. 

1175. The seeming paradox is yet true, that both too much and too 
little time and money is generally devoted to surveys. Too many miles 
of line are surveyed, but that which is surveyed is not surveyed as well 
and thoroughly as it should be. The perhaps dangerous assertion (dan- 
gerous because it may give an excus¢ for hasty and over-confident con- 
clusions) has already been made (par. 1128), that more often than not there 
is only one general route between two points to be connected by railway 
of sufficient comparative promise to justify even a flying line over it; but 
good and certain reasons should appear for failing to run at least two 
lines. Doubtless sometimes there may be real necessity to survey three 
or more lines, but the writer has never happened to meet such a case. 
Considerations of policy, however, often require the running of numerous 


CHAP, XXIX.—WHEN TO MAKE SURVEYS. 857 








lines for which no engineering necessity exists; and in the study of the 
details of location, over distances of one to twenty miles, there are often 
a dozen or more different lines or modifications of lines, which will re- 
quire to be attentively studied. 

1176. The true method of determining whether or not there is need 
to survey more than one general route is this: 

Having carefully examined, in the manner detailed at length in the 

preceding chapter, every possible line, and having gathered as full details 
as possible of the actual cost and gradients and resulting traffic and 
earnings of other lines from previous experience and study of recorded 
results,a maximum and minimum estimate should be made of each; 
that is to say, it should be said of each, “ This line will apparently af- 
ford gradients of — per cent, which estimate cannot (guarding well 
the ‘cannot’) be in error more than — per cent either way, giving 
a range for possible error of judgment of from — to — per cent. Its 
- cost will apparently be about $ , and cannot range above or below 
this estimate more than — per centeither way. It will reach (such and 
such) sources of traffic more (or less) than the other lines, which cannot 
add less than $ per annum to the net revenues of the company, 
and might add as much as $———. In the minor details of distance, 
curvature, and rise and fall it has advantages (or disadvantages) which 
may be considered as liable to affect the future revenues per annum of 
the company by from $ to $ - 
‘Tf, then, after making, with more or less elaboration, an estimate of 
this kind for each of the various possible lines, it be found that, taking 
the most unfavorable view deemed possible of that line which seems the 
best, it is still a better line than the most favorable possible result from 
any of the others, it is a waste of time and money tosurvey more than 
one line. 

1177. In the application of this rule there is real danger of error, but 
the danger lies, not in the rule itself, but in careless or over-confident 
application of it; not in taking mere guesses at maxima and minima as 
decisive, but in failing to make the limits wide enough. Even with the 
most elaborate precautions all human judgment is fallible. No amount 
of surveys will do much to prevent an incompetent man from selecting 
and building one of the many possible wrong lines instead of the one 
tight line which he should have chosen. On the other hand, no amount 
of skill and experience will make a man’s unassisted judgment as to the 
absolute results of a possible future survey anything more than the rudest 
of rude approximations. Nevertheless, the most inexperienced engineer 
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knows that a line in average country cannot cost more than the St, 
Gothard Railway nor less than the cheapest line he can find record of 
over the Illinois prairies, and that the grade which he can certainly attain 
lies somewhere, say, between a level and 2 percent. A moderate amount: 
of experience and skill enables these limits to be much contracted, while 
still leaving margin enough to afford as nearly absolute safety as is pos- 
sible in human affairs. It is in the rash and over-confident fixing of the 
limits that the danger lies,—and it is a great one,—and not in the delib- 
erate and conscious acting upon them after once fixing them; for it 
must be done consciously or unconsciously in any case, sooner or later. 

1178. Acting upon the rule given will generally lead the quite inex- 
perienced man, moreover, to survey two lines at least, as it is but right 
that it should, because his limits of error are so very wide. The unduly 
great importance attached to the minor details of alignment, distance, 
curvature, and rise and fall is responsible for much unnecessary survey- 
ing. In these details large differences very often exist, and how large 
they are can only be determined with any degree of precision by actual 
survey. But this is not so of trathic advantages, nor even of grades, nor 
do surveys help to develop the former. 

1179. Even in the case of lines through difficult country, passing over 
one or more high summits and with no local traffic to consider, connect- 
ing terminals only, it will in general—although with not infrequent ex- 
ceptions—be found that thorough and faithful reconnaissance will remove 
all doubt as to which is the proper route; many details, of course, requir- 
ing extensive examination. The lowest pass or passes are so conimonly 
the only proper place for the line, that it may almost be said to be a law 
of nature, and the lowest pass can be determined with close approxima- 
tion by the barometer and study of the drainage linesalone. The natural 
advantages of routes by the lowest pass result, not alone from its lowness, 
but from the fact that at such points natural causes have produced more 
manageable slopes, a greater proportion of good material, and a shorter 
distance to pass over before reaching the easier and more practicable 
country, affording favorable grades and cheap construction. The lines 
from Vera Cruz to the city of Mexico, described 1n Appendix C, are an 
example on an immense scale of the certainty with which a single gen- 
eral route can be picked dut as alone worthy of instrumental examination, 
even in regions of the most extreme difficulty. Too much is trusted 
to surveys, because only the facts determined on survey are taken into 
consideration. As a rule, the general route may safely be selected in 
advance by reconnaissance merely. If the engineer be not able to select 
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wisely without surveys, he will be no better able after the surveys are 
completed. But to this rule there are exceptions. 

1180. In such cases as Fig, 278, where there is a certain 
natural line which manages to miss three or four consider- 
able towns, CDE, lines running to and into those towns 
should always be run, as shown by the dotted lines, whether 
the other line is run or not. This is a very common case, 
because towns are apt to be in hollows or otherwise incon- 
venient of access, and a better grade, as well as cheaper 
right of way, can often be had by keeping away from 
them. 

The dotted line in Fig. 278 is a very awkward looking 
line by comparison with the solid one, but if its comparative 
length be carefully measured, it will be found to differ but a. 
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trifle in length while its operating advantages are materially greater, 
unless its grades should be decidely against it. 

1181, In such cases as Figs. 279, 280, the line running through BC 
should likewise be always run. This is more likely to be done with 
Fig. 279 than with Fig. 280. In each the distances ASB, BC, and CD are 
precisely the same; but the angular deviation from the desired direction 
is greater in Fig. 280, making it correspondingly repellent. By varying 
the intermediate distances, leaving the aggregate the same, much greater 
contrasts can be obtained, as the reader can find out in a rather in- 
structive way with a piece of black thread and a few pins. 
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CHAPTER XXX. 
THE FIELD-WORK OF SURVEYS. 


1182, IN general, the economical manner of making surveys of a route 
which it has once been decided to survey, and which offers any appreci- 
able difficulties, is as follows: 

The surveys should be planned from the beginning with the idea that 
not less than three, generally four, and frequently five, successive lines 
will be run over the route for the purpose of fully completing the final 
location, viz: An EXPLORATION line, FIRST PRELIMINARY, SECOND 
PRELIMINARY, FIRST LOCATION, FINAL LOCATION. The attempt to do 
with less than this on lines of any considerable difficulty is false economy; 
or rather, it is an attempt at economy which does not usually result in 
any real saving of either time or money, even in the mere direct cost of 
the survey, while it does seriously endanger the excellence of the com- 
pleted work. Running what may appear to be so many lines does not 
necessarily involve devoting much more time to surveys, but onlv dis- 
tributing the work somewhat differently. 

1183. #2zrs¢, the EXPLORATION LINE, or what is popularly called a 
“‘shoo-fly’”’ line, should be run as rapidly as possible over the entire route 
which it is contemplated will ultimately constitute the road. In the 
case of very long lines, circumstances may make it necessary to carry on 
and complete the surveys by sections, but this is to be regretted and 
avoided. 

The purpose of this first line should be merely to get a general idea 
of the topography of the country, and especially of the gradients, and it 
should be passed over all alternate routes which it is proposed to survey 
later as they are encountered. No attempt to study the location in de- 
tail should be made, except to make sure that the line being passed over 
is certainly feasible, and probably on the most favorable ground in the 
vicinity, especially in respect to gradients. 

For this line a mere compass line will not only answer as well, but is 
in general decidedly preferable to a transit line, except in easy open coun- 
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try, for reasons discussed in par.1185. It gives amere string of distances 
and elevations from which to construct a scheme of grades and lay out 
the line as a whole. The following line is not guided by it in any ac- 
curate way, nor is even a map of it toa large working scale generally 
worth the making. 

The limit of speed will lie in the levelling, and accordingly two rodmen 
should be used if there be only one leveller, or better, two complete level 
parties (especially if the country is at all rough), to be jumped over each 
other’s heads. This extra force does not expedite the work enough to 
pay if the levelling only were to be considered, but as the time of the 
whole party is to be considered, it does pay, and it is to some extent a 
safeguard against errors, as the levellers are not so hurried. Sometimes 
an extra man to keep notes, with two rodmen, may be preferable to two 
level parties. 

A full-scale profile of the ordinary form may or may not be made: 
it will probably be a waste of time to make it for the entire distance; 
but a small scale profile, to about one tenth the usual horizontal scale 
and one fifth the usual vertical scale (par. 905), should by all means in all 
cases be made. Fig. 281 shows one form of such profile for a completed 
road, to a scale of about one inch per mile, as engraved, which was origi- 
nally 4000 feet per inch, or ten times the usual profile scale. It is un- 
necessary to encumber a similar profile for location purposes with details 
of the minor structures. 

Following this line comes— 

1184. Secondly, THE PRELIMINARY LINE proper (which may be two 
successive lines), which is to serve as the basis for the final location. On 
this line, in all but very easy country, careful topography should be taken, 
and taken in the field, in the manner considered in Chap. XXXI. The 
purpose of the preliminary is to serve as a framework for this topog- 
raphy and the located line, and it is run to follow closely the ground 
where the location is likely to lie, as nearly as the eye can estimate it, 
using any angles which come handy for this purpose. Fig. 282 shows 
how a very well located preliminary is apt to lie with relation to the lo- 
cated line, being very close to it, and yet entirely independent of it. The 
average preliminary will diverge from the location more than that shown. 

This line also may, without any serious disadvantage, and with cer- 
tain considerable advantages, be a compass line, if any time is thereby 
saved to be devoted to more important matters. The only advantage of 
a transit line (and it is a slight one) isthat it enables the map to be some- 
what more accurately made. The located line does not coincide with 
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the preliminary at any point, unless by accident, nor is there any inten- 
tion that it should, nor is the location checked by the preliminary, to any 
great extent, but by the profile and topography. 





Fic. 282.—PRELIMINARY AND LOCATED Ling, 


TRANSIT 7s. COMPASS LINES. 


1185. An unreasonable prejudice exists in the minds of some engi- 
neers against compass lines, because of a false assumption that, because 
there is a certain lack of precision in it, the work is therefore inaccurate. 
On the contrary, the chances of substantial accuracy in the final result, 
considered as a whole, are better with the compass than with a hasty 
transit line (it being assumed that no local attraction exists), since large 
cumulative errors cannot occur in the one case, while they can in the 
other. This is evident if we consider how the two lines are run. 

A compass line, strictly so called, is run entirely by foresight, guided 
by the needle alone. The chief of party goes first, accompanied by the 
“back flag,” who is now a front flag, and picks out the points to which 
to run (unless a straight line is being run, where the line is given from 
the instrument as soon as the compass has come torest). The chain- 
men follow, the head chainman behind, chaining in a straight line as 
nearly as the eye can determine from the point where the instrument is 
standing toward the flag. As the line is sighted in by foresight this is 
near enough for all practical purposes, since more than two or three 
inches deviation is not probable. 

The transitman, or rather compassman, is at the rear of the whole 
party, and simply takes the bearing of each line by the needle, or, if a 
given line is to be continued, gives the proper line to the flagman in ad- 
vance as nearly as it can be determined from the needle. If a tree or 
other obstruction is met, the instrument is simply moved to the other 
side of it, placed on the same line prolonged as nearly as may be (it may 
be a foot or even two or three feet off), and reset to the same bearing. If 
accurately reset, it will give a line, not the same as the original, but par- 
allel thereto. Usually there is a few minutes’ error in each bearing to 
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one side or the other. On the other hand, when the line behind is 
visible, it is very common, even in running compass lines‘ to run by back 
sight for considerable distances, as on a transit line, or at least to check 
the bearings thereby. This practice does not especially conduce to real 
accuracy, however, but rather the contrary. 

1186. A transit line, on the other hand, is run entirely by back sight, 
from an accurate sight on a plug, and all angles are measured exactly by 
the vernier. It is very much more precise than a compass line, and is 
the only suitable method for running in location lines, and the only 
method now practised, although it was not used in the earlier days of 
railways. It has these disadvantages : 

1. It requires the cutting away of all obstructions, or tedious offsets 
around them, thus causing great loss of time and needless destruction of 
vegetation. 

2. Any error in measuring or laying off an angle is cumulative, or 
continued indefinitely in plotting the notes. To guard against this, the 
angles in well-conducted transit-work are always checked by the needle, 
but nevertheless this danger causes frequent annoyance in practice. 

3. The angles measured are never used as such in properly conducted 
mapping, but have to be reconverted into bearings. This, however, is a 
small matter,and may and should be avoided in the manner described in 
par. 1242. 

1187, On the other hand, there is this to be said for the transit line— 
that it is not unfrequently the case that no time is saved by using the 
compass instead of the transit, since the level limits the rate of progress 
in any case, When this is so, it is undoubtedly as well to run the more 
accurate line, and wherever there is danger of local attraction it is the 
only proper one to run. But it should be clearly recognized that the 
transit line is to be preferred only for these reasons, and that wherever 
they do not obtain, the true engineer will immediately adopt the compass 
instead. The not infrequent notion that the use of the compass is de- 
rogatory to his skill and unworthy of him, simply because it is less pre- 
cise, is absurd. Under the doctrine of chances, which is as well estab- 
lished as the law of gravitation, the probable average error in a series 
of observations decreases as the square root of their number.* If in a 
single observation it be 10 ft., in 100 observations it will be only 1 ft. 
each, and in 10,000 observations only o.1 ft. For all the legimate uses 
of preliminary lines (they are sometimes used illegitimately) such errors 
in no way detract from its value and utility. 





* i.e., as the square root of their number increases. 
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1188, The writer has not found that, even when the imperfections of 
mapping are reduced as they should be by the use of large scales, the 
superior precision of the transit is of much practical moment, and he 
feels a preference for the use of the compass on preliminaries, other 
things being equal, believing that it is easier for all concerned, and that 
there is less danger ‘of giving thought to splitting tacks with the cross- 
hairs which might better be given matters of importance. It is well for 
the locating engineer to be frequently reminded, especially in acquiring 
his training, that instrumental accuracy is not an end in location, as in 
ordinary surveying, but simply a means to an end; that a thoroughly 
excellent location may be made with the level and chain alone with- 
out other instruments, and that a bad line is not a whit better for being 
instrumentally precise. No angular or lineal error which is not great 
enough to affect the riding of the locomotive over the track is of ulti- 
mate importance, while on the other hand errors of judgment, or unwill- 
ingness to disturb an accurately run line with a “ good” profile, are evils 
of great importance. As it is always easier and in the end less costly 
to be accurate than inaccurate, the good engineer always will be accu- 
rate in all essentials, but he will not waste time in attempting unneces- 
sary precision which does not add appreciably to the final value of his 
work. 

1189. The levels should, on the preliminary lines, be kept correct by 
checking on the exploration-line benches and re-running all doubtful 
sections, at any seeming cost to the progress of the survey. No time is 
saved in the end by doing otherwise. No time should be wasted in try- 
ing to keep the stationing continuous. 

1190. Whenever the country becomes quite rough, and especially 
where a grade-line is to be fitted to the ground, the preliminary line 
should from the beginning be divided up into two by running a first and 
second preliminary. It might seem a better way of expressing the same 
truth to say that whenever it is found that any section of the preliminary 
does not come sufficiently near to where the final line will be, it should 
be run over; but that is not true, and that plan of conducting surveys is 
more likely to result in loss of time and bad work. The true way of 
conducting surveys, from beginning to end, is to recognize in the begin- 
ning where there is likely to be difficulty and to run additional preliminary 
lines COMPLETE over those sections, thus gaining opportunity for more 
careful study and more thorough knowledge. Even then, there will be 
occasions enough when it will be necessary to ‘back up” and correct 
false steps from time to time on all the lines, to doing which occasionally, 

55 
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of course, it is not intended to object; but in cases where there seems 
more than an even chance that the “backing up” will bea large fraction 
of the advance, it is always good practice to give up from the first all 
idea of completing the preliminary work with one line. 

1191. When two preliminaries are thus run in succession, they should 
in general be frequently tied together and plotted on the same sheets so 
as to give continuous topography, all errors in the plotting (which with 
good work should be small) being left in the tie-lines, and the angles 
and distances of the second preliminary not distorted to make a fit. 

1192, In extreme cases, as in that shown in Fig. 216 and others, the 
difficulties of location are so great, for short distances, that all idea of 
determining the final location from lines must be abandoned, and a com- 
plete topographical study of the difficult section made, after the fashion of 
what was formerly customary on surveys for English railways. But such 
cases are very rare, and, in general, working from single lines is all- 
sufficient. 

1193. Zhérdly. THE LOCATION LINE.—This line also should in general 
be divided into two and done twice over, complete. 

It will save time often and money always, and is the only safe way to 
insure good work, especially where it is necessary to entrust a part of the 
work to men of little experience. The first location should be made ap- 
proximately correct as it goes along, by backing up to correct the more 
serious and evident defects, but it is far better that all minor changes 
and modifications should be merely studied and thought over as the first 
location advances, and that. after completing the first line and taking 
adequate cross-sections of it or of a considerable part of it, the party 
should be recalled to run the whole of it over again, aided by its plotted 
cross-sections. 

1194. This results not only from the direct advantage of having the 
details of the whole line at once to study, but from the fact that the 
problem is studied more coolly and dispassionately, with the aid of more 
extended knowledge and experience (the whole party being now skilled 
in their work), and without that strong inducement to tolerate bad work 
and “let well enough alone” which is derived from the tedious and fret- 
ting process of “backing up.” A little consideration of the weaknesses 
of human nature will make it clear why, for many reasons, this should be 
so; and the writer cannot urge too strongly that really good work can- 
not be otherwise secured, under the conditions which usually prevail. 
Unnecessarily sharp and frequent curvature will be left in the line; side- 
hill work on steep slopes will have its centre line a foot or two out of its 
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proper place, and be unnecessarily heavy; rock cuts will be run into to 
save fills, and many similar imperfections be left in the line, which are 
not, indeed, of great comparative moment to the line itself, since they do 
not injure its earning capacity, but which are often of serious moment to 
the temporary owners of the line, by increasing its first cost beyond the 
limits of their means, so that it finally passes out of their hands. 


ORGANIZATION OF PARTY. 


1195. A locating party should be full-handed, especially in the lower 
ranks. To do otherwise is false economy. The organization should in 
general be as follows: 

1. Chief of party, with nothing to do except to keep his eyes open. 
Even in the easiest country it is mistaken economy to attempt to have 
him run the transit, and it is now rarely attempted. 

2. The transit party, consisting of transitman, head and rear chain- 
man, back-flag, stakeman, and, in wooded country, a superabundance of 
axemen. From four to eight can be advantageously used where there is 
much wood. At least one besides the stakeman is generally economy, 
even where there is no clearing. 

3. The level party, consisting of leveller, rodman, and, in wooded 
country, one axeman and peg-maker. In open country this axeman is 
unnecessary; but,on the other hand, in such country, since the level 
limits the speed of the whole survey, two rodmen can generally be em- 
ployed to advantage. since they expedite the work somewhat. 

4. The topographical party, varying from one to three or four men, 
according to the country. This party is usually not full enough for true 
economy. 

5. The transportation and camp outfit, in a full party usually consist- 
ing of a cook, and one or more teamsters, with a commissary, who looks 
after all camp movements and expenses. 

Thus a fully-organized locating party in difficult country will often 
consist of as many as 20 or 24 men; but, on the other hand, in thickly- 
settled regions and easy country often not more than 8 or Io are neces- 
Sary. 


RUNNING IN THE LOCATION. 


1196. In smooth and nearly level regions the notes for the location 
line may be made up from the notes of the preliminary surveys, almost 
without mapping them at all, and certainly with very little topography. 
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Ordinarily, however, a narrow belt of topography is both expedient and 
necessary. Ifthe preliminary work has been skilfully conducted, it will 
need to be but narrow. On this topography a “ PAPER LOCATION” is 
made, in the manner we shall consider later; full notes of the projected 
alignment, and of the points of curve and tangency taken off, and a pro- 
file of the paper location made. 

The purpose of the location field-work is, fvs?, to put this paper loca- 
tion on the ground so as to afford at least as good a profile as the 
“paper” profile, and, secondly, to study the line thus put upon the ground 
in more detail than was possible before the precise position of the line 
had been so accurately fixed. 

In running in the notes of such a paper location, the most experienced. 
chief of party never expects that the notes can be followed in the tield 
without some slight correction at almost every curve. The profile will 
be found to be running too high or too low; errors in the field-work and 
the topography will be discovered; new changes of alignment will sug- 
gest themselves, and in other ways changes will be made. Nevertheless, 
the correspondence in general will be very close ; so much so that it will 
be difficult to distinguish the paper and actual location profile. They 
may both be wrong and bad, but they are apt to agree with each other 
quite closely. 

1197. No new topography should be taken with this line, but instead 
of it cross-sections only, extending from 30 to 100 feet on each side, 
according to locality. These cross-sections should be plotted as closely 
together as clearness permits, WITH THE EVEN STATIONS AT UNIFORM 
DISTANCES APART, even at the expense of crowding the sections so that 
they overlap each other greatly, which does no particular harm. The 
character of the material, and especially the precise limits of the rock, 
should be carefully determined. Boring tools of many different forms 
(the simplest of which is the common post-augur) are readily obtained,. 
by which it may be positively determined where the rock lies, at no great 
cost, and much perhaps needless expense saved. It is a very common 
thing to have shallow rock-cuts turn up in the bottom of excavations, 
which are always disproportionately expensive, and often might as well 
as not have been avoided altogether. 

Aided by these cross-sections, the location should be carefully re- 
studied, not by the construction parties, who have other things to think 
of and are often incompetent for the work, but by a location party who 
re-run the entire line complete. There will still be chances enough for 
the construction engineer to improve on it. : 
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1198, This last work especially, and in fact all running of curves and 
tangents, is greatly facilitated by the use of a proper system of transition 
curves. What transition curves are, and why they can never be omitted 
if an easy-riding road is to be obtained, have been already stated (pars. 
279-81), and the proper method of running them in is given in the field- 
book which follows this volume. It would lead us too far to attempt it 
in this. The nature of the advantage which they give in making a good 
location is this : 

All transition curves, by whatever method they are run, must, from 
their very nature, have the form shown in Fig. 283. The actual tangent 

ae must lie parallel with 
and outside of (at a 
given offset from) what 
would be the tangent if 
the main curve were 
prolonged’ to include 
the whole angle turned. 
In all the systems of 
transition curves which 
have been put before the 
public by others than 
the writer, so far as he 
knows, these offsets are 
Fic. 283.—TypicaL TRANSITION CuRVE. fixed, which makes run- 
ning them in a considerable addition to the field-work, but even then 
they are likely to have a certain beneficial effect on the construction, for 
the reason that the curves of natural slopes generally ease themselves off 
in this manner. 

1199. But in any entirely satisfactory system of transition curves any 
offset, great or small, within wide limits, should be capable of use with 
any curve, because it will very materially add to the flexibility of the line 
and facilitate its adaptation to the topography. If we consider the tran- 
sition curve as a cubic parabola, the only difference which the offset 
makes in the curve is to increase its length in proportion to the SQUARE 
ROOT of the offset, so that if the latter be four times as great the curve 
will be twice as long. In any case, the curve remains a cubic parabola, 
and is readily put in, either directly with the transit, as the line reaches 
it, by methods similar in their nature to, and quite as simple and easily 
remembered as, those for running circular arcs, or by offsets, after run- 
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ning in the full circular arc from an offsetted tangent, as indicated in 
Fig. 283. 

The former of these methods is generally preferable for large offsets, 
and the latter for small. The immense advantage which the method 
gives for making the finer adjust- 
ments of the line may be made 
evident by one or two illustrations, 
but it should be remembered that 
the chief object of the curves is 
not to facilitate location, but to 3.4. 
obtain a line which trains will run ~~ 
over smoothly. 

1200. EXAMPLE 1. It is found 
to be desirable to swing a located 
tangent, Fig. 284, in 2 ft. at a and 
out 3 ft. at J. 

The angle between the old and 
new tangent can be at once calculated. Then the two adjacent curves 
must be extended (in Fig. 284—or cut off, had the change of tangent 
been in the other direction) by the same angle. This can be done at 
once; the offset determined by measure, whatever it may be, and the 
corresponding transition curve put in by offsets from the curve and the 
new tangent; or the tangent points 7 and ¢ of the new curve may be 
determined and the transition curve run in by the transit. 

1201, EXAMPLE 2, It is desired to take out a “ broken-back”’ curve, 
Fig. 285. Governing points which it seems desirable the curve should 
pass through are a and 4, at any off- 
set from any point on the tangent. 

The angle between the new and ~ 
old tangent can be calculated as be- 
fore; the curves extended or reduced 
by an equal angle, the actual offsets 
measured, and the proper transition 
curves put in. If the change has been 
well planned and the conditions are 
at all favorable, the two curves will come very near to meeting at some 
point near the middle of the tangent. 

If it leaves a little tangent between the two curves it will not 
greatly matter. The two desired ends will have been accomplished, 


ViZ.: 





Fic. 284, 


Fic. 1 
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1. The two shocks to the train in entering and leaving the tangent 
will have been avoided. 

2. The ugly appearance of a broken-back 
curve, which, owing to the abrupt transition 
from curve to tangent, always has the appear- 
ance of being out of line and somewhat re- 
versed, will have been corrected. 

If the two transition curves of the required 
lengths for the offset chance to overlap each 
other even by a considerable distance it will 
not much matter. It simply introduces (for 
reasons which cannot be given here without 
discussing the whole theory of the curve) a 
short CIRCULAR ARC of very long radius be- 

Fic. 286. tween the two transition curves. 

1202. EXAMPLE 3. A curve is found not to lie on precisely the right 
eround. It is desired to throw it out two feet at a, and in 3 feet at J, 
Fig. 286. 

This implies that there will be a certain point c, at which the new and 
old curves will coincide. The whole curve, radii, centres and all, will be 
practically rotated around c. The distances ca and cé can be deter- 
mined by the proportion 





ca:cb:: offset a : offset 6. 


The angle of rotation is readily calculated by computing the change 
in position of the chord aé, and from these notes we may either start at 
c, and run in the new curve, or start at a or 4, or compute the new posi- 
tions of the original P. C. and P. 7. 

If the new curve is found to crowd too closely upon or to overlap the 
tangents we must change the latter also. This we do, however, entirely 
independent of the curve, if it appears desirable to do so; putting the 
tangent upon the ground which will suit it best, measuring the actual 
offset which the locations chosen give, and then putting in the corre- 
sponding transition curves. 

1203. These examples will illustrate, as well as more, the peculiar ad- 
vantage of transition curves, thus used; that they enable each part of the 
line to be studied and modified in detail, independently of the rest; and 
the new and old lines to be then connected together in what is at once 
the very best possible and the simplest possible way, without any of 
the puzzling geometrical problems and the confusing field-work which 
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are as apt to result from slight changes as great, if certain geometrically 
exact connections at all points of circular arcs are taken as essential. 
Differences of offsets of 20 ft. or more are readily admissible under 
this plan, and in projecting location it is unnecessary to consider what 
the actual offsets will be. Figs. 208, 216,and others illustrate how this 
is done. The advantages of the method in such rough iocalities are evi- 
dent from those engravings, and these advantages become even greater 
if one knows how to save unnecessary 6 





trouble in field-work, which will not _ = 

tell beneficially in the final result. Sg re 
1204. As a single example, if one Pass 

has a curve formerly terminating at “ ‘<p° : 

7, Fig. 287, which is to be extended ‘\ 1 

to 7’ in order to connect with the tan- \ 

gent OO ;—to determine the offset O it ‘i 

is quite unnecessary to run in 7’ with Fic. 287. 


atransit. The offset Oo to the old point 7 may be measured instead. 
Then will , 
O= 00-2, and [30 = tnd, 


in which D = the degree of the curve, # = the distance in stations from 
the tangent point 7’ to the point where the offset to the curve is de- 
sired, and O = the desired offset. 

1205. This latter formula is one of the most useful of all location 
formulz, being almost indispensable for the correct and expeditious 
conduct of field-work. It is closely approximate (in all cases sufficiently 
so for what is required) within the widest possible range of values of D 
and 2, and it is one of the few formulz which should be indelibly en- 
graven in the memory of every locating engineer, ready for instant use. 
It applies equally well for offsets from one curve to another having a 
common tangent point, letting D = the difference in the degree of cur- 
vature. 
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CHAPTER XXXI. 


TOPOGRAPHY: ITS USES AND ABUSE. 


1206. TOPOGRAPHY, in the limited technical sense of the word which 
is given to it in railway location, is the representation upon a map by 
‘‘contour lines’’ of the comparative or absolute elevations on the area 
covered by the map. In a broader and more literally correct sense, it in- 
cludes the representation of all the details of the surface by any method 
whatever, including its form, character, and artificial structures. 

Topography, in the broader sense, may be represented approximately 
either by hatchings or ‘“‘hachures,” or by washes of color. Very beauti- 
ful effects may be produced in this way by skilled and patient work, but 
the results are only of pictorial value, to give a general idea of the 
region, and are of no assistance for the details of location. Topography, 
when spoken of in connection with the latter, means an EXACT repre- 
sentation of the form of the surface, so that the elevation of any point 
can be determined from the map, and hence a line be drawn on the map 
and a profile of it called off, as well (barring a margin of error) as if the 
line had been run in, and levels run over it, in the field. Figs. 208, 216, 
and others are representations from actual practice of such maps, re- 
duced photographically from the working scales. 

1207, The nature of contour lines may be thus explained: Conceive 
a certain area, the topography of which is to be taken, to be entirely 
flooded with water. Conceive the level of the surface of this water to 
be lowered by a certain fixed distance, say ten feet atatime. At each 
lowering of the water a new shore-line would be developed: The con- 
tour lines are these imaginary shore-lines. If the slopes be very steep 
these successive shore-lines will be at small distances from each other 
horizontally. If the slopes be flat they will be at greater horizontal dis- 
tances, and if the slopes are very flat they will be at very great distances 
apart, and only a few will appear on a moderate area. Thus the lower 
part of Fig. 288 shows a contour map of a slightly oblique cone, and the 
lower part of Fig. 289 a similar contour map of a hemisphere. In each 
case, if the nature of contour lines has been grasped, they enable the 
mind to form a very correct picture of the form of the surface, 
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1208. It will be obvious that working with such topographical maps 
has both advantages and disadvantages, The advantages are: 

1. The eye is able to take in a large surface at once, with exact in- 
formation as to the form of every part of it, and without those confusing 
optical illusions which result from looking at a natural surface horizon- 
tally instead of from above, and in successive bits instead of all at once. 
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2. Various projects can be studied with great ease, and the effect of 
different changes considered at once. A curve can be struck in with a 
compass in a moment, and three or four different ones in as many differ- 
ent positions almost as quickly, each one of which would take perhaps a 
day’s hard work to run in on the ground, with the chance after they 
were run that they would lie considerably out of the position intended. 

3. By dotting on the grade-contour (pars. 1246-8) or line where the 
plane of the road-bed cuts the natural surface, it can be seen almost at 
once whether the alignment is as favorable as the topography permits, 
or not. 

1209. Each one of these advantages is a great one. On the other 
hand the disadvantages of working from contours are: 

1. The making of good contour maps is expensive—which is a very 
weak objection, even if their cost were much greater than it is. 

2. It is difficult to insure accuracy. 
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3. They afford no evidence of material. 

4. They do not impress upon the mind the magnitude of the works 
projected, as it does to study the actual surface. 

5. They are of assistance only for daing the least important part of 
the work, making the first approximation to the detailed location of the 
line. 

These and other difficulties which we shall shortly consider are like- 
wise great and valid ones. They indicate what is the fact, that topog- 
raphy has both its uses and abuses, and which predominates is often 
the subject of heated discussion. 

1210. In such discussions one is reminded of the old fable of the two 
knights who fell to fighting over the shield which seemed gold or silver 
according to the “ point of view ;”’ for the disputed question is emphati- 
cally one of the same kind. It is only by losing sight of one side or the 
other that one becomes a strong partisan of either view. 

The difference between the two views, in fact, is more imaginary than 
real. On the one hand, there are no engineers of any standing or ex- 
perience who believe that location offering any difficulties can be made 
to advantage in any other way than from topographical notes embodied 
in a more or less elaborate topographical map; while, on the other hand, 
there are no engineers of experience who would think of claiming that 
more topography than is really necessary for intelligently completing the 
location, and making sure that it is correct, should be taken. 

The true question to be decided, therefore, is simply HOW MUCH 
topography should be taken, and where the line should be drawn. There 
is no such difference of opinion as would appear from an error into which 
many have fallen—an error which well shows how completely the views 
of those who take one side of this question are misapprehended by those 
who think they disagree with them ;—that is to say, there is no class of 
engineers who attempt to make a final location assisted by the natural 
eyesight alone, or in any other way than by working from a prelimjnary 
line as a basis, which is intended to lie, and if skilfully run does lie, very 
close to the line on which the final location is placed, as in Fig. 282. 

1211, To mark the limits of the debatable ground still more closely, 
it cannot be reasonably questioned (1) that in proportion to the skill of 
the engineer the preliminary line (often at difficult points, necessarily, the 
result of two or three trials) will approximate more and more closely to 
where the final location will ultimately lie; (2) that it should, and in 
general will, lie nearer than 300 or 400 feet as an outside limit; (3) that 
the placing of this preliminary line upon the ground is and must be 
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purely a matter of individual “eye for country” and good judgment; and 
(4) that the really vital and dangerous errors of location, the selection of 
the general route, the system of gradients, the going to or passing by the 
local towns, etc., etc., are committed, if committed at all, before any to- 
pography whatever has been taken, in locating this preliminary line; the 
usefulness of the topography beginning only after the more momentous 
question of WHERE TO PUT THE PRELIMINARY has been decided, and 
serving only for the more ready and perfect adjustment of details—de- 
tails which have an important effect upon the cost of construction, in- 
deed, but do not otherwise seriously modify the earning capacity of the 
line. . 

1212. The remaining ground for difference between extreme advo- 
cates of either view is this: The extreme believer in topography is indif- 
ferent to getting his preliminary very near to its ultimate location, look- 
ing upon 400 or 500 feet average distance apart as near enough, and 
takes or causes to be taken a wide belt of accurate topography to save 
the need of a newora better preliminary. But the advocates of the other 
view say, “No; the engineer who can be trusted to put a preliminary 
line within even 500 feet of the true location can and ought to, in gen- 
eral, put it much nearer; or if not, it is cheaper to put a new line through 
still closer to the ultimate location than to take so wide a belt of topog- 
raphy. By one method or the other, the good engineer can and will 
bring the line so near to where his location should lie, that the topog- 
raphy which he will really need will be only a very narrow belt—usually 
no more than a few series of cross-sections, and hardly amounting to a 
topographical map at all.” 

1213. The truth lies between these two limits. Since the amount of 
topography ultimately needed and used (when its use is not abused by 
making it serve as a substitute for the careful placing of the preliminary) 
can be seen on any location map to be very little, covering a map all 
over with accurate topography is a sign of weakness and not of strength. 
On the other hand, accurate topographical contour lines for a reasona- 
ble and moderate distance on each side of the line are an immense as- 
sistance for the ready projection of lines, and at points can hardly be 
dispensed with. It is also an important truth that the usefulness of 
topography is not confined simply to that portion of it which is used to 
project the line adopted, but extends also to the portion which enables 
One to make sure that no other and better alignment might have been 
adopted. However confident an engineer may feel that he has in fact 
studied his work to the best of his ability, he owes it to himself and to 
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his employers to have the ocular evidence of that fact before him, to be 
placed before others if need be; and it is but reasonable that no study of 
the ground alone, unassisted by accurate maps, can be as complete as 
one which has been so assisted. Yet, on the other hand, it is even more 
emphatically true that no study of maps alone, unassisted by study of the 
ground in detail, both before and after the making of the maps, can be 
as complete as it should be. 

1214. No skilled engineer, even among those who are strong believers 
in the proper use of contour maps will approve of such elaborate reli- 
ance upon maps alone, as is sometimes taught and advocated; such as 
taking the nicest precautions for computing notes for 8 or 1o miles of 
location at once, so that it shall fit geometrically onto the preliminary, 
and so dispense with renewed and more detailed study of the ground. 
Not but that the field-work and mapping might be done so accurately 
that this would be all that would be necessary, and not but that much of 
a location so made may prove on examination to be beyond improve- 
ment, at least by the same engineer ; but that for practical reasons it is 
inexpedient to rely so largely upon paper location. Among these rea- 
sons are— 

1215. 1. As above suggested, the length and depth of cuttings, and 
especially the classification, do not impress themselves upon the mind so 
forcibly in studing a topographical map as in studying the ground, and 
hence as great efforts will not be made, practically, to avoid this danger 
when the principal study of the details of the line is made upon the maps 
as when the paper location is looked upon as at best nothing more than 
a close approximation, and the last study of the ground is made with 
the rock-cut staring one in the face, or on large scale cross-sections. 

1216. 2. A very dangerous error, which the best engineers find it hard 
to avoid altogether, is especially hard to avoid in making paper loca- 
tions, which is, to regard acertain HORIZONTAL APPROXIMATION TO THE 
GRADE-POINTS as about the proper thing, thus leading to altogether too 
much curvature and respect for the contours in easy country, and alto- 
gether too little of both at the more difficult points. The watchful en- 
gineer finds himself drifting into this error continually, guard against it 
as he will. It results in part from a natural, but evidently erroneous, 
tendency to look on a certain percentage of decrease of curvature, for 
example, as worth a certain percentage of increase in the work (pars. 14, 
1s), instead of being merely worth a certain absolute sum, which on easy 
work justifies great disregard of contours, and on heavy work requires 
close accordance with them. 
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3. The best topographical maps which it is either expedient or, 
in general, possible to make, with the time, money, and men at command, 
cannot by any means, as is sometimes foolishly claimed, be relied on 
within a foot, nor even § or Io feet, at critical points, especially if extend- 
ing to any great width on each side. Over most of their area, if well 
made, they will be trustworthy, but minor irregularities of considerable 
importance, if nothing more than a few big boulders, get smoothed out of 
the map or misplaced or exaggerated, so that the only safe rule is to look 
on the first location, however carefully studied, as still open to much 
improvement—an expectation which will rarely be disappointed. But 
if frequent minor changes are to be made, much of the advantage of 
computing field-notes from a paper location so precisely as is often at- 
tempted is lost. It is not in fact good practice to do so. 

1218. 4. To run in long stretches of location successfully without 
further topographical tests, but only the geometrical test of a “tie” toa 
preliminary, requires the nicest field and office work from the beginning 
to the end of the survey. It is, of course, only a question of degree. No 
one would advocate anything but good work of the kind, but it is obvious 
that less precision is required, if it is fully understood and expected that 
the paper location will be topographically tested throughout, than if it is 
expected to be, in the main, a finality. This saving of needed precision 
means some corresponding saving of time and money, which, as Mark 
Twain said of his profanity, “can then all be saved and devoted to some 
other end, where it will do more real and lasting good.” 

1219. Another objection, which is perhaps the strongest of all, against 
too great reliance on contour maps, is founded rather on the foibles of 
human nature than on any purely technical reason: It encourages a dis- 
position in the higher engineering officers to throw the field-work of 
location into incompetent hands, and to.assume to themselves the func- 
tion of fixing the petty details of location, and hence (since the whole is 
only equal to the sum of all its parts) to control the whole location from 
their office chair, without giving to it that careful, thorough, and con- 
tinued study on the ground which alone will qualify the ordinary man to 
wisely exercise such control. This practice works injuriously in several 
ways: 

1. It deadens the perceptive faculties of the engineer in charge of the 
party and transforms him into a mere machine. He may, if an unusually 
skilful and faithful man, go over the paper line with a microscope and 
improve its details, but he will not be watching out for and thinking of 
the larger details, especially as— 
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2. The practice leads to the engagement of poorer men for the field- 
work ; and 

3. The engineer who puts in the paper location, and controls the 
work, never qualifies himself by familiarity with the ground to do well 
even that minor duty, and is so little in the field that the far more im- 
portant end of avoiding the larger errors is not duly insured. 

1220. The “conclusion of the whole matter” therefore is, that accu- 
rate topography for a certain narrow strip is a highly useful adjunct to 
practical location, which should never be omitted altogether and should 
generally be very carefully taken and studied; but that it is in no way a 
safeguard against anything But minor errors of location, and is not a safe 
nor expedient reliance for giving the last degree of perfection even to the 
details of alignment. 

Great differences in natural aptitude for location exist, and among 
the strongest believers in the absolute necessity of elaborate topography 
may well be some who have less of this natural aptitude, and hence will 
not make very good use of the best of maps. In fact, although we should 
not allow this to prejudice us against topography, it is beyond doubt that 
those of least natural aptitude for location rely most on topography, and 
are the most helpless without it. On the other hand, those who have or 
think they have such aptitude may be led thereby to be over-confident, 
and commit errors which good topography would reveal to them. It is 
certain that the better natural qualifications a man has for the work the 
less topography he will take, because he will see in advance where it is 
and is not important. He will always take some, however, and what he 
does take will be correct. 

1221, Another truth may appropriately be added here. It is easier to 
put A line, of some kind or other, on a topographical map than on the 
ground; but to do the best that the ground admits is almost as hard, and 
takes almost as much study and skill, on the contour map as on the 
ground. This the inexperienced projector, of good natural parts, will 
soon find out if, after having put in a paper location, which he thinks is 
very good, he will start in over again on the assumption that it is all very 
bad, and give two or three times more thought and care than before to 
finding out wherein it is bad. He will probably.soon be satisfied that 
his assumption was correct, by finding his curvature and quantities 
simultaneously diminishing. 

1222. There is a tendency in discussing this question, as in many others, to 
fall back upon the singular, yet in a sense natural, argument which seeks to 
defend some one way of doing things by showing that some of those who take 
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another way do work badly. On the one hand, we have pictured the ‘‘ born 
engineer” spending days in fitting a bad line to the side of a hill with his 
‘* practised eye,” when hours would have sufficed with the assistance of a little 
well-taken topography; and, on the other hand, a man studying over topographi- 
cal maps of a line in the wrong place, missing the salient features, and perpet- 
uating on the ground errors of the maps. Either picture may well be drawn 
from life, for out of a hundred men doing anything which requires skill, more 
than half will do it-but indifferently well, a considerable fraction wretchedly ill, 
and only a small proportion thoroughly well. This fact insures a supply of 
ready weapons for supporting either side of any argument, yet it is strange that 
they should be so often chosen, since it is clear,that they prove nothing. But 
as evidence of this inconclusive character seéms sometimes to carry undue 
weight, we may add a few words further as to certain details. 

1223, The fact that the actual profile of a line run from a ‘‘ paper location” 
agrees so precisely with the latter that the two cannot be told apart, is no proof 
of the excellence of the system, for both profiles may be bad. It proves the 
geometrical excellence of the work, but it also proves, or tends to, that the 
whole process is too mechanical, unless the ‘‘ paper location” has been at 
least so improved or modified in detail as to be distinguishable from the other. 

1224. On the other hand, fixing the details of the alignment in the office, 
to be put on the ground by other men of less skill, while never a desirable, is 
not necessarily a wrong, way of doing things. We are often compelled to do, 
not what we would, but what we can. If there be but one skilled man to look 
after half a dozen parties, and perhaps look after other work as well, it is im- 
possible that he should do much more than put the line on paper, and he is far 
more likely to project a good line in that way than an inexperienced man is to 
reach the same end, either on paper or on the ground, or both. When, how- 
ever, one ceases to look on this practice as merely a necessary evil, and begins 
to look on it as an ideal state of things, so that on a difficult line it is ‘‘ re- 
quired” that the projected location should be ‘‘ strictly followed” and ‘‘no cut- 
and-try permitted,” as is sometimes done, then the abuse of topography—and a 
dangerous abuse, sure to waste more or less money—has begun. The better 
course in such cases is to require the engineers in the field to make the first 
projection, which is simply sent in for examination and revision if necessary, 
so as to compel them fo rely on their own intelligence and not on another's, and 
especially to give an indication of the extent to which their own skill can be 
relied on. For if unequal to making a tolerably correct projection in the first 
instance, they will probably be still more unequal to the more responsible duty 
of putting in the final line. 

1225. To mention one instance among many, of the evils of too great re- 
liance on maps: an unusually accurate paper location, on a very steep side-hill, 
gave a beautiful profile, which no one could detect in the office to have any fault. 
The cut averaged about a foot, which was what prudence seemed to require, 
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and what no one, certainly, in the office would have thought of objecting to. 
But just below the earth was rock, as a “practised eye” might have detected in 
the field, and the earth itself was such as to make an unusually solid bank, so 
that when the line came to be constructed there was an ugly shallow rock-cut 
on the inner edge and a broad solid platform for the road-bed nearly twice too 
wide, due to the unnecessary amount of excavation, which involved a loss of 
some $8000 in much less than a mile, all of which might have been saved by 
throwing the line out three or four feet beyond the paper location. 

Such cases occur so frequently that the engineer who does not feel the limi- 
tations of the map and wish that he had the ground before him in making a 
paper location, and who does not feel that it may be, and probably is, suscepti- 
ble of further improvement by further study in the field, will probably be wise 
to leave ‘* topography” alone, both in the field and in the office. 

1226. In some cases the larger errors of location, such as putting a line on 
the hill-side with a short tunnel, instead of in the bottom of the valley witha 
long tunnel, are very unreasonably advanced as an effect of neglecting topog- 
raphy; whereas it is precisely such errors which over-reliance on topography is 
apt to lead to. The result depends chiefly on the man. <A good man will use 
every tool that will serve his end, and one of these tools is topography. Another 
one, at least equally essential, is shoe-leather. 

1227, If topography is to be taken at all it should be taken accurately, 
and to combine this end with reasonable rapidity the limits within which 
accurate topography is taken should be restricted as closely as possible. 
Beyond these limits a skilful topographer will sketch in by the eye the 
general form of the ground, with sufhcient accuracy to give a better 
general idea of the form of the country, and occasionally to serve a use- 
ful purpose in a rough study of some considerable change of line. 

1228. Topography is taken from the preliminary line as a base-line, 
with the elevations on it given, by determining the slopes on each side as 
far out as seems necessary. Four methods for taking slopes are more or 
less practised : 

1. By a slope-level and board straight-edge, with or without a tape- 
line. 

2. By a hand-level and tape-line. 

3. By cross-sectioning rods. 

4. By using a stadia telescope and rod to measure distances in place 
of a tape-line, in either the first or second methods. 

To these may be added— 

5. By using an altazimuth in place of the slope-level or hand-level in 
the first or second methods. It may also under special circumstances be 
used to advantage with cross-section rods. 

&6 


882 CHAP. XXXI.—TOPOGRAPHY: ITS USES AND ABUSE, 


1229, In rugged and broken topography, as where there is much rock 
and large scales are to be used, the third 
method, by cross-section rods, is much 
the best. These rods are in principle 
nothing more than a horizontal measur- 
ing-rod of a fixed length, sometimes Io Te i) 
but better 12 ft., carrying a level bubble, 
so that it can be set exactly horizontal. 
This is carried by one assistant while an- 
other reads with a light vertical rod, B, 
Fig. 290, the rise or fall of the ground 
in the given distance. In practice, to prevent warping of the rod 4, it 
is usually made in one of the forms shown in Fig. 291. 

These rods are convenient to have with a locating party in rough 
country, and they are especially suitable for 
cross-sectioning a located line, but the pro- 
cess is much slower than any of the others 
specified, which are in general better for 
ordinary topography. 

1230. A wise choice between the slope- 
level and hand-level methods, also, depends a 
good deal upon circumstances, and the character of the topography tobe 
taken, although each method has its partisans who will rarely use any 
other. By the use of the altazimuth either method can be used at will, 
which is one of the distinguishing merits of that instrument. Much 
more depends, however, upon the individual skill of the topographer than 
upon the use of any particular method. Where the country is rough, 
with irregular slopes, the hand-level method is to be preferred, since it is 
more positive. Otherwise, the slope-level is best. 

1231. The topography based on these slope-notes, by whatever 
method taken, SHOULD INVARIABLY BE DRAWN IN THE FIELD DIRECTLY 
UPON THE WORKING MAPS OF THE LINE, which should be the first and 
only direct use made of the cross-section notes. Asa safeguard in case 
of doubt, the rodman may well keepa note-book record of them, but this 
should be strictly restricted to such use only. The habit of taking the 
cross-sections in the field and drawing in the topography in the office 
cannot be too strongly discouraged. It is certain to result in more or 
ess imperfect work, as well as loss of time. After a little practice a 
skilled topographer ought to be able to keep up with a transit and level 
party without much difficulty, unless circumstances require a wide belt 
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of exact topography to be taken, when he should be furnished with a 
double cross-section party. The main requirement for doing work 
quickly and well is to train the eye and judgment so that needless cross- 
section work need not be done while yet taking all that is essential. 

1232, The topographer is provided with a thin drawing-board, hav- 
ing a leather or oil-cloth pocket on the back, in which are carried the 
sheets, about 19 X 24 inches in size (par. 1240), on which the line has been 
plotted the night before, the stations marked off, and the elevation of 
each station and plus, as taken by the level, lightly pencilled on it. The 
topographer must thus work behind the level, but a good topographer 
will endeavor to keep very close up to it. One sheet at a time is pinned 
upon the board for use. A 6-in. scale, preferably of paper, lead pencils, 
and rubber complete his outfit. His two assistants (or four if need be) 
have nothing, necessarily, but tape and hand-level, with a small hatchet. 
A small compass for taking bearings is in general desirable. 

1233. In taking cross-sections, the elevation of each station is given 
to the rodman (or has been previously taken off by him), and an offset 
measured off to a point, as 
indicated by the hand-level, 
where the contour next 
above or below the eleva- 
tion of the given station 
falls. Thus, in Fig. 292, 
with contours ro ft. apart, 
elevation of station 704.2, 
contour 7I0 Its 5.8 ft. above 
it, and contour 700 4.2 ft. 
below it. The distance out 
in which the ground rises or 
falls these amounts should 
in general, on rough ground, 
be directly determined, and 
then the distances to a suc- 
cession of other points, fall- 
ing 5 ft. at a time, as far out as accurate topography is taken. On 
smoother country a little trouble may be saved as below spoken of. 

The points where the contours cut the centre-line are also, at the 
same time, noted by the topographer. He then makes a light pencil 
guess at the course of the contour lines ahead, and passes, perhaps, two 
stations ahead, to “17.4,” Fig. 292, and repeats the process, the rodmen 
in the mean time cross-sectioning the intermediate station if it seems 
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essential, or more properly speaking, unless it seems unessential. Until 
the topographer has acquired well-founded confidence by practice he will 
save nothing by taking chances,and be liable to throw discredit on his work. 

Here the previous guesses are checked by the cross-sections and the 
course of the contours sketched in backward, exactly and finally, and 
lightly ahead, with further pencilled guesses. In this way the topographer 
trains his eye and his hand, and forms an idea of where accuracy is and 
is not essential, and if he be once properly instructed, and has a capable 
assistant, it is not at all difficult to take a mile or two of topography 
a day in ordinary country. When he has totake more than 200 to 300 ft. 
on each side it becomes a different matter, and progress is much slower. 

1234. If slopes are determined by a slope-level it is still simpler work. 
A scale is then constructed, showing for a series of different slopes from 
1° to 20°, the horizontal distance apart of 10-ft. contours, which is 10 X cot 
S. From this the contours can be put down upon the map at once, at 
the proper distances apart, or as far out as the slopes are taken. 

1235. Time is lost and accuracy sacrificed in many survevs by using 
too small scales. The standard working scale may be said to be 400 feet 
per inch, or 5,455 (nearly the same thing) when the metre is used; but 
this scale is adhered to far too strictly. In rough country it should be 
at once doubled, and in very rough country should be increased to too ft. 
per in. or z55 (83% ft. per in.). These latter are the only suitable scales 
when there is any considerable proportion of rock-work. It rather saves 
work in taking topography, adds but little to the drafting work, and 
adds immensely to the practical value of the maps when made. 

1236. The following cautions will assist in taking topography correctly : 

1, One contour line can never run into another and either disappear 
altogether or afterwards depart from it, in the 
manner shown at 44, Fig. 293, hut must always 
be everywhere a separate, distinct, and continu- 
ous line until it either runs off the map or closes 
on itself so as to form an irregular ring or circle, 
as at B, Fig. 293. 

There is, indeed, one case in which two ora 
dozen contours may so run together into a single 
line, viz., when an absolutely vertical slope is to 
be represented. There is even a possible case— 
that of an overhanging cliff—in which the con- 
tour lines may cross over each other and back 
again, as in Fig. 294. But both of these cases Fic. 293. 
are so rare, although they do occur, that it is unnecessary to consider 
them as normal types of topography. 


CHAP, XXXI.—TOPOGRAPHY: ITS USES AND ABUSE. 885 


1237. 2. It is impossible for a contour line to split into two parts which 
sooner or later reunite again, in the manner shown in Fig. 295. Itis a 
frequent error of young topographers, and an 
immediate evidence of inexperience, to be- 
= lieve the contrarv. It is indeed theoretically 
conceivable that a surface should have such 
form as to make a sketch like Fig. 295 topo- 
graphically correct. Thus, if we imagine it to be a representation of the 
crest of a hill, it MIGHT come to so sharp and regular a ridge, if made of 
dressed stone for example, that only a single mathe- 
matical line at the peak or ridge of the slope should 
A appear above the water, and yet that the ridge should 
so appear above the water for a considerable distance, 
being precisely level, and should at a certain point 
swell out into the “island” 14. But practically, with 
natural surfaces as they actually exist, this is plainly 
impossible, and the true method of representing the 
natural surface, which is erroneously presented in Fig. 

295, would be as shown in Figs. 208, 216, 
1238. Topography. more largely than almost any 
other mechanical detail of engineering work, is a mat- 
FXc. 295. ter of practice. The young engineer who ends his 
first day's work at topography discouraged, with but a few stations taken, 
and that so badly taken as to be worthless, can by even a few days’ de- 
termined effort to understand it, and do what he does do well, learn to 
go over as much ground as an ordinary transit party. It is a valuable 
drill for cultivating the faculties most needed for location, and good to- 
pographers generally make the best chiefs of party. In country at all 
rough the topographer fills the most responsible position on the party 

below its chief, and he should so rank.* 


Fic. 294. 


* The art of taking topography should be taught in schools more thoroughly 
than itis. There is no better drill for cultivating those faculties of mind which 
make the engineer. 
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CHAPTER XXXII 
MAPPING AND PROJECTING LOCATION. 


1239. BuT two methods of mapping railroad surveys are to be com- 
mended, which are: 

1. For large-scale working maps: plotting lines by bearings with a 
large paper protractor and parallel ruler. 

2. For small-scale maps: by latitudes and departures. 

Plotting lines of any length by laying off successive angles—a favor- 
ite way of laboriously making a bad map among inexperienced men— 
should never under any circumstances be permitted. All work should 
be plotted by bearings from a constant North and South line, which is 
transferred from sheet to sheet by prolongation or with a parallel ruler, 
Cumulative errors are thus avoided. 

1240. Except in cases where fully 80 per cent of a line is tangent, and 
there is little topographical detail, a survey-line should never be plotted 
on long strips or rolls of paper, but always on small sheets, about 19 x 24 
inches in size, or larger if there be little curvature and topography—say 
19 X 36 inches. These sheets are added one after another as the plotting 
progresses, lapping one side or corner always wader the preceding sheet, 
and giving its axis any random direction, compared with the other, which 
will best serve to keep the centre line of the survey in the middle of the 
sheets, as shown in Fig. 296. The two sheets are pinned together with 
thumb-tacks, and two or three X marks made at the lap, so that they can 
be replaced at any time in exactly the same position. 

A North and South base-line should then be laid down the full length 
of the sheet, nearly in its middle, and a consecutive number for the sheet 
and the name of the line pencilled on, always in the same corner. 

1241. The large paper protractor should then be laid down in the 
middle of the sheet on the North and South lines, from a clearly-marked 
permanent centre-point, and the computed or actual bearings of ALL 
the lines which are likely to fall on the sheet laid off at once. If omis- 
sions are discovered, the same process should be repeated; lightly 
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pencilling in the degrees and minutes 
of each bearing laid off, and per- 
mitting the points thus marked to 
remain permanently, except as they 


interfere with the mapping. Should 5 
any subsequent error be discovered, y 
they may then all be checked at 
once, saving much time. 
With a good parallel ruler (not 
the cheap and poor ones which are 
most used, but a heavy metal rule 
about 18 inches long), or, failing 


that, a couple of triangles, it is then 
but a few moments’ work to transfer 
each bearing in succession to its 
proper point, draw in the line, and 
plot its length. The angles should 
then be roughly checked with a 
small protractor to guard against 
the large errors which are alone 
likely to occur. The bearing of 
each line and the plus at each angle 
should then be pencilled on. 
Every station should then be 
pricked off and indicated by a light 
check-mark, and every fifth station 
should be numbered. 
Opposite each station on a di- 
agonal line should then be lightly 
pencilled in the elevation, and also 
the elevation of any pluses taken. 
The sheets are now ready to turn 
Over to the topographer. 
This work should be done every 
night. It takes but a short time ‘ 
after a little practice. The lines may ‘ 
be inked in on rainy days or at any 
convenient time. The centre line 
should be in red. 
1242, For the same reason that 
plotting should be done from bearings, it is well to do all the transit 


FG. 206. 
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work, on preliminary lines at least, by reading BEARINGS instead of 
ANGLES from the vernier. In starting the survey the vernier is set at 0, 
and the lower limb clamped on a North and South line, or as near to it 
as possible. Unclamping the upper limb, we may then read the bearing 
of the line either with the compass or the vernier, and the two should 
approximately correspond. Retaining the verniers at the same reading 
for taking a back-sight at the next angle, and unclamping above to take 
the next sight, we obtain the bearing of the new line, likewise either by 
the compass or the vernier—the one approximate, the other exact. Thus 
we may continue throughout the survey, with the advantage (1) that we 
can check our work at any time by simply dropping the needle, since 
the needle and vernier readings should always correspond, and (2) that 
our “computed bearings” are already computed. Weshould work, how- 
ever, by 180° on each side of the North point, and not be troubled by the 
transition from N. E.to S. E. This is the best way to do in any case, 
and it is easy to read the needle so. 

1243, In inking in the topography, every fifth line should in all cases 
be made heavier or a different color. Black or brown for every fifth 
line, and brown or orange for the intermediates, does very well. Where 
possible, contours should only be five féet apart, although ten feet is 
usual. The values of every fifth line should be frequently written on 
them, in rows one above the other, preferably by leaving a gap in the 
line for inserting the figures, or otherwise by writing them directly over 
and across the line. Much of the prejudice against working with con- 
tour topography arises from the prevalent neglect of these simple direc- 
tions, which seem almost too simple to mention. Such a map as Fig. 
297, for example, is an abomination. It reflects just discredit on any 
engineer to turn in one in that condition, which makes it almost worth- 
less to the engineer and incomprehensible to the mere observer. It should 
be finished up as shown in Fig. 298. 

A light case, provided with three or four drawers of the proper size 
to hold the sheets, should be provided for field use. Light-yellow de- 
tail paper makes very good sheets, and is less trying to the eyes than 
white. 

1244, Experience has clearly shown this system of mapping survey- 
lines to be far better than any other. Its advantages are: 

1. But a small amount of paper is in use at once in plotting, while 
any number of sheets that there is table-room for may be put together 
if desired. 

2. A very small table is all-sufficient. 
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3. No time need be lost in studying how to keep the line on the 
paper, or in rubbing out, or in pasting on extensions. 

4. The map need not be covered over with prolonged lines for laying 

off angles, but only the actual length needed 1s drawn. 
5. Great accuracy is secured without effort, and cumulative errors are 
impossible. If an error is made on one sheet it in no way injuriously 
affects the work on the adjacent sheets, except that two of them will 
have to be re-matched. 

6. If matched properly the greatest precision is possible in laying them 
together again whenever desired. For all practical purposes they are as 
a single sheet. 

7. There is no waste paper, and the line is always in the middle of 
what is used, readily accessible for office work. The awkwardness of 
working with wide rolls is entirely saved. 

8. The paper is never rolled, but always flat and clean, in good con- 
dition for working on. 

9. For projecting location, the ease with which any part of the line 
desired can be worked with, without annoyance from what is not wanted, 
and from change of scale due to rolling, gives it very great advantage. 

10, The maps are readily stowed away in dust-tight boxes or drawers, 
and in very small compass, instead of taking up a great deal of room and 
getting into a practically unserviceable condition in a short time, as 
rolled maps usually do. 


1245. For making small-scale maps, plotting by LATITUDES AND 
DEPARTURES is the most satisfac- 
tory way. The latitudes and de- 
partures should not be computed, 
however (or the labor would be 
prohibitory), but read off mechanic- 
ally from a diagram similar to Fig. 
299, which shows the principle of 
an apparatus for the purpose de- 
vised by Mr. Chas. Francis, Chief 
of Office on the Pacific Branch of 
the Mexican Central Railway. Any 
one can readilv make it. The base 
is a sheet of accurate cross-section 
paper, Io or 20 squares per inch, 

Fic. 299. on which angles are accurately laid 
off, either around the edge, as shown, or on a circular arc of as large a 
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radius as possible. Values are given to the lines from zero to 100 or 
more. The straight-edge is laid off with the same scale. 

We have then only to set the edge of the straight-edge at the angle 
corresponding to any bearing; place a needle-point or sharp pencil at 
the point on it representing the length of a given line, and we read off 
from the sheet below, at once, latitudes and departures for the line. Lati- 
tudes and departures for miles of line can thus be called off and tabulated 
in a day by two men, and the absolute position of every point on the 
survey, by rectangular codrdinates from any fixed origin, determined 
once for all, From these notes-as many or as few points can be trans- 
ferred to the map as seems desirable, according to its scale, and the re- 
mainder sketched in. When several alternate lines are to be mapped 
together this method is especially useful, as the trouble of closing ac- 
curately is so greatly reduced. 


PROJECTING LOCATION, 


1246. To make a really good projection on a topographical map in- 
volves a great deal of work and study, and errors are almost as easy as 
they are on the ground. In fact the writer has no belief that any one 
ever projected a location on paper which could not be materially improved 
by study on the ground. 

The most difficult case is projecting a final grade-line in which curve 
compensation is to be introduced as it advances. In very difficult coun- 
try a first projection on an estimated average “ straight”’ grade-line is often 
advantageous, saving time and giving a better final result because of the 
double study. The lower (dotted) spiral of Fig. 216 was projected in 
this way. 

The projection should begin at the summit or other fixed point 
which the line must make. Assuming a starting-point and elevation, 
take in a pair of dividers the distance on the map which the given grade- 
line takes to fall 10 ft., or better yet, 5 ft. When curve compensation is 
introduced this distance will be different ona tangent and on every curve, 
and should be laid off on a strip of paper so that the dividers can be set 
and reset without trouble. 

With the dividers thus set, step off a distance of 1o or 12 inches on 
the map, following as nearly as may be where it is thought the line 
will lie. On favorable topography this will be very closely along the 
GRADE-CONTOUR, or line where the plane of the grade strikes the natural 
surface. In that case we can step off quite a distance at once, stepping 
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down a contour or half-contour at a time, and marking by a small cross- 
mark where the grade-line crosses each. 


1247. The grade-contour should then be very lightly pencilled in, and 
a curve or two, ora long tangent and the beginning of one curve, pro- 
jected. Then, setting the dividers for the proper distance for a fall of 
I, 2, or § ft. on the given curve or tangent, and starting from the fixed 
point, step along the projected location to the first point of curve and 
determine and write down its elevation to the nearest foot and tenth; 
paying no attegtion as yet to stationing, but simply to determining points 
where the grade-line reaches certain even elevations, and to determining 
the grade at the points of curve. 

Having reached a curve from a tangent, reset the dividers for the 
proper distance for the given fall on the curve; start from the P. C. cor- 
rectly by straddling the dividers over it according to its fractional eleva- 
tion; step around the curve to the P. 7., and determine and lightly note 
its elevation. Reset the dividers for the next tangent or curve, and soon 
to the end of the section projected. 


1248, Then return and correct the grade-contour according to the 
precise points at which the elevation of each contour or half-contour is 
reached on the actual projection, sketch every bit of it in, and see if the 
projection corresponds to the corrected grade-contour as well as is possi- 
ble. Consider everything : the material (above all); the surface slope ; 
the water-ways; whether the line should be preferably in cut or fill, 
whether the tangent or the centre of a curve cannot be slightly changed 
so as to fit the grade-contour better, or avoid a rock-cut; whether the 
form of the gulches is correctly represented and there is not a crossing 
point slightly more favorable above or below, which the topography does 
not clearly show ; whether the tangent cannot be broken up by a slight 
curve and save work which will be more conspicuous on the ground than 
on the map; or, on the other hand, whether the line cannot be thrown out 
here and in there, so as to take out curvature and yet give as good a pro- 
file. Probably some little modification, at least, will be at once seen to 
be desirable, and the whole work will have to be done over, perhaps 
three or four times. If not, it may be for the time being left behind. 


1249. A short stretch more should now be projected in the same 
manner as before, and now only will it be possible to give proper study 
to the first section; for the whole relations of the line tothe ground can- 
not be taken in until the projection is complete for a considerable dis- 
tance on each side of the point studied. It is now more likely than be- 
fore that modifications will suggest themselves in the first section. The 
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reader who is quite satisfied with his first or second or third trial mav 
justly fear that he is doing bad work. The projection in Fig. 216, for 
example, while good enough for an approximation, is by no means good for 
a final one, being capable of considerable improvement at several points. 

After completing several miles the whole should be studied over again, 
and corrections unnoticed before are pretty sure to suggest themselves. 
Very often long stretches of the grade can be raised or lowered somewhat 
to advantage, at the expense of a slight break. It is difficult to point 
out every danger in advance, but it is a fact that men will differ in their 
projections almost as much as in field location, and the most obvious im- 
provements will not suggest themselves until some one else points them 
out. Without an accurate personal knowledge of the ground, it is folly 
for any one to attempt to make a really good final projection, although 
contour maps have the great negative merit that glaring errors or gen- 
eral incompetency may be detected at sight by any one of experience. 

Before the projection is considered final the corrected grade-contour 
should be made exactly right, and sketched in clearly and complete. It 
is very bad practice to sketch in only certain grade-points. A great check 
against error is thus lost. 

1250. The line should now be stationed and a profile and field-notes 
called off. The latter are readily made up, since the length and degree 
of each curve is known, but they should be checked and corrected 
throughout by determining the bearings of every projected tangent from 
the original North and South line. Except when errors are seen to be 
compensatory the bearings thus read will be more trustworthy than the 
stepped-off lengths of the curves, and the latter should be modified to 
correspond. 

1251, Curves may be projected either (1) by compasses, (2) by wooden, 
rubber, or metal curves, or (3) by a curve-protractor made on a large clear 
sheet of isinglass by scratching on the curves and rubbing ink in the 
scratches. The latter is a very convenient and desirable adjunct to the 
work, but not essential when the radii are not too large for compasses. 
With cut curves it is far more important. The writer personally prefers 
a pair of compasses to anything else when the radii admit of their use. 
The transition curves should be projected at the same time as the curves 
by drawing in the latter not quite tangent to the tangents, but at a slight 
offset to them, as in Figs. 208 and 216, What this precise offset may be 
does not matter. It may vary from 0.5 to 3.0 or 4.0 feet per degree of 
curve. 

1252. Having made the profile, the GRADES should be put on it. Re- 
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member in putting grades on a profile that it isa great deal easier to 
stretch a thread to cover two or three feet of a profile than to execute 
with shovel and crow-bar the work which it calls for. Long shallow cuts 
are generally a mistake of judgment. The grade should rather be broken 
and thrown up into fill. As a rule, apices in grade-lines should never 
meet on a fill nor a hollow in them appear in a cut, since the extra depth 
of the cut or height of the fill is so much work thrown away in order to 
do a bad thing—bring grade-lines to a sharp intersection; but there are 
exceptions as respects fills, when it is desirable (as it always is) to give 
abundant water-way for streams without carrying the whole fill on too 
high a bank. It isa common error of inexperienced projectors to lay 
the grade-line too near to the supposed high-water mark. It is not worth 
while to take chances, and it should be several feet above all the ap- 
parent possibilities. 

1253. It is always desirable, except on steep side-hills, to have the 
fills exceed the cuts. Heavy fills can be gotten at from a good many 
points, or temporarily trestled and filled by train, but large cuts are very 
apt to delay progress (they are generally the last work finished), and give 
trouble for maintenance later. Long, low fills should never be laid out 
to average less than two feet high. The temporary economy is a dear 
one. Grades can in general be laid out just as well as not at some even 
rate and starting from some even station, but the trouble often taken to 
this end is perhaps rather worse than thrown away, as it isa simple 
matter to compute the grade elevations, and economy is very apt to be 
sacrificed to no real advantage. Full allowance for vertical curves should 
be made as the work progresses and the grades for stations carefully 
looked after, especially in projecting long grades. Table 125, page 388, 
will facilitate doing so. The original grades should be studied over and 
revised, aided by the cross-sections of the final location. It is costly 
business to attempt to make the latter without accurate knowledge of the 
material under the surface, but this trouble is too frequently not taken. 
Simple boring and drilling appliances for investigating the material now 
exist in plenty, and the expense is very slight. Whenever and wherever 
there is danger of striking rock beneath the surface, there is little excuse 
for not determining its depth and limits, as it can often be avoided with 
ease. 

1254. Provided with the profile and field-notes of the paper location 
the final location is proceeded with. The profile is kept close up to the 
transit, and the precision of the work as compared with the projection 
checked mainly by it. A few tie-notes with the preliminary are usually 
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taken off for each day’s work, but it is not worth while to attach much 
weight to them. The question is only: Does the line as run on the 
ground give as good a profile as was expected and desired, and can any 
improvements be made in it? That chief of party is not a very good one 
who will not see many improvements as he progresses. Aided by the 
system of transition curves referred to inthe previous chapter, these 
changes are rapidly made; but if there be any doubt at all about them, 
they should be left for a later revision. In fact, the better way is always 
to run the whole iocation over twice (par. 1193). The money spent will 
be well invested. 
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CHAPTER XXXIII. 
THE ESTIMATION OF QUANTITIES. 


1255. THE purpose of preliminary estimates is, frs¢, to arrive at an 
approximate idea of the cost of the work; secondly, to compare alternate 
lines together; and ¢/zrdly, to assist in fixing the grades. For neither of 
these purposes is any great exactitude necessary, especially if there is 
certainty of having the quantities at least large enough. For estimating 
the cost of the work an excess of two or three per cent is rather an ad- 
vantage. For comparing alternate lines the error, whatever it is, will 
make no difference unless there are causes why it should exist on one 
line and not on the other. For fixing grade-lines a slight percentage of 
error is equally unimportant, since it is rarely good engineering, under 
modern methods of construction, to attempt any very exact balance of 
cut and fill, the fill being always laid out in excess, and long cuts avoided 
as much as possible. The only exceptions to this rule are when both the 
cuts and fills are short and heavy, so that the haul will not be long, or 
on a steep side-slope, so that throwing the line out to decrease the cuts 
will increase the fills, or vece versa. Even then the possibility of using 
temporary or permanent trestles, the size of water-ways required, and the 
differences in classification will ordinarily have more effect on where the 
line is laid than the mere question of balancing the profile. 

1256. For these reasons it is an absurd waste of time to use the pris- 
moidal formula, or any other method but that of averaging end-areas, 
for making preliminary estimates, and this method should be used in the 
simplest way of all—that of determining centre-heights directly from the 
profile, unless the ground is quite rough and irregular. In that case, 
especially if the material be rock, plotted cross-sections may appear 
desirable. 

In working merely from the profile centre-heights, without taking the 
trouble to compute them, there is.a certain lack of precision which on an 
individual solid may introduce a considerable error, but we introduce no 
tendency to error in either direction. Our readings are as likely to be 
too great as too small, and when that is so we Know from the theory of 
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probabilities that if the average error on each individual solid be 1, with 
no tendency to either excess or deficit, the probable net error per solid 
on 1000 such solids will be only 0.0316 cubic yards, and on 10,000 solids 
only o.o1 cubic yards. Thus there is no real objection to working from 
a well-made profile for any preliminary purpose. 

1257. The nature of the error in the method of computing by averag- 
ing end-areas is this: The error increases as the square of the difference 
in centre-height, and is not in the least affected by the absolute volume 
of the solid. The heavier the work, therefore, or the less the sudden 
changes of profile, the less the proportionate error. That cut is an 
unusual one in which the error is more than 5 per cent, and that section 
of road would be very unusual on which the error was more than 1 per 
cent, and this error is always in excess. There are indeed certain pos- 
sible solids in which the error will be in deficiency, and certain others 
(those whose width on top is the same while the centre-heights differ, or 
vice versa) in which the end-area method is precisely correct, while cer- 
tain methods by the prismoidal formula which appear much more exact 
will give a deficiency; but except on perhaps one solid in a thousand, 
averaging end-areas always gives an excess of volume. 

1258. All methods of computing volume by first transforming the 
end sections into equivalent level-sections introduce a constant tendency 
to deficiency, and for that and other reasons are a worse than useless 
labor, far simpler methods giving a more accurate result. The proper 
method of computing earth-work in construction is to compute by end- 
areas only, and then at any later time when convenience serves, to deter- 
mine prismoidal corrections for those solids which need it only, which 
are those differing by more than two or three feet in centre-height. 
These corrections are then added together for each cut or section and 
deducted in gross from the end-area volume. The reasons which make 
this method at once the simplest and the most accurate of all, and the 
evidence from experience that it is so, are given at length in the writer's 
treatise on the computation of earth-work, referred to elsewhere in this 
volume, and, so far as he knows, are given nowhere else. 

1259. In computing quantities from profiles for preliminary purposes 
the cut or fill should, as a rule, be assumed to terminate at the nearest 
half-station to where it actually does terminate, as shown in Fig. 300, 
whether its actual length be a little more or less. This introduces 
another element of slight uncertainty, but it is justified by the fact, 
which it is sometimes difficult for young engineers to realize, that the 
end of a cut makes a very small part of its total volume, so that very 
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trifling errors in the centre-heights at the middle of the cut will have far 
more effect. Moreover, as the error is as likely to be one way as another, 
it will be in the end com- 
pensatory, and no good end 
Will be attained from the 
considerable extra labor of 
taking account of such de- 
tails, unless the material is 
rock, and not always then, 
except in the final adjust- 
ment of the line. 

The centre-heights are 
then read off at each sta- 
tion and the corresponding 
quantities determined. This 








FiG. 300. 


[Showing the manner in which a profile cut is assumed ... ; 
to be transformed into equivalent prisms in making pre- 1S in effect equivalent to 


liminary estimates. ] assuming that the actual 


solid in Fig. 300 may be transformed into the series of prisms bisected 
by the dotted lines. 

1260. It is not usual nor necessary, in preliminary estimates of earth, 
to make any part of the estimate for fractional stations. When neces- 
Sary it is allowed for by taking the centre-heights a little higher or lower, 
as is also, in fact, any excess or deficiency in the length of the end-sec- 
tion. In this way, with a little practice, closely approximate results to 
what the most careful work will give can be readily obtained. There 
can be no better practice for the student than to determine this practi- 
callv. 

1261. One source of error must be allowed for when it exists, however 
—the SURFACE SLOPE. This may be done either by using a coefficient 
to multiply the quantities when obtained, or by working from adiagram, 
like those devised by the writer, which give quantities at once for any 
surface slope. When the surface slope is level or under 10°, a table of 
level-section quantities may be conveniently used, or, still better, plotted 
as a diagram, as in those of the writer, and the successive quantities 
taken off by an odometer or on a strip of paper. The trouble and chance 
of error in addition is thus saved. 

1262, In ROCK-WORK, or wherever these methods are not accurate 
enough, by far the better way is to plot the surface, draw in the road-bed 
and slopes with a template, and determine the areas with a planimeter, 
which is avery rapid, simple, and accurate method. Before the final 

57 
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location is regarded as complete, it is in every way desirable that such 
sections should be plotted complete for the entire line and carefully 
studied. 

1263. CULVERTS.—It_is always a mistake to make separate estima- 
tions of each of the minor masonry structures. It is but two or three 
hours’ work to construct a diagram on a single sheet of cross-section 
paper, which will enable the quantities for any standard type of culvert 
to be read off at once for any given centre-height, to a tenth of a cubic 
yard if desired, but the nearest cubic yard is sufficiently precise for the 
requirements. The surface slopes would make a material difference 
with the length of these structures, except that when the surface slope 
is steep it is rarely good practice to lay a culvert in the deepest hollow 
ofa gulch. It may usually be placed somewhat higher and at one side, 
and often well up toward sub-grade, with very great advantage and 
economy, the only important point being to absolutely secure the lower 
end of the culvert against wash, which is readily done. Therefore, if a 
culvert be taken as the equivalent of one under the deepest centre fill 
with a level surface slope, it will ordinarily be sufficient. If not, it can be 
taken as much deeper as seems necessary. 

1264. To construct the diagram, the volume of any box or arch cul- 
vert whatever (assuming it to be level) is expressed by the equation 


C, 


in which A’ =the centre height, f= a coefficient depending on the 
cross-section of the main body of the culvert, and C = a constant (which 
may be either plus or minus), which includes the modifying effect on 
volume of the ends of the culverts. To substitute actual values in the 
equation for any given type of culvert: Compute its volume complete 
with an average depth of foundation, under any height of fill from the 
natural surface—say 10 feet. Compute also the addition to its volume 
by lengthening it 3 feet (with 14 to 1 side slopes), or by whatever other 
length is added to the culvert by increasing the fill 1 foot. We then 
have values of v, f, and # to substitute in the equation, and C can be de- 
termined at once. 

Such a diagram has another value than merely to save labor. It keeps 
before the mind the proportionate quantities in culverts of different sizes, 
although if this should lead to using smaller ones it would ordinarily be 
unfortunate. No dry work should be estimated for if cement is reason- 
ably accessible. It is costly economy. 

1265. BRIDGE PIERS.—Any bridge pier may be resolved into certain 
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parts independent of height; a rectangular solid varying directly with 


height, and a pyramid or cone. In other words, its equation of volume 
is of the form 


with values of letters as above. Numerical values may likewise be deter- 
mined in the same way. With a batter of 4 inch per foot, the value of 
J’, for volumes in cubic yards, will be only .oo103. For a pier to ft. high 
this gives 1.03 cubic yds. as due to the batter; for a pier 100 ft. high, 1030 
cubic yards. 


1266. BRIDGE ABUTMENTS AND OPEN CULVERTS may have their 
volume expressed for constructing a diagram in precisely the same way, 
as may also pile or other foundations. It may not save any great amount 
of labor to do this, but it does furnish a check against errors in single 
computations, and is information which it is very convenient to have 
ready for instant reference. 

1267. WOODEN TRESTLES are cheap affairs. The effort should be to 
estimate them liberally, but it is quite unnecessary in a preliminary esti- 
mate to waste time on a careful design, merely for the purpose of getting 
quantities. 

In any wooden trestle, the caps and all the floor system above it, as 
also the minimum length of sill and all wooden parts below it, are 
directly as the length of the structure and independent of its height. 
The same is true of the cost of digging foundations, and the piling or 
masonry if used (as one or the other always should be). 

At a certain distance below the cap, say Io feet, there is a system of 
longitudinal, transverse, and diagonal ties and sway-braces running the 
entire length of the structure on a line about Io feet below the caps, and 
(constructively) a certain addition to the length of the sill. All this may 
be expressed at so much per lineal foot on a horizontal line 10 feet below 
the grade-line. 

Ten feet farther down there is a similar system, nearly duplicating the 
first, but a little larger, which may be all expressed at so much per lineal 
foot on a horizontal line 20 feet (or whatever the distance may be) below 
the grade-line. 

So we may proceed until we have provided for the highest trestles 
likely to occur on the line of the given type, and we shall have expressed 
the feet board measure in any width in an equation of the following 
form: 

FUBLMi=fL t+ f'l' + f'L" + ete, 
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in which Z, Z’, LZ’ =the respective lengths of the structure on the 
grade-line and on parallel lines 10, 20, 30 feet, etc., below it, and f, 7’, /’= 
the corresponding measurement per lineal foot. 

1268. The length of each of these lines below the grade-line ought, in 
theory, to be measured a little short on the profile to allow for any bents 
which may extend below one system and not quite down to another, but 
such nicety may be neglected. At the bottom of the trestle there will 
be an irregular area of greater or less extent. To include this in the 
estimate, transform it by eye into a rectangle 1o feet high and of equal 
area. Any one familiar with the construction of trestles will do this 
with great accuracy; and the results of this method, in which no account 
is taken of the particular number or position of bents, come surprisingly 
close to the ultimate measurement, as the writer has tested on many 
structures. 

1269. Trestles should invariably be built with side stringers and ties 
about 12 ft. long, capped with a guard rail, as a safeguard against de- 
railed trains, foot-passengers caught on the structure by a train, and the 
insidious effect of decay, as well as for its material addition to the strength 
of the structure even when new. “Split” stringers, breaking joints with 
each other, are invariably used in good practice, and split caps and sills. 
boxed into the posts and bolted through make a far stiffer, better, and 
more easily renewable structure than the common form of mortise 
joints. “ Cluster-bent” trestles made of 8 x 8 inch timber are the best 
for high structures. 

The ends of all trestles and bridges should be protected by Latimer’s. 
rerailing safety frogs, a cheap cast-iron watchman which may be relied 
upon to put derailed wheels back upon the track, if not too far displaced, 
as has been proven by many instances. 

1270. IRON TRESTLES.—Iron trestles may be estimated in much the 
same way as wooden trestles, and it is of practical value to do so to 
bring out how little the height of trestles has to do with their weight or 
cost,—a fact which, if it be fully realized and taken advantage of, may 
often be an immense assistance in obtaining a favorable line, by enabling 
it to be carried high above what are apt to be the most serious obstacles— 
the deep gorges. 

Iron trestles, for some occult reason, are usually planned for bents 30. 
feet apart, each successive pair of bents being braced together into a 
kind of pier. Sometimes the intermediate spans are made 45 or 60 feet, 
and occasionally the bents are 60 feet apart, continuously. Sometimes 
the intermediate spans are increased to 100 or more feet. 
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1271. However these details are varied, there is wonderfully little dif- _ 
ference in the total weight of the structure, which usually comes out much 
the same, barring a slight percentage. as if the simple type of 30-foot bents 
had been used throughout. What is gained in the bents is lost in the 
floor-system, or véce versa. This is strikingly illustrated even in so widely 
different a structure from the ordinary trestle as the Kentucky River 
bridge. The total weight of iron corresponds very closely with what 
would have been required to cross the gorge with a trestle with 30-ft. 
bents—not equally safe by anv means, but of the same average weight 
per lineal and vertical foot as in the minor structures on the same road, 
built to sustain the same rolling load; so that in estimating structures 
for large and small gorges, by the same rule, we do not go far astray. 

1272. This fact has led Mr. Geo. H. Pegram to propose the following 
formula for the weight of iron trestles, which he states that he has found 
to give close results when tested on a considerable number of actual 
structures : 

Wi’t. tu lbs. = (3£ + 277) 110 for Mogul engines and 1820 lbs. per ft.; 
in which Z =the total length of the structure between centres of end- 
pins and #= the sum of the total bent heights from top of masonry 
pedestal to top of columns, taken as 30 feet apart, whatever they may 
actually be. For Consolidation engines we may take W=(3Z + 2/7) 
125 to 130. 

These formule give the total shipping weight of iron, and will ordi- 
narily approximate within § to 1o per cent. They will be most in error 
(too small) for very large structures. 

1273. To this estimate is to be added the timber-floor system and the 
pedestals. The pedestals are usually of the best quality of cut stone 
masonry, and on the Cincinnati Southern Railway, where all such details 
were very carefully looked after, averaged 1.6 cubic yards per lineal foot of 
trestle and ranged from 4 to 8 ft. high, above the natural surface. The 
floor system is readily estimated according to the design adopted, which 
should include plenty of timber. 

On the Cincinnati Southern Railway (Mogul rolling-load, which 
proved too small almost before the road was opened) the average con- 
tract prices for viaducts were $25 per foot horizontal and $10 per foot 
vertical, including the floor. Adding to this the cost of masonry pedes- 
tals, we have, by a similar method of estimation to that recommended 
for wooden trestles : 


Per foot horizontal at grade-line...............485. ws $40 00 
Per foot horizontal at intervals of 10-ft. below grade.... 3 33 
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1274. We may see from this method of expressing the cost more 
clearly than otherwise how little the height of trestles has to do with 
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Fic. 301.—-Main Pier oF NiaAGaraA CANTILEVER BRIDGE, SHOWING THE SLIGHT EFFecrT oF 
HBIGHT ON THE TOTAL Cost oF THE STRUCTURE. 


TOTAL WEIGHT OF STRUCTURE. 
Span, 248 ft. (2920 Ibs. per ft.),. . . « » . « « « «+ 724,000 lbs, 


Pier, 130 ft. 4 in. (1304 Ibs. per ft.), . . . . . . . . 390,000 ‘ 
Total of pier and cantilever span, . . . . . . «. .« 84,000 Ibs, 
Additional per ft. extra height, about, . ..... . 1,500 ‘f 


or 4 of one per cent. 
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their cost. Singularly enough, it appears from comparisons of the con- 
tract prices on that road that it has more effect on the cost per foot 
horizontal than per foot vertical, which latter were very little affected ; 
in part, no doubt, because erection is much more expensive per pound 
with low trestles. Fig. 301 will show how little the height has to do with 
the cost of even the largest structures. 


1275, It is probable that pedestals of very superior concrete would be 
cheaper as well as better than masonry. One difficulty in the use of concrete, 
which is a very serious one with masonry also, is that under the usual form of 
contract the contractor furnishes his owncement. He is therefore under a con- 
stant temptation to skimp the work in that vital detail, both in quantity and 
quality. The true way is for the company to purchase its own cement, furnish 
it to the contractor liberally, and require him to useit so. He will then be as 
anxious to make the work good in that respect as he is now to make it poor, 
Much dispute and inspecting annoyances will thus be saved, the cost of the 
work little if any increased, and its quality materially benefited. 

1276. BRIDGES.—In Fig. 247, page 767, there has already been given 
a diagram prepared by the writer, mainly from the formule determined 
by George H. Pegram. C.E., and given ina paper before the American 
Society of Civil Engineers. In addition to what is stated in connection 
with the diagram, it may be added that the West Shore specifications 
called for rolled I-beams up to 20 ft. span, plate girders from 20 to 50 
feet, lattice girders from 50 to 75 ft.,and thereafter pin-connected trusses. 
There was naturally a slight jump in passing from one to another. The 
weights of bridges of various spans were computed to be of first-class 
construction, without any additions of doubtful utility, so that while a 
bridge might weigh more than that given through some special excel- 
lence, it should not weigh much less. The following are the formule 
deduced by Mr. Pegram, in all of which 


S = the span centre to centre of bed-plates or end-pins, as the case 
may be. 
W = the total or “shipping” weight of iron or steel in pounds. 
for tron bridges under 200 ft. span: 


in which 
a= 7 for Class T, Fig. 248, page 769. 
a= 9g for Class C, . . 
@ = 12 for Class M, s ‘ 


For Class N, three fourths of the weight as given for Class T was 
taken—a very rough process. 
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For iron bridges over 200 ft. span : 


W : 
in which 
6 = 100 for Class C, 
&= 8o for Class T. 
For steel bridges over 300 ft. span: 
W = cS’, 
c = 6 for Class C, 
c = 6.7 for Class T. 


in which 


1277. The type of bridge assumed was as follows: 

For spans below 75 ft.: deck-plate girder bridges, 8 ft. wide, con- 
nected with angle-iron bracing, and with cross-ties resting on the top 
chords. 

Above 75 ft. up to 150 ft.: through -truss bridges, Pratt or single 
quadrangular trusses. 

Over 150 ft.: Whipple or double quadrangular trusses. 

The widths assumed were: For standard-gauge spans under 255 ft., 
14 ft. in the clear; for 320-ft. span, 18 ft. centre to centre of trusses; 
for 420-ft. span, 21 ft. centre to centre, and for 520 ft. span, 25 feet centre 
tocentre. The floors of the spans consisted of cross floor-beams at the 
panel points, with a line of iron stringers under each rail, except for spans 
over 300 ft., which had three lines of stringers. 

Differences in depth affect the weight less than would be supposed. 
Thus in a 60-ft. girder span, for Class T, the difference in total weights 
‘between depths of 5 ft. and 5} ft. was practically nothing, and for an 
80-ft. girder span, calculated for Class C, with depths of 6 ft., 64 ft., and 
7 ft., the difference was less than 1 percent. Ina 180-ft. truss span, the 
difference in weights between depths of 26 and 28 ft. was less than 2 per 
cent. 

In a 520-ft. steel span, for Class T, the difference in weight between a 
depth of 50 ft. and one of 58 ft., was about 3 per cent.; a depth of 56 ft. 
was finally taken in this case. 

1278. Modifications for other conditions than those specified may be 
made as follows: 

If wooden stringers are used, deduct 195 Ibs. per ft. for Classes M. and 
C, 210 Ibs. for Class T, and 140 Ibs. for Class N. 

For safety stringers add 100 lbs. per ft. for all classes. 
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For deck-truss bridges add 10 per cent, and for double-track bridges 
go per cent, to the formula weight. 

Through-plate girder bridges will not differ materially from deck 
bridges in weight, where the cross-ties are made to serve as floor beams. 
When an iron stringer floor is used, it will be a close approximation to 
add 200 lbs. per foot to the weight given by the formula. 

For bridges of less than 150 ft. span, the only part of the rolling load 
which affects the weight of the bridge greatly is the engine load. For 
spans of over 200 or 250 ft., an average of the engine and car-load per 


foot will come nearer to expressing the ratio by which the weight of the 
bridge is affected. 


1279. The weight of a drawbridge, including turn-table, wheels and 
machinery to turn by hand, will be very nearly the same as for a fixed 
span of the same total length to carry the same live load. This rule is 
stated by Mr. Pegram to have been remarkably exact in tests on a num- 
ber of drawbridges of 150 to 400 feet, both single and double track. 


1280. The cost of bridges per pound is far from fixed for all classes 
of structures, but may be said to be made up as follows: 


Cts. per lb 

1. Raw material, rolled and plate iron.............. 24 to 3° 
2. Work on same in shop............0000. aecbiae eae $ to 14 

3. Transportation by rail... ... cece eee ee eee eee eens $to 4 
4. Falseworks and erection.........ecceccescccees 4to! 

& Profit and administration.......cseeescecer voce + to 1} 
Totals civcaskwat sus ewes owen tee ee ss 4 to7 


The lowest of these prices are sometimes cut under, especially in dull 
times and for large orders of a simple class of work. For example, on 
the Manhattan Elevated Railway, involving immense weights of a very 
simple class of work, contracts were let at 2 to 3 cents per pound, while, 
on the other hand, fat contracts at much higher rates than those given 
above are not uncommon ; but these are fair averages for average work 
in moderately good and bad times. 

It will be seen that only items 1 and 3 above, and not always even 
those, increase directly with the weight of the bridge. We may say ina 
general way that 10 per cent increase in weight, with its several times 
greater increase in safe rolling load, will mean not more than 5, or at 
most 6, per cent in the cost of the bridge to the company, and propor- 
tionately for greater or less differences of weight. 
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Station buildings, yards, track and track-laying, and many other 
minor details of construction, must likewise be included in any complete 
estimate, but to consider them here would lead us too far from our sub- 
ject, which has had to do with those details only which are connected 
with and affected by the location of the road. 

In all such details, it has been intended to go far enough, and not too 
far, to at least fairly prepare the patient reader to make a decent approxi- 
mation to the true economy of alignment. To do more than this can 
only be a happy accident with any one. To do less than this the writer 
hopes he may have rendered unnecessary. He has not spared his own 
labor to do so, and for wherein he may have fallen short he can only say 
with the heroine of “ A Winter’s Tale :” “I speak as my understanding 
instructs me, and as mine honesty puts it to utterance.” 


APPENDICES. 


APPENDIX A. 


EXPERIMENTS ON THE RESISTANCES OF ROLLING-STOCK. 


[Made by the author on the Lake Shore & Michigan Southern Railway, at Cleveland, O., 
June-July, 1878. Abbreviated from Trans, Am. Soc. C. E., Feb., 1879.) 


THE mode of test was by what may be termed the “drop test;” start- 
ing cars from a state of rest down a known grade, and deducing the 
resistances from the velocity acquired. The principle of this method has 
often been employed before, sometimes merely to determine comparative 
resistances, without attempting to measure their absolute amount, and 
sometimes to determine a single average resistance from the average 
velocity for the whole descent. In the present tests it was attempted, 
with entire success, to extend this method to the determination of a series 
of successive resistances at successive points (eleven in most cases) in the 
path of the vehicles, during which their velocity varied from 0 to 30 
miles per hour. Great accuracy in time observations was necessary for 
this purpose, which was fully secured by the aid of electricity, so fully, 
in fact, that the margin for error in the latter half of the experiments 
is hardly more than ,, Ib. per ton. It must be added, however, that 
about half the tests were made before the apparatus was fully perfected, 
and are, hence, less minutely accurate, but the maximum errors in these 
latter can hardly exceed 4 1b. per ton in any case, as will be evident from 
the record plates, and all errors of any kind in this mode of test are 
necessarily compensatory, any &xcess in one resistance causing a corre- 
sponding deficiency in the succeeding one, and wvéce versa. 

It is believed that equal accuracy is unattainable by any other mode 
of test, since it is plain that every step in this process is free from any 
sensible source of error other than carelessness. The accelerating force 
(gravity) is uniformly applied, and exactly known from formule, without 
measurement. This force is necessarily all consumed (1) in overcoming 
the resistances to be measured, or (2) in communicating velocity. The 
amount of force represented by a given velocity is known by formule, 
without measurement, and the velocity itself is exactly recorded by 
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electricity, beside a synchronous record of seconds, from which intervals 
of time may be easily read off to y, second. Errors from carelessness 
in computation are always possible, but three checks existed against them: 
(1) All formule used were first tabulated by “constant differences ;” (2) 
most of the resistances were computed independently by two distinct 
methods, and (3) all the computations, when completed, were plotted 
on the record diagrams (Plate [X.), and so many resistances were deter- 
mined for each test at gradually increasing velocities, that any consider- 
able error of computation revealed itself graphically. Finally, any errors 
which still occur are not cumulative, any excess in one resistance causing 
a corresponding deficiency in the next following, and vece versa. 

The tests were made under as great a variety of conditions in respect 
to load, number of cars in a train, area of cross-section, etc., as it was 
possible to secure with the limited time at command, and give due cer- 
tainty to each. This variety of conditions was secured in order to facili- 
tate, as far as possible, one of the objects which was held especially in 
view, viz., a more correct separation than heretofore of the aggregate 
resistance from velocity only (excluding the normal axle-friction) into its 
constituent elements, air resistance, oscillatory resistance, etc. This ob- 
ject, it is thought, has been quite successfully attained, and with some- 
what surprising results. 

[The great length to which this volume has grown forbids the reproduction ° 
of the body of the paper, and those desiring to follow it are referred to the 
paper itself. The determination of the possible air resistance especially is 
believed to have been sufficiently exact to make it certain that it has less effect 
on the movement of trains than is commonly supposed. The following are the 
conclusions of the paper:] 


SUMMARY. 


We may summarize the various conclusions reached in the preceding 
paper as follows: 

ist. The axle and rolling friction of empty freight cars may be taken 
as 6 lbs. per ton of 2000 lbs. The axle and rolling friction of coaches 
and loaded freight cars may be taken as 4 lbs. perton. The fluctuations 
from these limits are small, rarely exceeding 1 lb. per ton in single cars, 
or } to 4 lb. per ton in a train. 

2d. The initial resistance at the instant of starting is several times 
greater than this, and greater for loaded than for empty cars, being at 
least 18 Ibs. per ton for loaded cars, and 14 Ibs. per ton for empty cars, 
as an average, but fluctuating considerably. Its amount probably varies 
with the length of stop, according to unknown laws. 
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3d. Most of this initial resistance is almost wholly instantaneous, and 
consumes little power. Enough of it still remains, however, to increase 
the normal axle-friction in the first few car-lengths by at least 2 lbs. per 
ton.* 

4th. The air resistance against such a surface as the end of a box car 
(about 80 sq. ft.) is less than } Ib. per square foot at a velocity of 10 miles 
per hour, and (presumably) increases as the square of the velocity. The 
current estimates of this resistance (4 lb. to 1 Ib. per square foot) are 
erroneous by from 250 to 500 per cent, when applied to surfaces of that 
size. 

5th. About two thirds of the velocity resistance proper, excluding the 
normal axle-friction, is due to oscillation and concussion. The resistance 
due to this latter cause alone may be estimated at 4 lb. per ton at a 
velocity of 10 miles per hour, varying as the square of the velocity. 

6th. The resistance of curves decreases materially with the velocity, 
and appears to be greater by a considerable percentage in the first 200 to 
500 feet than on the rest of the curve. 

7th. The resistance of a 1° curve is over I lb. per ton at a velocity of 
12 miles per hour, and decreases to about } lb. per ton at a velocity of 
22 miles per hour. The resistance of an 8° curve is over 8 lbs. per ton at 
a velocity of 9 miles per hour, and decreases to about 64 lbs. per ton 
(probably) at a speed of 19 miles per hour. 

8th. The average resistance of a 1° curve to 4-wheel trucks, having a 
5-foot rigid wheel-base, and to 6-wheel trucks having a 10%-foot rigid 
wheel-base (except for the play of the boxes in the pedestal-jaws), appear 
to be almost identical. 

gth. It appears possible that the act of coupling together cars by a 
loose link slightly decreases the axle-friction, and hence, presumably, 
the oscillating friction at high velocities. The average reduction 
observed from coupling four or five cars together appeared to be as 
much as $ lb. per ton. [The tests appeared to indicate this, but the 
author now regards it as very doubtful.] 

1oth. There appear to be good grounds for suspecting that a slight 
superelevation of one rail on a tangent may have the effect of appre- 
ciably reducing the resistance to motion even at velocities of ten or 
twelve miles per hour. 





* This, of course, does not include, nor in any way refer to, the additional 
power demanded to get up speed, which is 2 lbs. per ton to give a speed of ro 
miles per hour in 3340 feet, or 4.5 lbs. per ton to give a speed of 15 miles per 
hour in the same distance. 
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11th. Roller-journals of various forms appear to be very effectual at 
velocities of o +, Eut lose nearly all their theoretical advantage as the 
velocity increases. Such journals appear to be more effective as the 
load is decreased, and reduce the resistances of empty horse cars by 
about one half. 
12th. Forty-two-inch wheels seem to be even more effectual than 
theory would indicate in reducing extra friction. 
13th. The equation of resistance for average trains (twenty cars) of 
loaded box cars may be taken, approximately, as 
oe 
or, for trains of forty empty box cars, 


2 


R=7% +6. 


The velocity resistances of flat cars increase somewhat more rapidly, 


V* 
being for twenty loaded flat cars — aaa and for forty empty flat cars 31° 


These formulz are believed to be closely approximate up to velocities 
of thirty miles per hour. No tests were made at higher velocities. 

14th. The coefficient of axle-friction is about .o2 for loaded freight 
cars and passenger coaches at speeds of over five miles per hour, about 
.03 for empty freight cars, about .065 for horse cars, and about .12 for 
freight trucks without load. The coefficient is two to three times 
greater at the instant of starting. It decreases rapidly as the load per 
journal increases, 
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APPENDIX B. 


EXPERIMENTS WITH NEW APPARATUS ON JOURNAL-FRICTION 
AT LOW VELOCITIES. 


[A Paper by the author, read before the American Society of Civil Engineers, June 4, 1884. 
Abbreviated from Trans. Am. Soc. C. E., Dec., 1884.] 


THE following experiments were undertaken by the writer in the winter 
of 1878, primarily to test the correctness, especially in respect to initial 
friction at low velocities, of a series of other tests of rolling-stock resist- 
ances (see Appendix A) made in a totally different manner, on the Lake 
Shore & Michigan Southern Railway, under the direction of Charles 
Paine, Member and ex-President of the Society, who kindly furnished 
the writer all necessary facilities. 

The apparatus used is shown with sufficient clearness in Fig. 302. It is 
extremely cheap and simple, but fulfils its purpose as perfectly as could 
be desired, and is believed to be entirely novel. The axle 4 to be tested 
is placed in an ordinary lathe, having as great a variety of speeds as 
possible. The testing apparatus, as actually constructed, consisted of an 
oak beam, C, about 4” x 4” in size, and about 5 ft. long, carrying the com- 
pound lever, ZZ’, each of which multiplies the load applied about 11 times, 
or, in the aggregate, 125 times. The yoke £ encircles the axle and bears. 
against the brass & underneath it, thus furnishing the necessary resist-- 
ance to the action of the levers and throwing the same load upon the: 
lower brass & as is imposed by the levers directly on the upper brass by 
transmission through the pin D, the latter being passed through a hole 
in the beam C. The pressure was transmitted to both the upper and the 
lower brass by suitable iron blocks (shown in the cut directly above and 
below the brasses), representing as nearly as might be the ordinary form 
of the top of a journal-box. 

As thus constructed, it will be seen that the entire apparatus (when 
properly balanced, which is perfected by the light counterpoise A’) is 
poised in unstable equilibrium on the axle 4, and opposes no resistance 
to motion in either direction, except such as arises from friction. A very 
heavy load may be thrown on the bearings viz., 6000 lbs. (3000 Ibs, on 

58 
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each bearing) for every 24 lbs. of load, W placed on the extremity of the 
compound lever, but the only weight thrown upon the lathe-centres 
is the dead weight of the apparatus itself, which was kept constant at 
205 Ibs. 

[Some further details are omitted here, and throughout the remainder of the 
paper. | 

When the axle 4 is caused to revolve, the lever C is held stationary 
by the platform-scale, and it is obvious that the pressure produced upon 
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the scale furnishes an exact and direct measure of the journal-friction 
It was found in practice that this pressure, varying from 10 to I40 lbs., 
with the proportions actually adopted, could be weighed with as much 
delicacy and ease as if it were a material substance resting upon the 
platform of the scale. Under a given load and speed of journal the 
friction produced, although it did not remain absolutely stationary, 
varied so very little and so slowly that the beam of the scale would 
sometimes vibrate slowly and gently between the guards (sometimes 
touching the upper one and again returning to the lower, but for the 
most part touching neither) for 10 or 15 minutes at a time. On the 
other hand, when the brass was growing hot, by continuing the test for 
a considerable time the friction would continue to increase so that the 
scale-weight had to be continually moved ; but the change was never so 
rapid but that it could be easily followed and studied with the scale, with 
an absolute certainty that the friction existing for the moment was being 
accurately weighed. The difference in friction caused by temperature 
was found to be very great, but in the absence of arrangements for 
accurately determining the temperature no very close resuits as to its 
precise effect were attempted. | 
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As the failures in designing such apparatus are as instructive as the 
successes, it may be noted that the entire success of this apparatus de- 
pends upon the use of the platform-scale, or some equivalent device for 
weighing the strains, in which the measurement of the strains is as nearly 
as may be absolutely statical, no motion of the bearing whatever being 
necessary in order to express a variation of friction. It was at first 
attempted to use spring-scales to measure the friction, with the idea that 
variations of friction could be more delicately and readily read. The 
vibration which would almost instantly set up, seemed to indicate quick 
and great irregularities of friction, and absolutely forbade any useful in- 
dications from the readings. 

It has been preferred in this paper to deal with resistances in pounds 
per ton, instead of the coefficient of friction, for two reasons: 

ist. The determination of these resistances, and not investigations of 
the general laws of all friction, was the end in view in the experiments. 

2d. The coefficient proper is a minute decimal, conveying no im- 
pression to the mind in itself, whereas resistances per ton are something 
that engineers are already familiar with, and being expressible with few 
digits and in integral numbers. the mind much more easily grasps and 
follows their relations to each other. 

For the same reasons, the velocities here spoken of are miles per hour 
of train-speed. Multiplying the velocities given by 9 gives, very approx- 
imately, the journal-speed in feet per minute. 

In the comparisons which follow, with various experiments the ap- 
proximate formula, R = 200C, has been used to convert the recorded co- 
efficients into pounds per ton. This is only correct when the diameter 
of a railroad journal is one-tenth the diameter of the wheel. In general, 
at the present time, it ranges from less than g to 9.6 times, the latter 
having been the ratio in the present test; so that the use of the approxi- 
mate formula for converting coefficients obtained by others into pounds 
per ton gives a result about 4 per cent too small. In view of the fact, 
however, that these results differ 300 to 400 per cent from each other, in 
many cases under circumstances which seem to entitle them to equal 
credit, this error has not been deemed of moment, provided its existence 
be remembered. 

The apparatus heretofore described is, when properly constructed, 
believed to possess every important advantage of the various testing 
machines in use, with some peculiarly its own. It is very light and 
cheap; the actual weights to be handled are very small, so that they are 
readily changed, and but little strain is produced on the machine; it can 
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be used in any ordinary lathe and with an ordinary platform Scale, 
enough varieties of which can be obtained without special construction to 
satisfy every requirement; it is positive in its action throughout, and no 
delicate computation and construction of scales is necessary for its use; 
and it admits of any desired delicacy of readings by the simple substitution 
of more delicate scales. The common platform-scale of the shop where 
the tests were made was deemed sufficient in this instance, since the 
stresses actually weighed ranged so high that the error of observation 
from lack of delicacy in the scales could rarely exceed a fraction of one 
percent. The axle was set very slightly eccentric, so as to imitate the 
effect of an imperfectly centred wheel. This probably somewhat in- 
creased the coefficient, although very slightly at the low speed used. 
The effect of end play in distributing lubricants was imitated by the oc- 
casional use of manual force. It was found possible to do this in great 
degree, and it was generally found to have a slight beneficial effect upon 
the coefficient, but only slight; especial pains was at all times taken to 
have the journal well lubricated before beginning each test. The jour- 
nals and brasses were fairly well polished by use up to their average con- 
dition in service, but no more. 

The tests made are shown in Table I. (omitted), and graphically in 
Fig. 303. Three different loads only were used in testing, corresponding 
as nearly as might be to the loads on bearings of a loaded car, empty car 
and truck alone. Each one of these it was designed to test a number of 
times at all the speeds which the lathe used admitted of. Whenever a 
bearing heated above 150° F. the tests were suspended and the bearings 
cooled, since no means had been provided for accurate measure of tem- 
perature. Each test, at any given speed and load, was continued for 
from 5 to even 30 minutes, when the bearings were cool, in order to be 
certain that it was a fair average. When the bearings were hot the tests 
were shorter, and the bearings were retained as nearly as might be at the 
same temperature by waiting a considerable interval between each test. 
During a test the resistance would generally fluctuate, slowly and gently, 
from 10 per cent to sometimes 20 per cent higher or lower than the 
average afterwards taken. This change was considered normal, and 
arose from no discernible cause. When the fluctuations were greater 
than this they were generally very much greater, and arose from heating 


of the bearings. 
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The intensity of the strain per sq. in. of journal (longitudinal section) 
is indicated graphically in this (and the following) diagrams, as follows : 
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NoTE.—J all the diagramnts below, as also in Fig. 303 giving results of 
the writer's tests, the journal-speed has been reduced to tts equivalent 
train velocity in miles per hour and the coefficient of friction to its 
equivalent in pounds per ton tractive resistance to the locomotive. 


INTENSITY OF LOAD PER SQ. INCH INDICATED BY THICKNFSS OF LINES, 
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Fics. 304-306, Resutts or Mr. BravcHamp Towsr’s Tests, civinc Errects or HiGH 
Vevociry, VARIATION OF PRESSURE AND DIFFERENCES OF LUBRICATION UPON COEFFICIENT OF 
FRICTION. 
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Fic. 307.—ComMPARATIVE Resu.t OF Prov. R. H. THurston’s Tests with Sperm OIL AND 
Mr. BeaucuamMp Tower’s Tests wiTH Sperm Batu; THE LATTER INDICATED thus—o—o—o— 


(The most notable fact in this diagram is, that while Thurston’s and Tower's tests 
agree almost precisely, with sperm-oil, at 90° temperature and 100 lbs. per sq. in., in- 
creasing the pressure to 200 Ibs, per sq. in, caused a marked ¢xcrease of coefficient in 
Thurston’s tests and an equally marked decrease in Tower’s tests.) 


DEDUCYION FROM THE TESTS. 
(Tons of 2000 bs.) 


Intttal Frictton.—The writer’s observations under this head were ex- 
ceptionally complete, and the conclusions reached were as follows: 

1, Friction at very low journal-speeds of 0+ is abnormally great, 
and more nearly constant than any other element of friction, under vary- 
ing conditions of lubrication, load, and temperature. It varies from 18 
to 24 Ibs. per ton (coefficient, .09 to .¥2) for loads of from 30 to 280 Ibs. 
per square inch. Within those limits it is not greatly modified by load 
or temperature. 

2. This abnormal increase of friction is due solely to the velocity of 
revolution continuing unchanged so long as the velocity is unchanged, 
and returning to the same amount whenever the velocity is reduced to 
the same rate, barring exceptionally slight variations, probably due to 
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differences of lubrication and temperature. It is not appreciably affected 
by the fact that the journal may be just starting into motion, or is just 
coming to rest, or is temporarily reduced to a velocity of o+ during 
continuous motion. 

3. At velocities higher than o 4, but still very low, the same general 
law obtains. The coefficient falls very slowly and regularly as velocity 
is increased, but is constantly more and more affected by differences of 
lubrication, load, and temperature. 

4. A very slight excess of initial friction proper (varying from } lb. 
to 2 lbs.) could generally (but not always) be observed over that which 
continued to exist at the nearest approach to a strictly infinitesimal 
velocity which it was possible to obtain. This difference was, by analogy, 
ascribed solely to the fact that the lowest continuous velocity attainable 
was not strictly infinitesimal, and the final conclusion was drawn that— 

5. There is no such phenorienon in journal-friction as a friction of 
rest, or a friction of quiescence, in distinction from (i.e., differing in 
amount from) friction of motion at slow velocities, and due to the fact 
of quiescence. Consequently, the use of such a term, although con- 
venient, is scientifically inaccurate, in that it ascribes the phenomenon 
to the wrong cause, and to a cause which is not necessary for its exist- 
ence. The fact that friction of rest, as such, appears to exist, is due 
solely to the fact that no journal or other solid body can be zzstantly 
set into rapid motion by any force, however great. There must be a cer- 
tain appreciable instant of time during which the velocity is infinitesimal 
and gradually increasing. 

This interesting fact, which is believed to have been here observed 
for the first time (no other apparatus being known to have been used 
suitable for determining it), was determined with great completeness by 
many tests. Very slow motion could be produced at any time by re- 
volving the driving: pulley of the lathe by hand when geared for a slow 
speed. With a little experience, the weight on the scale-beam could be 
placed in advance at a point which would be a trifle less than the initial 
friction proper, and (when properly placed) it would barely lift when 
motion first began, and then have to be moved back a notch or two only, 
to weigh the friction which continued to exist indefinitely. Similarly, 
when a test at comparatively high speed was about to be concluded, the 
scale-weight would be placed to measure the same pressure, or a little 
less, as existed in starting, and it was always found to indicate in stop- 
ping substantially the same friction as in starting. The same test was 
made by interrupting tests at speed, so as to give a continuous motion, 
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but to suddenly reduce the speed too +. These tests were repeated 
again and again, with practically identical results. 

Comparing these results with others, they agree very closely indeed 
with the writer’s conclusions from the results of his gravity tests, as will 
be seen below: 


“ Initial” Journal-friction (i.e., at velocity of o +). 
Writer’s conclusions from journal tests, above, say.. I9 to 25 lbs. per ton. 
Writer’s conclusions from gravity tests of rolling-stock 
(see Trans. Am. Soc. C. E., February, 1879), ‘* at 


LEASES hc eaten ate ae Bes ee acdit anne Meow eae 14 to 18 “© “ « 
Prof. R. H. Thurston (‘‘ Friction and Lubrication,” 

Page 195). We Va OUS-s.nusesiies Gaeainn vw 82-10-.225;- $8° ES 7st 
Prof. R. H. Thurston (‘‘ Friction and Lubrication,” 

page 175), sperm....... ge es emilee new oe ies 14 to 28 ‘* “ § 
Prof. R. H. Thurston (‘' Friction and Lubrication,” 

PAGE-T75). IATC newiscanea tines vou ceisasiantek ods as 14: to ceg *! Se ee 
Prof. Kimball (dm. Jour. Sci., March, 1878, or Fr. 

ands, DARE 186). eye a wcce endian eatewatan gnu aarpace ens 22 to 34 “* “ &8 


In addition, it may be noted that the writer has taken 
pains to observe with some care at various times 
that in ordinary service no railroad cars can start 
themselves from rest, nor can they, in general, be 
started without the use of much force, on a grade 
of .7 per cent (= 14 lbs. per ton, 36 ft. per mile), 
but that they will generally (but not always) start 
of themselves on a grade of 1.1 to 1.2 per cent 
= 22 to 24 lbs. per ton, 58 to 63 ft. per mile), in- 
dicating an ‘‘initial” friction of........ 0.0... 0000s 20 to 24 * “ * 


These results agree wonderfully well with each other, the averages 
running 18, 16, 25, 20, 18, 254, and 22 lbs. per ton, the average of all being 
18.0 to 25.0 Ibs. per ton, or 20} lbs. as the general average of all. This 
corresponds to the accelerating force of gravity on a 1 per cent (52.8 ft. 
per mile) grade, and that being also the lowest grade, by universal rail- 
road experience, upon which cars can be relied on to start off from a 
state of rest with little or no assistance, the correctness of this coefficient 
may be considered as well determined.* 


* On a 0.7 per cent grade (14 Ibs. per ton) the writer found it impossible in 
several instances for six men pushing, two with pinch-bars, to start two loaded 
box cars into motion. In no single instance out of over sixty did cars start 
Without some assistance. 
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Normal Coefficient of Fournal-friction at Ordinary Operating Veloct- 
ties.—Certain general facts seem to be clear from all the various tests 
here considered : 

The first of these is, that (1) the character and completeness of 
lubrication seems to be immensely more important than the kind of 
the oil, or even pressure and temperature, in affecting the coefficient. 

This is very clear from the diagrams (Figs. 303 to 307) showing the 
various results. Mr. Tower found that lubrication by a bath (whether 
barely touching the axle or almost surrounding it) was from six to ten 
times more effective in reducing friction than lubrication by a pad. By 
this method of lubrication Mr. Tower succeeded in reducing the co- 
efficient in a large number of tests to as low a point as .oo1, equivalent 
to only 0.2 Ib. per ton of tractive resistance, and the general average in 
the bath tests, under all varieties of load and speed, is given as only 
.00139 or 0.278 Ib. per ton, against 1.96 to 1.95 lbs. per ton with siphon- 
lubricator, or pad under journal. These results are very far below any 
heretofore reported, as will be seen from the following general average 
of results; not considcring now the comparatively minor variations pro- 
duced by ordinary working differences in temperature, load, etc. 

The normal journal-friction, under favorable conditions, deduced 
from various series of tests, may be summarized as follows for velocities 
greater than Io miles per hour, or go ft. per minute, journal speed : 


Beauchamp Tower, bath of oil.......... cece wee eens . ose. .278 lbs. per ton. 
a oe pad or siphon ........... Senet Sane eth ait r.6. ° “yo 
Thurston, ont loads. .:. gowns eacieee ee Se ew cien ee en Gane ers 2.95 iF ae es 
a Heavy J0ad6) i:ieaces Geb ve teas cans 6 seeewars E575. Po OM 88 


Wellington (gravity tests of cars in service), light loads.... 6.0 ‘* “% & 
heavy “© ....3.9 ‘“* “ 


a“ direct tests (as shown in Fig. 2)...... geewlees } ae eis 
Thurston, inferior oils (Fr. and Lub., p. 173).......6... es 
Morin, continuous lubrication ........... eseeeeeee.0.0 tO 10.8 


These discrepancies, especially as they are accompanied by many 
minor ones, are very instructive, as showing that the character of lubri- 
cation is the great cause of variation of coefficient. 

Resistance of Freight Trains in Starting.—It will be seen in Fig. 303 
that the abnormally high coefficient of friction at starting continues 
during the period of getting up speed, and thus constitutes an extra tax 
upon tractive power for some little distance after getting under way. 
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The following conclusions may, it is believed, be drawn (already sum- 
marized in par. 635). 

Effect of Temperature on Coefficient of Friction—So far as can be 
estimated, the results agree very closely with Prof. Thurston's formula 
that the coefficient increases as the square of the increase ot heat over 
go° to 100° F, at speeds under 12 miles per hour. 

Effect of Load per Square Inch of Bearing on Coefficient of Friction.— 
Comparison of the results obtained by the writer, and by Messrs. Thurs- 
ton and Tower and others, as shown in Figs. 303 to 307, develop this 
curious fact : that while the results differ quite widely, in fact by several 
hundred per cent, in what may be called the typical or average co- 
efficient of friction, they all agree quite closely in finding that the effect 


of increased load, within working limits, is to very materially diminish 


the coefficient. Mr. Tower, in fact, goes so far as to state, as one of the 


results of his tests, that it almost secmed at times as if it was approxi- 
mately true that the adsoluze loss by friction was entirely independent of 
load, the coefficient falling almost to half when the load was doubled. 
But it seems plain, from the diagrams given herewith. that this result is 
only true on account of the unprecedentedly low coefficients which he 
obtained by his very perfect lubrication. Inspection of the diagrams will 
show that the general law of variation from increase of load is not mate- 
rially different in the different tests, despite the wide variations in the 
average coefficients. 

Lffect of Velocity over Twelve Miles per Hour —F igs. 303 to 307, taken 
in connection, seem to show the following: 

1. The velocity of lowest journal-friction is 10 to 15 miles per hour, 

2. With bath or other very perfect lubrication there is a very slight 
increase of journal-friction accompanying velocities up to 55 miles per 
hour (Figs. 306 and 307). 

3. With less perfect lubrication, as with pad or siphon, greater 
velocity is as apt to decrease as to increase the coefficient (Figs. 304, 305, 
and 307). The latter being more like the ordinary lubrication in railroad 
service, we may say, without sensible error, that the coefficient of journal- 
friction is approximately constant for velocities of 15 to 50 miles per 
hour. 

This has been the assumption which all investigators of railroad fric- 
tion, to date, have been compelled to make, and it is, in some respects, 
fortunate that it proves not far from true. 

Higley Roller-Fournal Bearings.—The direct tests of this apparatus 
confirmed exactly the correctness of the writer’s previously stated con- 
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clusions, that the Higley bearing was nearly as efficient as theory would 
indicate in reducing initial friction, but loses nearly all of this advantage 
under speed. 

[The paper was followed by a long discussion, which it is necessary 
to omit, bringing out many further points of interest. ] 
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APPENDIX C., 


THE AMERICAN LINE FROM VERA CRUZ TO THE CITY OF 
MEXICO, V/A JALAPA, WITH NOTES ON THE BEST METHODS 
OF SURMOUNTING HIGH ELEVATIONS BY RAIL. 


[Read by the author at the Annual Convention of the American Society of Civil Engi- 
neers, July 3, 1886. See Trans. Am. Soc. C. E., Nov. 1886.] 


THE line described in this paper, and illustrated in the accompanying 
maps and profiles, is one located by the writer, as consulting and after- 
ward chief engineer, from the Port of Vera Cruz to the city of Mexico, 
via the city of Jalapa, being a parallel line to the existing Mexican Rail- 
way—the first railway built in Mexico—in the sense of connecting the 
same termini, although following a very different route and of a very 
different character. 

All the features of interest and of difficulty, both in the line here de- 
scribed and in the line of the Mexican Railway, are confined to the 
mountain grade by which the necessary abrupt ascent from the level of 
the sea to the level of the plateau, 8000 feet above the sea, is accom- 
plished. Once on the plateau there is no great difficulty in going almost 
anywhere with very light work; many high mountains being scattered 
around, even on the plateau, but disconnected, with flat lands between. 

The elements which appear to make the mountain grade of this line 
particularly worthy of description are these: 

First. It is believed to be by far the longest continuous grade-line 
ever located; 116.9 kilometres (72.64 miles) having been located on an 
unbroken 2 per cent grade (105.6 feet per mile), rising in that distance 
from elevation 600.4 feet (183 metres) to elevation 7923.3 feet above the 
sea (2415 metres). The accompanying plate (Fig. 232) shows graphically 
the extent of the contrast in this respect with some of the other great 
inclines of the world. 

Secondly. It is believed to be on the lowest rate of grade, by about 
2 per cent, ever successfully attempted for accomplishing within a 
limited distance, either by a continuous grade-line or otherwise, a rise 
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of over one half as much as was attained on this line. The grounds for 
this belief also are shown in the accompanying plate (Fig. 232). 

Thirdly. The line is believed to be, by probably one half at least, 
the cheapest line per mile which has ever been actually located, with 
equally favorable alignment, for attaining within a limited distance as 
much as one half the rise actually attained by this line, either by con- 
tinuous or broken grade-lines, on any rate of grade. As for this, Table 
190, Figs. 309 and 310, and the genera] knowledge of engineers are the 
only evidence that can conveniently be appealed to, or which it is worth 
while to attempt to present. 

Finally. It appeared that the manner in which the line was obtained 
might have a certain instruction and encouragement to those who may 
be dismayed, as was the writer, by having similar problems of unusual 
difficulty suddenly thrust upon them, and it was also desired to give, in 
connection with the description of the line, certain conclusions which 
the observation and experience of the writer has indicated—not only on 
this incline, but on eight or ten others of considerable rise, which have 
been located or relocated in part or whole under his supervision, aggre- 
gating over 24,000 vertical feet—in regard to the most advantageous and 
economical manner of dealing with great inclines, under which may be 
classed anything exceeding 1200 to 1500 feet of vertical rise. 

It is one of the unfortunate features of the department of engineering 
to which this paper refers—that of laying out railway lines to the best 
economic advantage—that a mere description of a located line has 
usually little technical interest or instruction, since it is ordinarily im- 
possible to so carefully describe any line on paper as to enable even an 
intelligent impression to be formed as to the real character of the work. 
If the grades and work be light, it may be because the line was well laid 
out, or it may be simply because there were no serious natural obstacles 
in the way. On the other hand, if the grades and work be heavy, it may 
be due to bad engineering, and so discreditable; or it may be due to the 
existence of gigantic difficulties, and so an evidence of skill. It is but 
natural, however, that the magnitude of the natural difficulties to be 
overcome should in general be regarded as bearing some nearly constant 
ratio to the magnitude of the works constructed to overcome them ; and 
hence, that, even when the construction of a very costly line may have 
been, as a matter of fact, an avoidable extravagance, due to lack of skill 
or foresight, the very magnitude of the works gives more instead of less 
reputation to the line as an engineering work. 

Only in the comparatively rare cases when two independent alternate 
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lines exist between the same termini, is it possible for the engineer to 
find in printed descriptions of located lines, however perfectly mapped, 
any rational basis for intelligent judgment. The present happens to be 
one of the cases in which this is possible, owing to the existence of the 
parallel line before mentioned, but in order to avail of it, it becomes 
necessary to enter somewhat into what would otherwise be an invidious 
—because unnecessary—comparison with the parallel and previously 
constructed line. The writer feels the less embarrassed in doing this, 
as, owing to the checkered history of the line, no one engineer can be 
held responsible for its character, and there were certain circumstances | 
tending to impede entire freedom of choice and proper investigation. 

The whole interior of Mexico is a vast plateau, at an elevation of 5000 
to gooo feet above the sea, bounded by an abrupt escarpment from which 
the descent to sea-level is almost immediate. The edge of the plateau is 
higher arf sharper on the Atlantic than on the Pacific Coast, and at no 
point on either the Atlantic or Gulf Coast is it higher or sharper than 
directly in line between the capital of the country, Mexico, and its chief 
port, Vera Cruz. Here two stupendous natural obstacles, the Pico of 
Orizaba on the south (17,873 feet high), and the Cofre, or “ Box,” of 
Perote (12,500 feet high), both of them described in physical geographies 
as volcanoes, although both are temporarily extinct, and the two con- 
nected by a ridge over 10,000 feet high at its lowest saddle—combine to 
forbid a direct line inward. 

Orizaba is one of the three mountains in Mexico covered with per- 
petual snow, the other two being Popocatepetl (17.884 feet), and Ixtac- 
cihuatl (15,705 feet), overlooking the valley of Mexico. These, however, 
start from a plain 8000 feet high, whereas Orizaba starts practicallv from 
sea-level on the coast side, making it in that sense by much the highest 
mountain on the North American Continent,* and among the highest in 
the world. Its snow-clad peak is visible 60 miles out at sea, long before 
there is any other evidence of land, and with the morning sun shining on 
it is avery striking sight. Its last violent eruption was in 1546, soon 
after the Spanish conquest, although it now occasionally throws out 
smoke. Only one or two men have ever ascended to its crater, the first 
one having been Lieutenant Reynolds, U.S.A., in 1848. The line of the 
Mexican Railway passes to the south of this mountain, as shown in Fig. 
308, 





* Mount St. Elias, in Alaska, in a possible exception, being only about 30 
miles inland, and its height variously given as 14.970, 16,900, 17,850, “‘over 
18,000” (U. S. Census Report), and rg 500. 
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The Cofre, or “ Box,” of Perote (so named from a cylindrical basaltic 
needle about 300 feet in diameter and 300 feet high which caps the 
mountain, like a box laid on its peak), although formerly one of the most 
active volcanoes in the world, and classed as still active, is perhaps per- 
manently extinct, its last, and probably also its greatest, eruption having 
been to form what looks to be, and is in fact, a frozen river of lava, shown 
in Fig. 309, extending to and running into the sea 50 miles distant, filling 
up an enormous barranca or deep gulch in the process, in a manner 
which was very convenient for subsequently carrying the line over it, as 
may be seenin Fig. 309. The natural variations in the width of this 
gulch have caused lakes and frozen “ water-falls” of lava, which makes 
it difficult to believe, as one looks upthe slope upon it from some com- 
manding point, that the mass is not still flowing, making it a unique and 
impressive bit of natural scenery. Vessels have been frequently wrecked 
in the toe of this flow where it enters the sea. It has still fiardly any 
deposit of sand, soil, or vegetation on it, that and other facts evidencing 
that the flow is geologically very recent, not antedating much the 
historic era. 

Around the north side of this mountain, and directly over this lava 
flow, the line here described passes, as shown in Figs. 308 and 309, being 
about sixty miles north of the Mexican Railway line at its greatest diver- 
gence, the two beginning to come together again very soon thereafter. 
The summit of Perote is just below the limit of vegetation and of 
perpetual snow, and it is very easily ascended on horseback to the foot 
of the “ cofre,” or box, that fact alone being an evidence to the engineer 
of how different the topography of its slopes must be from those of its 
southerly companion. Evidences abound of tremendous flows of lava in 
remote geologic times, which are now covered to a considerable depth 
with soil, and in the kind of pocket formed between the foot-hills of the 
two great mountains, in which lie Jalapa and Coatepec, the detritus of 
ages has accumulated, including probably great amounts of volcanic ash, 
so that no rock exists over large areas, as was afterwards discovered, ex- 
cept in isolated points. 

Cortez followed this route on his first invasion, as did General Scott 
328 years later; but from an early date after the conquest of Cortez two. 
leading routes have existed between the interior and Vera Cruz, follow- 
ing substantially the two railway lines here described, one through Jalapa, 
rounding Perote to the north, and the other va Orizaba, rounding the 
mountain of that name to the south. The northerly line was first con- 
structed, and over it, for 300 years (between 1521 and 1812-20) passed 
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vast sums of silver and gold, practically the entire product of the Mexican 
mines, amounting in the aggregate to $3,000,000,000, or nearly half of 
the value of silver in the whole world, which in 1876 was estimated at 
$7,232,071,674, exclusive of what existed befores1520, which was rela- 
tively little. During all this time the southerly route was an insignifi- 
cant trail, but early in this century the southerly route took prominence, 
and the Jalapa camino real, or “ King’s highway” (as the leading roads 
are still called in republican Mexico), was suffered to fall into decay. It 
had originally been paved, guttered, and curbed for the entire distance 
from Jalapa to Vera Cruz, some 73 miles, and from Jalapa up the moun- 
tain a fine macadamized road, likewise curbed and guttered, existed, and 
still exists in fine order, having been recently repaired.* 

Within fifteen or twenty years after the abandonment of the north- 
erly highway, as early as 1837, the movement for a railway between Vera 
Cruz and Mexico was begun by Don Francisco Arrillaga, and very nat- 
urally, but very unfortunately, the route which had by that time become 
the only one generally known, assumed a prominence which it held to 
the end. The very facts which made it best suited for a highway, that a 
very comfortable valley ran directly up into the bowels of the mountains, 
from which the ascent was abrupt and sharp to the plains above, made it 
unsuited for a railway line, but this could hardly be appreciated at that 
early day. 

By 1854 the construction of a tramway from Vera Cruz had been be- 
gun, Don Antonio Escandon, a wealthy Mexican banker, who was chiefly 
instrumental in pushing the project through to completion, having then 
taken hold of the enterprise. Don Antonio had a large estate near Ori- 
zaba, and his property interests may well have somewhat influenced the 
final decison. However this mav be, in 1857, Colonel Andrew H. Tal- 
cott, an American engineer, arrived with a staff of assistants, the only 
member of which now living, the writer believes, is Mr. S. Wimmer, M. 
Am. Soc. C. E., then a very young man, after whom one of the leading 
bridges of the line was subsequently named. According to one of the 
published histories of the road, all these engineers confined their labors 
to the Orizaba line, that véa Jalapa being intrusted to a Mexican engi- 








* On the lower part of this highway a splendid stone bridge, the Puente 
Real, or as now described, the Puente Nacional, which has been not unreason- 
ably claimed to be ‘‘ worthy of the best days of Rome,” still exists in perfect 
order, and as showing the fine quality of the Mexican lime, the joints are con- 
siderably harder than the stone itself (which is durable but rather soft), and are 
worn less, - 
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neer, Don Pascual Almazon. According to other accounts, a commis- 
sion of engineers examined both lines. If the first was the case, it is less 
surprising that “on comparing the separate surveys,” as the history of 
the road states, that by Orizaba was finally adopted, on the grounds, first, 
that there was more traffic to be secured on it (which is rather more 
than doubtful, although the local traffic at best is an insignificant ele- 
ment), and secondly, that “ notwithstanding it requires great and costly 
works, the line presents greater facilities than that by Jalapa, where the 
larger number of ravines and the harder nature of the sotl would have re- 
gutred much heavier outlay.” A greater mistake than is contained in the 
italicized part of the quotation could not well be. 

Colonel Talcott’s estimate of the line was $15,000,000, but nothing 
more was done than to build about ten miles of surface line out of Vera 
Cruz, until August, 1864, when the military necessities of the Emperor 
Maximilian led to a real beginning and prompt pushing of the work 
under English engineers, and by an English company, which still con- 
trols it. Beyond a statement that the resumption was “after rectifying 
the plans of Colonel Talcott,” the official history contains no record of 
the second examination of the whole question of route, which was in 
fact made, although how thoroughly the writer cannot state. 

By 1867 the line was opened from Vera Cruz to Paso del Macho, 474 
miles, and from Mexico to Apizaco, 864 miles, the rails for the latter 
being hauled by wagons an average of 200 miles inland, at enormous 
cost—a hard condition imposed by the Mexican Government. A third 
change of engineers took place about this time, while the heavier parts 
of the work were still unexecuted. In 1868, the Puebla branch, 29 miles, 
was opened, the rails for it having been hauled in the same manner. In 
1870 the line was opened to Atoyac, 54 miles from Vera Cruz; in 1871 to 
Fortin; in 1872 to Orizaba, and on the last day of that year the entire 
line was opened with great ceremony. 

Shortly thereafter, in 1874, Don Ramon Zangronez, of Vera Cruz, 
succeeded in getting a branch line to Jalapa well under way, and in 
having it assumed by the Mexican Railway, which completed it, as shown 
in Fig. 308, in May, 1875. It is operated solely by animal power, being 
probably by far the longest horse railway in the world. Its grades are 
very severe (10 per cent), and its curves of ordinary horse-car radii. 
It is laid for a great part of its length along the old camino real, 
and exhibits the same trait as the main line of the Mexican Railway to 
the foot of the mountains—that is, it runs obliquely across the drainage 
lines, thus materially increasing the difficulties of both lines, but making 
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the Jalapa line absolutely impracticable for an ordinary railway, even 
with gigantic work. It was probably some such erroneous treatment of 
the lower part of the descent which led to the condemnation of the route, 
as it seems impossible that an ascent from Jalapa on a 4 per cent grade 
could have been deemed as serious as that from Orizaba on the adopted 
line. 

The main line thus constructed is still one of the most massive and 
costly in the world. Its cost was abnormally increased by two causes: 
First, the political condition of the country, which was so much disturbed 
that it no doubt added much to the cost; and secondly, the absurd re- 
quirement that construction, including track-laying, should begin from 
both ends at once, necessitating the enormous expense referred to for 
hauling rails over execrable roads from Vera Cruz to Mexico and Puebla. 
In all some 15,000 tons of rails were thus hauled, at a cost, the writer 
believes, of some $80 per ton, amounting to some $1,200,000 in all, On 
the other hand, there was little direct inflation of the capital account, 
most of the share capital representing actual money paid in. The gross 
nominal cost of the line was, as nearly as may be, $40,000,000. Reducing 
this by one half, we shall make an ample allowance for the effect of all 
abnormal causes tending to increase cost of line, and for the cost of the 
Jalapa horse railway and the small amount of rolling-stock (65 engines, 
810 cars), leaving $20,000,000 to represent the actual cost of 264 miles 
of main line and 29 miles of branch. Of this the section between Paso 
del Macho and Boca del Monte alone, some 60 miles, is in any sense 
difficult or costly work. The remaining 223 miles is light work, with 14 
per cent grades, which latter are quite unnecessarily high. 

On this basis we may distribute the actual cost (taken at half the 
nominal) about as follows: 


223 miles light work, at $40,000 per mile....... oe ee eee eo 08,920,000 
60 miles very heavy work, at $184,667 per mile.......... 11,080,000 


283 miles in all, at $70,670 per mile....... vce c cece se eees - 20,000,000 





Both the grades and curves on this line are very severe. Only to miles 
out of Vera Cruz 1.5 per cent grades begin, which shortly thereafter 
are increased to 2 per cent, 2.5, 3, and at last to 4 per cent, which latter 
is entirely unbroken for the last 13 miles of rise, and used also at several 
other points on the ascent. Curves as sharp as 325 to 350 feet radius 
(16 degrees 30 minutes and 17 degrees 40 minutes) are used, and six or 
eight reversed curves of these radii often succeeding each other without 
any tangent between them, and without any grade compensation, making 
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the virtual gradient fully 6 per cent. Fairlie engines are used to operate 
this grade between the summit at Boca del Monte (107 miles from Vera 
Cruz) and Cordova. The remaining 157 miles to the city of Mexico, as 
well as the lower and easier part of the mountain grade (which, however, 
has 2$ to 3 per cent grades, increased by unreduced curvature), is 
operated by American engines. Very naturally both the freight rates 
and the expenses are fabulously high, receipts ranging from 10 to 12 
cents per ton-mile and as high as $8 per train-mile, expenses being from 
50 to 60 per cent of receipts. To show how radically the cost and 
revenue from the operation of this line differs from anything with which 
we are familiar, it was calculated in 1883 that with the Mexican rates the 
New York Central would earn $27.25 and the Erie $28.50 per freight 
train-mile, and their total freight earnings would have been in one year 
$297,025,000 and $244, 300,000 respectively—$168,000,000 more than the 
Central’s whole capital account, and $93,000,000 more than the Erie’s. 

There are fourteen tunnels in all on the line, none of them, however, 
very long, and about as many viaducts. The grading is, for miles to- 
gether, almost wholly rock, and the work, as a whole, can only be de- 
scribed as Titanic, so that it is small matter of surprise that almost every 
one who writes about the line describes it in much the same terms as 
does Mr. George William Curtis in a late number of Harger's Magazine 
(February, 1886), who chances to be the last writer whose remarks in 
respect to it have come to the writer’s knowledge. 


‘‘Tf it is magnificent scenery that you seek, here at hand, with no inter- 
vening ocean, is the railway from Vera Cruz, 260 miles, to the city of Mexico 
—a marvellous feat of scientific skill, crossing the mountains at a height of 8500 
ft., and bearing you through every climate, amid unimaginable luxuriance and 
brilliancy of vegetation, changing into temperate hues of hardier growths, with 
awful mountain abysses between and snow-clad peaks beyond against the deep 
blue sky.” 


The line located by the writer rises to almost precisely the same 
height of summit as the Mexican Railway, and is as nearly as may be of 
the same length, but in almost every other detail stands in broad con- 
trast with it, thus: 


GRADE.—Continuous 2 per cent (uncompensated) against a broken 4 per cent. 
(uncompensated) ; including the effect of curvature or of compensation there- 
for, 2.6 per cent against 6 per cent. 

Curves.—Curves of 289 ft. radius (19° so’) connected by minimum tangents 
of 40 metres (131 ft.), against 16° 30’ to 17° 40’ curves (325 to 350 ft. radius) con- 
nected by no tangents at all for many successive reversions. The writer con- 
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siders that the difficulty and expense of maintaining these two limits is about 
equal, but that the latter is decidedly the most objectionable. 

AMOUNT OF CURVATURE.—On Mexican Railway 143 curves on the last 
20.14 kilometres of the ascent, against 82 curves on the upper 19 kilometres of 
the Jalapa line, shown on Figs. 309 and 310. The lower portions of the line will 
be seen in Fig. 309 to have much more favorable alignment. 

The number of curves indicates, what is the fact, that there is hardly any 
tangent on the upper portion of the Mexican Railway grade, whereas on the 
upper third of the line, shown on Figs. 309 and 310, 414 per cent of the line is 
tangent (the average tangent being 96.3 metres or 320 ft.), and on the whole 54 
kilometres which have been engraved 48 per cent of the line is tangent. The 
comparative degrees of curvature cannot be given. 

DISTANCE.—The distance between Vera Cruz and San Marcos, where the 
two lines as actually surveyed connect. was just 20 kilometres (12$ miles) longer 

wie the Jalapa line, viz., 262 against 242 kilometres. Had the purpose in view 

been the same, however, merely to get to Mexico, this difference might have 
been more than eliminated, as will be clear from the dotted line above San 
Marcos on Fig. 308. 

GAuGE.—The Jalapa line was intended to be laid to 3 ft. gauge, correspond- 
ing to the gauge of the Mexican National Railway, whereas the Mexican Rail- 
way was 4-ft. 84-in. gauge. No difference was made in the location, however, on 
account of the gauge, the road-beds having been taken as 14 and 18 ft., slopes 
Ito Lin cuts and 14to 1 in fills. and rails estimated at 56 lbs. The ties were 
estimated at $1 each, only 7 ft. long, which was the only item estimated in any 
way lower because of the gauge. 

Cost.—In Table No. 1 (omitted) is given an abstract of the large estimate 
blank prepared from the careful paper location of the entire mountain grade. 
Table No. 2 is an abstract closing a report by the topographer, giving in detail 
the material on the line, from which, in connection with Fig. 310, its very favor- 
able character will be seen. From these and the maps and profiles submitted, 
which even in the reduced engravings show the estimated quantities at each 
point, any engineer can form his own judgment as to whether the estimate in 
Table No. 1 (omitted to save space) is adequate. The writer's belief was, and 
still ts, that it is entirely adequate, and if so the cost of the entire mountain 
grade, with 30 per cent added for engineering and contingencies, amounts to 
less than $40,000 per mile, against $184,677 per mile for the actual cost of the 
mountain-grade of the Mexican Railway, or in the ratio of I to 44. A ratio of 
3 to 1 is believed to be the very lowest which could be claimed to correctly 
represent the relative work. Unfortunately the writer was never able to obtain 
exact figures of the quantities on the Mexican Railway. Therefore he is re- 
luctant to claim more than is certainly just.* 





*The general route of both lines here described is shown in Fig. 308. In 
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Make what allowances one will, there is a great contrast in these two 
lines, and it therefore becomes of interest to consider how this latter line 
was obtained. 

In March, 1881, the writer was engaged by the Mexican National Rail- 
way Company to act as engineer in charge of location and surveys on the 
various lines for which they had concessions, extending from the city of 
Mexico to the United States and to the Pacific coast. On landing at 
Vera Cruz, with a large staff, under orders to report in Mexico, he was 
surprised at the receipt of a letter of instruction to the effect that a corps 
were engaged in examining a line from Vera Cruz to Mexico vza Jalapa, 
and that he should detach another corps for service on this line, sending 
forward the remaining parties by rail; that he should then make a re- 
connaissance “sufficient to determine the general possibilities of the 
route, taking such escort as might seem necessary ;”’ set the new and old 
parties at work; and not delay date of report in Mexico “more than six 
days.” 


Fig. 309 is given a reduction to one-fifth scale, or g5$5y (1¢ inches per mile, 
within 1 per cent), of the large topographical map on a scale of yg$59 of the 
upper 54 of the 117 kilometres of the mountain grade. This in turn was re- 
duced from the original field-sheets on the large scale of +45 or 83% feet per 
inch, which the difficult character of the work made necessary. The topog- 
raphy was very accurately taken by a skilled topographer, Mr. Max Chapman, 
M. Am. Inst. M. E. 

In Fig. 310 is given a photographic reduction of the original profile, which 
was called off, station by station, in the usual way from a paper location on the 
original field-sheets, and estimated, station by station, from tables, with allow- 
ance for surface slope, which often more than doubled the level-section quanti- 
ties. The estimated quantities for each cut and fill are given on the profile and 
nature of material indicated. Retaining-walls were estimated for at every point 
where a fill would not catch, and are indicated by a thick line on the profile. 
The small amount of masonry is due to the almost entire absence of surface 
drainage and running water, as elsewhere noted. 

The line, profile, and estimate here shown were not finalities, but prepared 
for a special purpose. Compensation for curvature had not yet been introduced. 
It was fully expected to do still better at points, and in fact the location shown 
was greatly improved in the upper section (g) by a new line, run just before the 
suspension of work which threw the line back from the ragged cliff-work near 
the summit. As maps and profiles of this improvement cannot be given, no 
claim in respect to it is made, but only for what had been actually secured and 
recorded in black and white. 
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To one landing in Mexico entirely ignorant of the language and the 
country; provided with no map or profile of the existing line, and know- 
ing nothing more of its character than the general fact that it was one of 
the heaviest and most costly railways in the world; unaware that its 
engineers had even given a thought toa route vza Jalapa, or even that 
there was such a place, until he finally learned that the route had been 
examined only to be abandoned, and that the branch which had been 
built to Jalapa, at the foot of the mountain proper, had 10 per cent grades, 
and was practicable only by horse-power; unaccustomed to a tropical 
climate and to the saddle; provided with no map of the region better or 
much larger than Fig. 308 which accompanies this paper; and innocent 
of all knowledge as to how large an escort would insure safety, if indeed 
any could—these were sufficiently formidable instructions, and could 
never have been successfully carried out, as fortunately they were to the 
letter (barring two days’ delay from an unseasonable rain), had recon- 
noitring such lines been in fact so entirely lawless a matter that there 
was nothing for it but to look over the whole country and then decide 
what to do, or at least to try for. 

The line which was found to be under examination is indicated by 
dotted lines on the general map herewith, and was at once rejected as im- 
practicable and absurd. It ran from the coast north-easterly to Jalapa, 4500 
ft.; then descended southerly, 850 ft. in about 10 miles, to an elevation of 
about 3650 ft. at Coatepec ; then was expected to ascend somehow, some 
7000 ft. to the “‘ pass” between the volcanoes of Orizaba and Perote, at an 
unknown elevation, estimated at 10.700 ft. in an air-line distance of some 
15 miles; and then to descend some 2000 or 3000 ft. on the back slope of 
the mountain, to the general level of the plateau. Very naturally the 
best grades which it was even hoped to obtain were those of the Mexican 
Railway, or 4 per cent uncompensated. 

It was at once clear that either something considerably better than 
this must be obtained, or the line should be reported as impracticable and 
the whole staff withdrawn. And itseemed equally clear to the writer that 
either a considerably better gradient than on the existing line must be 
obtained, and lighter work as well, or the project reported as unde- 
serving of any consideration financially. A reasonable hope fora maxi- 
mum grade of not over 2} per cent at most was therefore fixed upon as 
the highest one justifying setting parties at work on it, and hence to be 
considered at all; and this, to make the project a meritorious one, re- 
quired that 2 per cent should be sought for. This made it indispensable to 
gain considerable development forthe ascent, and this in turn made it out 
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of the question to ascend between the two volcanoes, even had the saddle 
between them been cleft down to the level of the main plateau, which 
was known not to be the case. The whole problem, therefore, turned 
upon the question of whether or not it would be possible to turn north- 
ward at Jalapa (assuming that point to have been successfully reached by 
the required grade, which seemed a minor question) and run parallel 
with the coast line and the coast range, gradually ascending with all 
possible development, and turn the mountain of Perote to the north. 

This possibility the writer was satisfied would turn, negatively at least, 
upon the simple question of whether or not there was some kind of an 
established highway ascending from Jalapa to the plateau, following in a 
general way the same course, and turning the mountain to the north. 
That is to say, the existence of a highway would not prove the line was 
practicable, but the absence of it would go far to prove that it was im- 
practicable. In respect to highways, the writer had even then learned 
by sad experience, and had repeated occasions in the next three years 
to realize still more fully, that the route of a highway is ordinarily the 
worst possible guide for a locating engineer, except as it may serve the 
negative purpose of a danger sign to warn him away. He now recalls no 
less than twenty-three instances on the lines in Mexico under his charge 
where the existence of a travelled road proved merely a snare to deceive. 
Some of these instances were of a very curious character and of much 
technical interest, but description must be forborne. 

But in regions of real difficulty, where the elevations to be surmounted 
become serious even for animal power, and even after all avoidable rise 
and fall has been eliminated, the case is different. The writer's experi- 
ence and conviction is that in such cases the aggregate intelligence of 
the cows and the natives thereabout may safely be trusted to discover and 
utilize the very best route there is forsurmounting the elevation with the 
least amount of work. Even what would be regarded in Mexico or 
Colorado as so simple a problem as that of making the goo ft. rise over 
the Allegheny Mountains in Pennsylvania, is a case in point. The pass 
above Altoona and Hollidaysburg was discovered and utilized in the very 
earliest days of the settlement of the country, and four generations of 
engineers on four successive public works have been able to do no bet- 
ter. 

The first question asked by the writer, therefore, after learning the 
details of what was doing, was whether there was a travelled highway 
turning the mountain to the north, the map before him not extending 
far enough north to show that region distinctly at all. He was informed 
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at once that there was, and a very old and good one. Had the response 
been otherwise, he should have regarded the result of the reconnaissance 
as practically decided then and there. The statement was coupled with 
another, however, that this route had been examined by the engineers 
of the Mexican Railway, and reported far less practicable than the line 
afterwards adopted and built, so that the middle line described was under 
examination as the only hope left. 

This was discouraging enough; but on further learning that the high- 
way had been for three centuries preceding the railway era the leading 
one between the interior and the coast; that there was no succeeding 
descent, but rather a gentle rise in it for many miles after the mountain- 
grade proper was surmounted; that the summit was (this afterwards 
proved an error) several hundred feet lower than that of the Mexican 
Railway ; and some other facts which seemed hopeful,—there appeared to 
be a fighting chance, which was at least the only chance that the line 
might be developed to give the requisite grade. 

The more immediate question became then to make the ascent of 4500 
ft. to Jalapa, and it was at once apparent that to have any hope of doing 
this on such favorable grades as were alone worthy of consideration under 
the circumstances, the line must be carried down to as low an elevation 
as possible, parallel with the coast and the mountain slope, by running 
south from Jalapa toward Coatepec before beginning to lose distance by 
turning eastward tothesea. It appeared probable that the 850 ft. of fall 
between these two points, as to which some definite knowledge was 
available, could not be made on a steeper grade than 2 per cent, and it 
was this fortunate fact (as it proved) which first led to conducting the 
reconnaissance from the beginning on the fighting chance of obtaining a 
2 per cent grade. 

It was now determined, therefore, that the line, if there was to be 
any, must pass from Vera Cruz to Coatepec, and thence to Jalapa, instead 
of to Jalapa direct. Coatepec lies at the head of a river of considerable 
size, the Rio Antigua, which runs from it directly east to the coast; and 
the map and known elevation of the town made it at once clear that there 
was no physical impossibility in descending this valley directly on a 24 
per cent grade, or perhaps less, if the valley had a tolerably uniform de- 
scent. It needed but the most moderate knowledge of the general laws 
of topography, however, to make it practically certain that no even 
approximately uniform descent could be hoped for ina river flowing ina 
deep gorge, cut through what was practically only a narrow footing to 
the most tremendous mountain slope on this continent. The foot-hills 
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of a slope which reached a height of 17,873 ft. and started practically 
from the level of the sea, was certain to have, like all such slopes, a de- 
cidedly concave profile. 

Nothing less than 5 per cent could be rationally hoped for in follow- 
ing the bed or immediate slopes of the valley, and it therefore became 
quite certain that the line descending from Coatepec must start from the 
lowest point at the head-waters of the Rio Antigua which it was possible 
to obtain, but speedily rise up on the higher slopes of the valley and out 
of the influence of the stream, until at last—and probably within a short 
distance—it would rise above all supporting ground. No resource would 
then remain but to turn across northwardly, at some favorable point on 
the dividing ridge, into the valley of the next river to the north, the Rio 
Chachalacas, with the view of gaining onlv such limited development as 
might be necessary to catch upon some high point on what were known 
to be the gentle slopes of ihe lower valley of that river, from which the 
line could descend eastwardly on the required grade to sea-level at a 
point as near to the coast as possible. The only fear in this process, be- 
sides the danger of heavy work, was that it might be unavoidable to make 
a long horseshoe development up the valley of the Chachalacas, bring- 
ing the foot of the grade far inland from the sea, and causing just so 
much unnecessary loss of distance on a level before reaching the foot of 
the mountain grade. The existence of these two parallel and deep-lying 
streams made it certain that the general scheme below Coatepec would 
be practicable, if not too costly ; and the immense depth of the southerly 
valley, which varied from 1000 to 2000 ft., together with the absence of 
all supporting ground to the south of it, made it certain that the line 
could at no point turn south between Coatepec and the coast. 

Thus, by a process of exclusion, the entire line was projected and 
sketched upon the map, with most dismal apprehensions of the charac- 
ter of the work which would be encountered, but with absolute confi- 
dence, expressed at the time to the gentlemen who accompanied the 
writer on reconnaissance, in the face of some opposition, that if this line 
was not practicable, there was nothing in the region which was suffi- 
ciently defensible, from an economic point of view, to make it even worth 
examination. The line shown on the general map (Fig. 308) which the 
writer now has the honor to lay before the Society, does not differ by 
its own width at any point in the entire ascent of nearly 8000 feet to the 
plateau from that which the writer thus sketched upon the map in the 
city of Vera Cruz, and showed to several gentlemen, on the evening of 
the day when he first landed in Mexico; within two hours after first 
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learning that there was such a place as Jalapa, or that there was, or ever 
had been, such a project as an ascent to the plateau through that region, 
and with the elevation of only two points on the line, Jalapa and Coate- 
pec, approximately given. Neither does the line on Fig. 308 differ by 
much more than its own width at any point from the position of the line 
as finally surveyed, as shown on the detailed maps and profiles which are 
herewith laid before the Society complete, the more difficult upper half 
of the mountain grade only having been engraved on Figs. 309 and 310. 

The writer would not be understood to assert or imply that equal 
positiveness in defining in advance the limitations of reconnaissance is 
often possible. On the contrary, he has never known another instance 
just like it, although it became his duty later to consider projects for 
several other lines of a similar but less exacting character. But the 
peculiar conditions, it will be seen, left no escape at any point, from the 
chain of reasoning. Had there been no existing parallel line, one might 
have justifiably taken the region for better for worse, and borne with 
equanimity finding it a great deal worse than he took it for. As it was, 
the fighting chance for a low grade was the only one economically worthy 
of attention, and this primary fact given, the conditions left no escape 
at any point from the train of reasoning that it was that one route or 
nothing. | 

The next morning at daybreak the reconnaissance began, and was 
pushed through with increasing confidence as fast as the animals 
could stand it, or at the rate of some 40 miles per day, the entire ex- 
amination of the mountain grade occupying three days—such haste 
being merely in fulfilment of the writer’s positive instructions, and nat- 
urally against his inclination. Less time was required, however, be- 
cause the only real purpose of the reconnaissance was not to find a route, 
but to examine on the ground the features of what was already known 
to be the only route affording a rational chance of success. The first 
1500 feet of rise was seen to be on slopes smooth in detail, but suffi- 
ciently steep for laying down a surface line on almost any grade, and 
were not examined critically. The dividing ridge was then followed up, 
to judge of what was really the only critical point of the lower descent 
(from the point of view of possibility and not of cost), the passage from 
one water-shed to the other. <A long and sharp spur ridge running 
eastwardly from Coatepec about half way to the coast, having a crest 
5000 or 6000 feet high, and standing at right angles to the main slope, 
was found to define the point where this passage must occur pretty defi- 
nitely, and the material and topography was seen, with much relief, to 
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be favorable for making this passage with as much or as little develop- 
ment as might be necessary, with considerable latitude in elevation and 
easy work. The south slope of this mountain, where the line would lie, 
was found to be almost impracticable for passage on horseback without 
camp equipage and time; but observing the north side to be fairly favor- 
able, and taking it to be very unlikely that, in a ridge of this character, 
the topography would differ widely on the two slopes, it was passed by 
with a confidence that the result fully justified, as well as such very lim- 
ited information as was available at the time. It will be seen from the 
maps and profiles of this section (not engraved) that on the surveys now 
submitted, a few of the most costly single works on the iine are here, and 
not on the engraved section above Jalapa, which was really the critical 
section. This, however, the writer is, and was then, satisfied was due 
chiefly tothe fact that the lower section, not being a source of much 
anxiety, was left in less competent hands. In part it was radically im- 
proved almost at the conclusion of surveys, and the writer feels no doubt 
that it all might have been more or less, although he makes no claim in 
that respect. Owing to the falling away of the country to the south, 
before referred to, and the existence of the deep darranca, or gorge, in 
which the river lay, which cut down almost to sea-level, or some 3000 
feet below the line, some of the most sublime views of the line were on 
this section; but its difficulty was not in proportion, in part because of 
the very fact that the line lay so high as to be above the immediate influ- 
ence of the darranca. The material on all this section was exceedingly 
favorable. 

The region between Coatepec and Jalapa was known to be not very 
rugged, and to oppose no difficulty as to elevation, so that it also was 
passed by with a confidence which the result justified, and the project 
was complete to Jalapa, as a basis for surveys, with a reasonably favor- 
able 2 per cent grade-line all but assured. 

For the critical section above, the distance by highway was found to 
be almost one half too short, and all hung upon the possibilities of de- 
velopment. The material and topography on the lower half was found 
to be favorable for this purpose, being earth to a great depth, as noted, 
and sufficiently broken up by ridges and hills. A long stretch at about 
the middle of the slope, near the village of San Marcos, was of an equally 
favorable character, being literally an inclined plane on a slope of about 
1 in 10,—an old lava flow overlaid with soil,—and not much broken up 
in detail. The upper section was rugged, but short, with considerable 
opportunities for rather expensive development. 
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The whole of this region was examined on the third day of a very 
heavy rain-storm, the end of which could no longer be waited for, and 
the examination was necessarily restricted to salient features only. On 
a long grade-line of this character, however, the possibilities of develop- 
ing on practicable ground to reach certain elevations at certain frac- 
tional portions of the available distance, can be judged of with some 
certainty, the general character of the slope being the main feature; and 
the writer felt no real doubt then, or at any later time, that a grade in 
the neighborhood of 2 to 24 per cent was easily practicable, there being 
a certain considerable belt of favorable territory on which to place it, 
although above and below that the topography was much more forbid- 
ding. A leading factor in reaching this apparently hasty conclusion 
was the splendid and ancient highway already referred to, by far the 
best in Mexico, if not on this continent. It is a broad macadamized 
road with paved gutters, and a stone curb or masonry wall at the side, 
and the writer desires to pay a tribute of admiration and respect to the 
unknown engineer, whoever he was,—very possibly one of the soldiers of 
Cortez, or one of his immediate successors,—who laid it out. From a 
point near Jalapa to the summit, near Las Vegas, there is not a break in 
the steady ascent, and there are few points on it where a fresh team of 
horses would not readily break into a trot. The conclusion was natural, 
that if a Spanish soldier in 1530 could put something like a 6 per cent 
highway down that mountain slope, an American engineer in 1881 ought 
to get a 2 per cent railroad line down it, or take off his hat to his prede- 
cessor. 

After reaching the summit, the continuation of the line to Mexico, 
or any other point on the plateau, was a detail offering no difficulties 
and needing no immediate study. The line was therefore reported 
on in writing to Mr. W. C. Wetherill, chief engineer, three days later 
(March 28), as follows : 


‘“‘The line under examination was too forbidding to be worth further at- 
tention. . . . I feel no doubt that the proper place for the line is to the north 
of Perote, and that something like a 24 per cent grade, or possibly a 2 per cent 
grade, is practicable above Jalapa. Whatever grade is there obtained can cer- 
tainly be continued down to sea-level and slope without excessive work. I 
have instructed surveys to be conducted above and below Jalapa ona 2 per 
cent basis for the present, and consider the prospects for a fairly favorable line 
good.” 


It should be mentioned further, that the writer’s examination had 
been merely in a consulting capacity (the line not being formally a part 
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of the Mexican National projects), and for some months later he had no 
permanent connection with or knowledge of the progress of the work, 
being absent on the Pacific slope. On being again asked to examine 
the line, August Ist, 1881, he found that his conclusions had been re 
ported on as impracticable, and that a 3 per cent compensated grade had 
been adopted, located in part, and was under construction.* Fortu- 
nately, however, a most intelligent assistant engineer, of great natural 
capacity for location, Mr. JOHN S. ELLIOTT, was in charge of the upper 
locating party. To his admirable conduct of surveys the success of this 
line was very largely due. Aided by information he had acquired, it 
was soon discovered that the abandonment of the 2 per cent grade had 
been an over-hasty conclusion, from data which in fact assured its suc- 
cess. The work in progress was therefore stopped by the writer’s advice ; 
some $30,000 of completed work abandoned, chiefly in the approaches 
to a costly tunnel in earth; and the writer appointed chief engineer, con- 
tinuing in charge until some time after the completion of the surveys 
now laid before the Society, when the abandonment of all furtherance of 
the project by the Mexican National Railway compelled his resignation, 
and shortly afterward led to the stoppage of all work. But for the fact 
that he was favored with an unusually competent assistant in immediate 
charge of surveys on the more difficult section, the writer fears that he 
should never have been able to carry through the line with the limited 
time at his command. 

Two features on the upper ascent are worthy of special note: One, the 
great lava flow shown in Fig. 309, and before referred to; and the other, 
a still grander feature, the davranca of Zimilahuacan, a vast sink-hole in 
the earth some 2 or 3 miles jn diameter, and some 3000 feet deep by the 
barometer, about half of it sheer, with no transition or “ragged edge” 
whatever from the surrounding surface of the plateau, which was as 
smooth and treeless as an Illinois rolling prairie, but sloping about 1 in 
12or15inthechasm. This feature was encountered some miles beyond, 
where all difficulties had ceased at the summit; and so smooth was the 
edge that the line skirted it with a mere surface line, so near to it that 
a stone thrown from the car-window would fall sheer full 1000 feet before 
touching. On the plateau the locality was so cold and so much exposed 
that it was’ stated that wheat would hardly head, while immediately be- 
neath one’s feet bananas, coffee, oranges, and every form of tropical 
vegetation could be seen growing luxuriantly. A few miles beyond was 





* The concession permitted of no delay in beginning construction. 
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a large and very ancient fortress still in good repair, but unoccupied, 
which would cost perhaps $5,000,000 or $6,000,000 to duplicate, in which 
for two centuries the great bulk of the silver product of Mexico was 
stored pending the arrival of transports at Vera Cruz. Several of the 
old line of visual telegraph towers which were used to communicate 
between the two points are still pointed out, although out of use more 
than a century. From several points on the upper ascent the city of 
Vera Cruz, 80 miles off in an air-line and 6000 to 8000 feet below, is 
visible in clear weather. These and other features make the region one 
of the highest interest to the tourist. 

In view of what has preceded, the writer hopes that he may not be sus- 
pected of over-estimating the difficulties of securing such lines, or of per- 
sonal inability to cope with them, when he declares his conviction that 
this whole method of taking railway lines up difficult ascents by a con- 
tinuous succession of curves and tangents on a rising grade, over which 
the locomotive keeps up a steady march, is fundamentally wrong and 
bad, and one which might profitably be modified in nearly all cases when 
an elevation of over 1000 feet, or possibly much less, is to be surmounted. 
To furnish a suitable background for the expression of these conclusions, 
by showing that they are formed in spite of fairly successful experience 
in following up the more usually approved plan, is a main purpose of 
this paper. 

Three general methods for surmounting such elevations, besides the 
almost universal one, are more or less in use: 

First. Rack or grip railways. 

Second. Inclined planes operated by stationary engines. 

Third. Switchbacks. 

The first of these was proposed in a practicable form over thirty years 
ago, and the two latter antedate the locomotive itself. Either one of 
them is probably deserving of more use than is given it, but the third 
(switchback) the writer deems worthy of adoption by engineers as the 
standard plan for surmounting considerable elevations, always provided 
the switchbacks be constructed and operated in quite a different manner 
from that usual in the few which exist, which have for the most part 
only been resorted to as a last resource. 

One feels a natural hesitation in expressing a conclusion which, it 
must be admitted at once, all the tendency of modern practice tends to 
discredit. The accumulated verdict of experience is rarely wrong, and 
it is undeniable that all these plans have been in many cases tried and 
abandoned, and have met decreasing favor. Nevertheless, causes need- 
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less to go into, other than lack of real merit, may explain in part at least 
this result, and the writer sees no escape from believing that they do so 
wholly. 

The capabilities of the inclined plane or cable plan have been greatly 
extended in recent years, as applied to street and local passenger service, 
and it is clearly destined in the near future to still wider use. Super- 
ficially, the record of its use in connection with ordinary railways is 
most discouraging to any hope of its future usefulness in that direction. 
In the early days of railways it was constantly considered, and often 
used. A complete plant of the kind existed over the Allegheny summit 
of the Pennsylvania Railroad before that line was built, and was aban- 
doned in favor of locomotive traction, even to connect two lines of canals. 
Several complete railways operated by successive inclined planes and 
gravity inclines were built in Pennsylvania and elsewhere—two in North- 
ern Pennsylvania of considerable length, one of which is still in use and 
the other only recently abandoned, but not chiefly, if at all, for reasons 
affecting its abstract merit. It is not generally known that the existing 
main line of the Pennsylvania Railroad over the Alleghenies, which was 
built long after the old planes had been abandoned, was laid out with © 
the distinct view of afterwards adding a new and enlarged system of 
planes for freight traffic when the volume of traffic had increased to 
justify it. This policy was favored by its distinguished chief engineer, 
Mr. J. Edgar Thompson, and some elaborate and interesting data in re- 
spect to it are given in the early reports of that road, notably in a report 
by the then Superintendent, Gen. Herman Haupt, in which the ground 
is distinctly taken that it is a mere question of volume of traffic whether 
inclined planes are economical or not. 

That view the writer apprehends to be the true one. The fixed trac- 
tive plant is costly to construct, maintain, and operate, and expenses are 
not greatly affected by whether the tonnage moved by it be large or 
small. It by no means follows that, because the system was wisely 
abandoned in favor of locomotive power, for the thin traffic of those 
early days, that it 1s wise to continue to neglect it at points where almost 
a steady stream of laden cars is to be carried, first up and then down a 
dividing ridge, day and night, the year round, as on the Pennsylvania 
summit, and at many similar localities. At such points it is demonstra- 
ble that not only may the great amount of power used in lifting locomo- 
tives be saved, but that the descending and ascending cars may be bal- 
anced against each other, thus largely eliminating the effect of the rise; 
while the superior economy of stationary engines will largely reduce the 
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cost per horse-power, after allowing for the friction of cables, which, ona 
short, steep incline is a minor element. Especially now that the making 
of long continuous cables is so well understood, so that as long an in- 
cline as the topography permits may be readily worked, it is worthy of 
the most serious study whether a very large economy is not readily pos- 
sible at such special localities, a considerable number of which may be 
counted up. 

A proper switchback system, however, seems to the writer the most 
generally useful and meritorious for Jines of probably thin traffic, as well 
as the most unquestionably practicable for use in all such localities. The 
germ of the proper system was contained in the first switchback laid 
out in America, if not in the world,—that at Mauch Chunk,—which was 
used for dropping empty coal-cars down into the Nesquehoning Valley, 
before the tunnel of that name wascompleted. That track was used only 
for cars passing in one direction (descending), and was operated as fol- 
lows: 

The cars were started from 4, Fig. 311, on a down grade of about | 
per cent, calculated to give a considerable velocity. At San automatic 
switch, whose exact mechanism the 
writer cannot give, was run through and 
the car brought to a rest by the next suc- 
ceeding up grade at C, from which it im- 
mediately started back towards JD, pass- 
ing through the switches Band D until 
again stopped at £; and soon indefinitely, 
the cars descending several hundred feet 
in all without the slightest attention, 
very rapidly, with very rare accidents 
and with no one on them or stationed 
along the track. Fic, 31 

Thus, to say the least, every advantage was gained that could have 
been gained by a long continuous descent, with the immense advantage 
that, owing to the entire liberty of choice as to the length given to each 
plane, the best alignment and lightest work available on any part of the 
surrounding country may be chosen. 

But more than this was gained. Any long continuous grade which 
is steep enough to move cars with journals in rather bad order, must be 
steep enough to speedily give cars in good order a dangerous velocity. 
Thus it would be impossible to let cars run of themselves down a con- 
tinuous grade of any kind, while, on the switchback, not only was this 
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very readily done, but a pretty high average velocity could be safely 
used, from the fact that it in any case could not exceed a certain maxi- 
mum, Again, when necessity required, it was easy to stop cars at any 
point. 

Analogous advantages are readily obtainable, mutatzs mutandis, by 
switchbacks operated by regular trains running in both directions, but 
;10t under the conditions of ordinary practice, which necessitates the 
«complete loss of all the vzs vzva of the train at every switch. The plan 
;hown in Figs. 312 and 313 will apparently obviate this necessity com- 
pletely, and introduce no new elements liable to cause difficulty, but, on 
the contrary, give smooth, easy, and rapid motion. The details of this 
plan are as follows : 

As Respects the Switches—The switches should be, and are easily 
made, entirely automatic. Their normal position should be that in Fig. 
312, in position for running up hill, and not down hill. A runaway train 
or car cannot then pass a switch and continue down grade. As respects 
a train going up grade, this arrangement presents no difficulty. It may 
simply run through the switch JD, springing the points over to let the 
wheels pass. Simple devices of many different forms may be used to 
restrain too rapid return of the points after the passage of each single 
wheel, but this is not essential, as the wear and tear would be small. 


The mechanism here outlined acts as follows: 

DOWN - TRAINS.— 4 
places B and C in position 
to act, which are otherwise 
entirely inoperative. 

8, when first made op- 
erative by 4, opens the 
switch D for track C, and 





holds it open, 
C, always operative Fic. 312.—MECHANISM FOR AUTOMATICALLY OPERATING THE 
when J is, returns 4, B, SwiTcHES OF SWITCHBACKS. 


and J) to their original positions. 

A, B, and C are supposed to be located with reference to having the engine always at 
the same end of the train. If the engine be at the other ends the switches must be oper- 
ated by hand. 

Up Tratns.—If, by carelessness, the engineer of an up train should leave the switch- 
actuating lever down, nothing will happen except to set 4 as if for a down train, in leav- 
ing the switchback. This will not affect following trains, either down or up. Should a 
succeeding up train be equally careless, it will act first on C and then on 4, thus running 
through the switch with no effect. 


A train descending should be able to operate the switch, so as to con- 
tinue descent, by a single act of the engineer, but only by intention on 
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his part. This may be accomplished by a very simple and inexpensive 
apparatus, such as that outlined in Fig. 312, operated by a lever or idler 
wheel on the locomotive controlled by the engineman, and with 
mechanism somewhat similar to that 
of the simpler forms of interlocking 
apparatus, which it would be super- 
fluous to describe in detail, as it can 
be designed in a few hours by any 
signal engineer. The general meth- 
od of operation is described beside 
Fig. 312, the whole insuring that (1) 
up trains shall always pass the 
switches freely and automatically; (2) 
that runaway down trains shall 
never pass them, but be caught; 
(3) that regular down trains shall be 
enabled to pass the switches auto- 
matically by a single act of the en- 
gineer; (4) that careless neglect of 
this act shall do no other harm than 
to cause the train to run back again 
on the up track; (5) that danger 
signals shall be set when the switches 
are wrong, or any part of the appa- 
ratus broken; (6) that the switches 
can at all times be operated by hand 
if desired, or if the mechanism is out 
of order. 

As respects the Adjustment of the 
Grades.—Fig. 313 shows in detail 
what the writer regards as the proper 
adjustment of grades for a 2 percent 
switchback, and the principle of the 
adjustment for any grade. With 
this arrangement it is unnecessary 
for an up train to use brakes, or even 
shut off steam at all, for making the 
stop and then starting backwards. 

It will be seen that the up grade continues unbroken until it has 
passed the switch and then rises in a sharp vertical curve, which rises 
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above the regular grade, slowly at first, and at the further end—merely 
as a precaution against accidents—rises very rapidly indeed. This is to 
bring the train to a stop slowly and gradually, but certainly, without 
either shutting off steam or using brakes. The rise necessary to do this 
for any given train-speed may be computed exactly, and is given in Table 
118 of this volume. 

Suppose a train to be ascending the 2 per cent grade at a uniform 
speed of 15 miles per hour. Then, by the table, a lift of 7.99 ft. above 
the regular grade will bring it to a stop even with the engine still using 
steam. If the velocity be only 10 miles per hour, a lift of 3.55 ft. only 
will be necessary, and this will or can readily be made to be the usual 
speed of approach. In that case, if the train consist of 10 cars and be 
400 ft. long, it will come to rest with the steam still on, unchanged, when 
the rear of the train has passed a little over 100 ft. past the switch, the 
centre of gravity of the train being then 3.55 ft. above the tangent grade- 
line. The slack of the train will be taken out, under these conditions, 
very gradually indeed, and almost at the instant of coming to rest. 

If, then, without changing the throttle, the reverse lever be thrown 
over into back gear, or even merely into mid-gear, so as to do no work 
at all, the train will immediately start backward, still holding all the slack 
out of the train, which will continue out until forward motion is resumed 
at the next switchback. If the lever were immediately placed in the 
same notch of back gear in which it formerly stood in forward gear (which 
would be unnecessary) the speed which the train would have acquired on 
resuming the upper straight grade at 7, Fig. 313, would be that due to 
the height c, which is 3.55 + (8 X 4) = 35.55 ft., or, as per Table 118, 314 
miles per hour, an objectionably high, but not dangerous, speed. Had 
the velocity of approach from below been 15 miles, this speed would have 
been that due to 37.99 ft. or only 32} miles per hour, and had the velocity 
of approach (in case of passenger trains) been even 20 or 25 miles, this 
speed would have been only 36 or 39 miles per hour. Thus the switch, 
with grades arranged as shown, can be run through at any speed, making 
no more change in the brakes, steam or engine, than to throw over the 
reverse lever, at the moment the train comes to a stop, from full gear for- 
ward to full gear back. 

With ordinarily careful and safe working, the speed at 7, Fig. 313, 
would be about 1o miles per hour higher than the speed of approach, 
a gain far more than sufficient to obviate all loss of time from the stop, 
and equivalent (for speeds of 10 miles per hour approaching and 20 miles 
leaving) to a subtraction of 10.65 vertical feet from the rise in the next 
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grade—a gain which will considerably increase the average speed or haul- 
ing Capacity, or both.* 

Fig. 313 equally well represents the conditions at the next ensuing 
switchback, where the train approaches rear-end to it, if we simply as- 
sume the engine to be at the other end of the train. It reaches the po- 
sition shown, backing up from below, with all slack out of the train. In 
starting forward on the up grade, the rear end of the train, being on a 
steeper grade than the engine, will tend to crowd slightly upon it, and by 
setting the reverse lever in the second or third notch of forward gear, 
the slack will be taken out in the gentlest possible way, far more gently 
than is ever possible in starting on a level. 

Thus the ordinary and great objections to sharp hollows in grade-lines 
do not apply in this case. On thecontrary, the action is smoother than 
it would be without the curved profile. Similarly, the still greater ob- 
jections to a stop on the grade-line do not apply at allin this case. We 
rather gain by it, because the whole train stops and starts again with the 
gentleness and economy of energy of a pendulum, for identical mechan- 
ical reasons. 

This being so,—there being no loss of time, no loss of distance, no loss 
of hauling capacity, and no measurable loss in smoothness of motion,— 
we have left as a net gain two things: /zrs¢. A great additional safe- 
guard against collisions with and derailments of runaway trains or parts 
oftrains. Accidents resembling the terrible one on the Southern Pacific, 
on the Tehachapi grade, some vears ago, in which nearly all of a train- 
load of people were killed or injured, are not likely to occur. Before a 
train can attain a velocity of 60 or 70 miles per hour it must fall 128 or 
174 feet in excess of the fall required to overcome its resistance. If we 
estimate its average resistance in acquiring that speed at 20 Ibs. per 





* If the train were running upa straight grade LOZ at 15 miles per hour 


. 400 
(say 22 feet per second) in <~ = 18.2 seconds. 


Via the switchback it takes: 





22 
O to stop, 800 feet at average speed of about ot = 48.5 seconds. 
Ce) 
Stop to 7, 1200 a = of 3 43.3 “ 


g1.8 ‘“ 
Loss of time, as nearly as may be, 1} minutes. 
The train is then moving 10 miles per hour faster, so that it will save this 
lost time almost within the next mile 
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ton, equivalent to the acceleration on a I percent grade, a train must de- 
scend a 2 per cent grade for 24 to 34 miles before it will acquire those 
velocities. A single car would take much longer yet, so that a switch- 
back every 3 or 4 miles would go far to insure against the worst results 
from such catastrophes, which no care can wholly avoid. 

Second. A great reduction in cost of construction and amount of 
curvature, and usually in rate of gradient as well, is assured; in some 
cases more than others, but always considerable. In the line described 
in this paper, the writer estimates that half the curvature, and nearly half 
the cost of construction to sub-grade, might have been saved by using 
not more than eight or ten switchbacks on the whole ascent of 8000 
feet, through the better choice of ground afforded. An entirely different 
route would have been selected, and nearly the whole line might have 
been reduced to but little more than a surface line. 

On the other hand, there is the unquestionable disadvantage in 
switchbacks, that engines do not pass curves well running backward. In 
part this is remediable in the design of engines, and by leaving the rear 
drivers blind, but the only proper course would be to use an easier maxi- 
mum curve on the sections on which the engine runs backward, which 
‘would be the same both ascending and descending, and to make those 
sections as short as possible. 

Thus, the writer believes, this objection, while it cannot be entirely 
removed, may be reduced to very small dimensions ; and should it again 
fall to his lot to locate a line of railway upon an ascent of 8000 vertical 
feet, or even a half or a quarter—or, possibly, even an eighth—of that 
amount, he will in no case willingly attempt to locate it for an unbroken 
locomotive run, but either use switchbacks for a light traffic, or study 
with great care the possibilities of the locality for inclined planes with a 
heavy traffic. 
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Admission, period of, def., 458 + 
Advertising and agts. cost, full de- 
by easy curves,276 (tails,*:72-6 
by maint. way, 124 
by route, charac. of, 683 
Africa, railways of, *43 
rolling slopes in. 844 [*203 
Age, effect on car and eng. repairs, 
Agents & station service, cost, 
{full details, "172-6 
Agricultural regions, traffic from, 
exception, 628 [618 


Ain—Ane 
Ainsworth, D. H.. on location, rr 
Air-brakes, 7.7'., effect on sp’d, 370 
Air resistance, amount, g11 

knowledge as to, 513 
Alabama, area, populat’n, sidings, 
per cent op’g exp., earnings per 
mile and head, *90; wealth per 
cap., *26 
Albany & Susq., align. statist.,*259 
Alignments, comparing minor de- 
[tails and grades, 581 
WHEN NEARLY EQUAL, 583 
crooked, and safety, 252 
(See Curvature.) 
indicating on profiles, 862 
States and rys. U. S.. *259 
(See Curvature Grades.) 
Alleghanies, Altoona pass., 936. 
pianes on, 687, 699. 944 
Allegheny river, fall, 841 ' 
Allegheny Valley Ry., p.c. switch 
Alliteration of 6's, 656 [miles, *181 
Almazon, P. & Mex. Ry., 930 
Alsace-Lorraine, cost rys.. etc.,*45 
Altazimuth, use of, 847, 881-2 
Altoona, car movement at, 609 
grades at, 618 
pass at, 936 
pusher service at. 595 
shops opened, 141 
Ameca River, descent into, 682 
America, railways of, *42-3 & 
American line, V.C. to Mexico, 925 
loco., g.z7.. weights, etc., *407 
American C. ry., align’t statist., 
{*262 
Ames car-coupler, 489 
Andes and rough country, 840 
summits in, 698-9 
Anervid, use of, 338, 877 


Ang—Ass 
Angles, eye exaggerates, 842 -}- 
lotting, 886 
Anthracite, effect on fire-box,*4m 
lump of, 449 
N. Y. supply and distance, 710 
traffic west, 609, 615 
Apennine railways, profile, 698 
Apex distance, det’g diffs. in, *644 
‘Arbitraries,’ nature of, 156, 218 
examples, 219, 820 
Arbitration and interl’k’g, 812 -- 
Arc, mental, striking, 839 
Area, miles ry. for, world, *43 & 
Arizona: area, pop’n, sidings, p.. 
c. op’g exp., earnings per mile 
ir head, *o90; wealth per cap., 
2 
Arkarfsas: area, pop’n, sidings, p. 
Cc. op’g exp., earnings per mile 
“ head, “go; wealth per cap., 
2 


Arkansas river, fall, 841 
Art and science, 83: 
Ash-pan, loco., g.v., wt., *414 
Asia, railways of, *43 
rolling slopes in, 844 
Asphalt, H. U. in, *450 
cantante SOE Ines, 585 
and low grades 6 
cost of fet pedis 
and train wages, 671 
how to estimate, 604 
interest charge, 604 
duty of, 598 + 
and light traffic, 599 
separate engs. necessary, 


for passenger service, sor 
exampie, 


wsrades lor, sax 


954. 


Ass—Bac 
Assistant engines—Coxtinsed. 
GRADES, BALANCE OF, 593 — 
example, 604 -+- 


comparing with uniform Baggage cars, g.z7., dimen’s, 


[grade, 
curve comp’n for, 598 
projecting, high, 669 

low, 596, 666 


9 
as aff'd by lenges gr.,! Baldwin Loco. 


618-9 
duplicate tracks, 691 
temporary grades, 766 
when wrong to reduce, 
eld lines, introd’g on, 788 [671 
CONCLUSION AS TO, 808 
operating at yards and sta'ns, 
block signals for, 601 [599 
cutting trains in two, 599 
power of, 491 
best wt., 597 
tank engines as, 592 
without stopping t’ns, 792 
presumpt'ely always adv., 586 
two or three rarely advisab., 
work with nature, 589 [669 & 
Assistants, discred’g ig A of, 836 
Atchison, T. & S. F. Ry., fluct. 
{in stocks, #46 
«co. performance, *439-41 
“Uncle Dick’ loco., 421 
miles and earnings, *719 
sharp curves on, 279 
Atkinson, E., forecast of ry. con- 
[struction, *41 
Atlantic & Gt. W as Erie con- 
pecten: 730 
loc’n at Springfield, O., 56 
strategic disadvantage of, 222. 
(See New York, P. & O.) 
Atlantic, M. & O. Ry., alignm’t 
(atatiste *264 
Atlanta & W. Pt. Ry., loc. per- 
(formance, *439 
Australia, Am. locs. in, 422 
pop’n, railways, wealth, etc., 
rolling slopes in, 844 [*27, *43 
Austria, bridges, wt. of, 767 
locos., no. and work of, *160 
pop’n, r’ys, wealth, etc., *27, 
. [*43, *45 
rolling-s’k and traffic, etc., *4 
receipts per inhab’t pass. and 
frt., *zo5 
Austrian N. W. Ry., lub'n tests, 
Automatic brakes, g.v., 488 [516 
couplers, ¢7.v., 488~9 
AXxI0oM as to location, 660 
Axles, accidents from, *246 
car, cost and deprec’n, *204 
maint. of, *162 
w't of, *16 
size of M.C.B., 513 
effect. on fric., 513 
French, 521 
loco., life of, *420 
w't and cost, "412 -+- 
radiating, possible effect, 283 
Axle-boxes, loc. w’t and cost, 
413 + 
Axle-friction, 7.v., and rolling, 515 
better lub'n needed, 509 + 
comp’ve coeff., 512 + 


Babbitt metal in loc., 412-4 
Backing locos, g.7.. 950 
Backing up in loc‘n, 865-6 


| 


INDEX. 


Bac—Bel 
Back pressure, locos., g.v., 472 
Baden, cost rys., etc., "45 
‘** Bad times” and ry. consz., 763 & 
etc., 
[*491 
Balance of grades, g.7., §93. 608 
traffic, 7.2, flucts, in, 101 
slide-valve, 7.7., 532 
k’s and Consol. 
catalogue, 422 feng., 278 
SOmPULEE. cap’y of locs., 442 
Decapod loc., det’ls, *410 
loco. cost, comp. all sizes,*564 
narrow-gauge, “564-5 
per ton, "411 
dimens., etc., *408 
fast pass., 421 
performance table, *438 
test of, *461 + 
wt. of, incr. 13 yrs., *466 
on drivers per sq. ft., 
Ballast, cost of, 773 (grate, *452 
various roads, *120 
economy of, 772 
imp’t in practice, 114 
lining with String, 124, 277 
Ballast trains, handling of, 773 
Baltimore & O. rd., cars, heaviest, 
wheels on, 486, 513 [4go 
curves, sharpest, 278, 325 
Y on, 279 
fastest train, *s529 
flucts. in stock, *46 
history and causes success, 
inundations on, 783 [730 
location, Allegheny incline, 
balance of grds., 618 |*6g9 
for piers, 585 
profile, condensed, 698 
temp’y lines, #700 
loco. boiler pres., *408 
cost and miles pr. y., *z59 
mogul, dimens. etc., *408 
maint’ce exps., 34 yrs., *129 
miles and earnings, *719 
opg. exp. and trains per day, 
p.c. Opg. exp., *110 [*172 
why low, 110 
per train-mile, cost, *116 
train-load, frt. and pass, *217 
Bankrupt lines, pass far from 
[towns, 68 & 
never from curves, 655 
Bar-iron, past prices of, 763 
Barranca, def., 928 
Blanca, spiral, 678 
Zimilahuacan, 942 
Barometer, use of, 838, 847 
Basaltic lava, 684 
river of, 928 
Bath lubrication, g.v., eff*y, 509 
Bavaria, cost rys., etc., *45 
flange-fric. tests, 516 
Beams, comp've strength, 742 
stiffness, 740 
Bearings, compass, 
for taking off paper loc’n, 
for transit work, 888 [892 
use mat be for map’g. 886 
loco., ¢g.v., life of, 420 pee 
Belgium locos., no. and work of, 
popu., rys., wealth, etc., "275 
435 "45 
rolling-stock, traffic, etc.. “43 
Rell, loco . cost, "413. *3262 
Belleville & E, rd., align’t statist., 


Bho—Bra 


Bhore Ghaut incline, *699 
Birmingham,Eng., stat’n exp. at, 
Bissell truck, ¢.v., 430 & [828 
Blackmail, r’ys built to, 14 
Blast-nozzle, size, *409 
Block-signals, interl’g, ¢g.v., and 
{assist. engs., 6o 
Blue Ridge rd., 60 ft. & 6° comb’n, 
‘ Bogie’ truck, ¢g.v., 421 [656 
Boiler, loco., 7.v., 449 | 
cost new, details, *150-5 
explosions, "247 
life of, *419 
pres.. effect increas’g, 402 
repairs, details, *146 
English, *144 
p. c. due to various 
{[causes, *203 
and minor det’ls, *149 
water in, wt., *400 & 
marine, efficiency, *456-7 
Bonds and stock per mile, sect’ns 
building on, 30 = [[U..S., *107 
nature of, 29 
‘ Boom’ and inception of rys.,34 & 
and prices, 763 
Boot, on Mex. ry., *6g9 
Boreas summit. descent from, 696 
Boring tools, 868, 893 
Borrowed money, intox’g eff’t, 34 
Bosnia, cost r’ys, etc., *45 
Boston—N. Y. traf., loss by dist., 
side track at, 823 {709 
train-speed to, 650 
Boston & Albany rd., alignment 
{[statist., *259 
curve comp’n on, 621 
flucts. in stock, *46 [*rs59 
locos., cost and miles per yr., 
fast pass., wt., etc., 421 
slide-valve tests, 532 
tubes in, *420 
op’g yal and trains per day, 
rates, fall of, *726 172 
sidings on, *825 
ton-mile rect’s, etc., “115 
train-load, frt. and pass., *217 
growth of, *100 
Boston & Lowell, locs. cost and 
[miles per year, “159 
p. c. switching-miles, *181 
Boston & Maine, locos., cost and 
{duty, "15 
Boston & Prov., locos., cost an 
washouts on, 781 [duty, *159 
Bottom lands and high Tate 
50 
Bound Brook line, fuel tests, 528 
Box cars, g.7., dimensions, etc., 
60,000 Ib. st’d, *490 [*486-7 
Box culverts, 7.7., wooden, 755 
Brake-gear, accidents from, *246 
Brakes, automatic, cost new, *15r 
effect on speed, 370 
gain from, 804 
cost of, deprec'n, *204 
destructive to wheels, 377 
extent of do., *318 
efficiency of, average, 494 
coeft. fric. of, 290 
computing, 336-8, 494 
maxiMum, 495 
on caboose, 359 
waste of power by, 691 
examples, 337-343 [371-2 
when needed on grades, 


Bra—Bui 
Brakes— Continued. 
hand, and low speed, 268 
Branches, ry., 731, 5% 
av. earnings, 732 
early building bad, 764 
for defence, 718 
pass, traff. of, 734. [732 
reason for great increase of, 
PROJECTING, UNIV'L RULE for, 
SECOND, do., 734 {733 
to develop territory, BS 
Brasses, car, maint. of, *162 
locos., g.%, Wt., etc., *150, 
412 
Breckenridge, Col., loc’n at, 695+ 
Brenner, ry. profile, 698-9 
British ry. dividends, *41 
operating expenses, *178 
(See Great Britain, etc.) 
Bridge-building, cause of prog. in, 
Bridges, accidents from, *247_ [3 
cost new per Ib., 905 
as aff. by rolling Id., 767+ 
draw, weight of, 905 
erecting, cost, go5 
all spans but one, 68 
floor of, goo, 904 
heaviest car-loads, *490 
maint., cost of U.S.,*z20, *128, 
prelim. ests, of, 903. [*172-6 
rerailing-guard for, goo 
rolling load, 767 +-, 490 
types of, for var. spans, 904 
vibration of, 447 
weight of, 903 
as aff. by depth, *904 
by rolling I'd, *767-72 
by span, *767-71 
by st’! or iron, *767-71 
double track, 765 
draw, 905 
formulz for, 903 
light, save little, 765 
on Narrow-g., 752 
width of, go4q 
Bridge piers, prelim. ests., 898 
pile, 770 
Bridge spiral, g.v., 678-9, 681 
Bridging, p. c. cost to total, *757 
Broad St. station, Phila.,traffic, 69 
* Broken-back’ curves, 870 
Brooklyn, B. & C. i. sharpest 
(curve, 325 
Brooks, rate of fall of, 840 & 
Brooks Loc. Works., loc. dimen- 
[aions, etc., *407-8 
load on drivers per sq. ft. 
e rate, *452 
Brunswick & Ch. rd., alignment 
ceauence ¥*264 
Buffalo, greatest yd. in world, 822 
inundations at, 783 
miles of sidings in, *8az 
Buffalo Creek rd., side tracks, *821 
Buffalo, N. Y. & Phila., alignment 
[statistics, *: 
sidings, Buffalo yd., *8ar 
total, "B25 
_loco., perf’ce, *438 
Building. const'n of, and surveys. 


on bonds, 30 5 
what is built well, 655 & [*25 
Buildings (houses), U. of value. 


ry. cost new, p.c. to total.¥757 
maint. various rds., *120. 
[*170-6 


INDEX. 


Bul—Car 

Bulgaria, cost rys., etc., "45 
Bunching, curvature, ¢.v., 655 

grades, 9.V., 587 & 
Burlington, [a., brake tests, 496 & 

slack tests, 489 

train-res, tests, 496 
Burlington & S. Ww. alignment 
: [statist., *26a—-4 
Burlington, C. R. & N., do., *262-4 
Burr, J. D., paper by, 279 
Burnettizing cross-ties, 7.v., 124 


Cable traction, merits of, 686, 944 
modern, origin of, 689 
passing summits by, 689 

Caboose brakes set, 359 
dimensions, etc., *486-7 

Caledonian ry. locos., cost and 

[duty, *159 
int’l rad’n tests, 472 

California: area, pop‘n, sid’gs, p.c. 
of op’g exp., earn’gs p. mile and 
head, *90; wealth per cap., *26 

Calumet mine bch. (8% gr.), *700 
Camden & Atl. rd., wheel-wear 
[on, *287-8 

Camp outfit for loc’n, q.v., 867 

Canada, Am. locs. in, 422 
bonds and stock per m., *107 
earnings per m., *107 
growth rys., *424 
pop’n, rys., wealth, etc., *27 
ry. subsidies by govt., *107 

Canada Southern ry., align't, and 

Huds. R., 328 
branches, money spent on, 764 
earn’gs and length, *719 
per mile, *107 
flucts. in stock, *46 
nature of traffic, local and 
[through, 214 
train-load growth, *100 
(See Michigan Central.) _ 

Canadian Pac. ry., length of divs., 
rolling mock per m., "47 [69 

Canals, U. S. value, *25 [*325 

Canarsie & Rock’y,sharp’t curve, 

Carbon, H. U. in, *450 [dents, 254 

Carelessness, as cause of acci- 

Cant (superelev., 7.v.), 271 

Cape Government, roll’g-st’k_p. 

. [mile, *47 

Capital, floating, U. S., amt., *25 
in rys. of world, *27, *43 & 
made less by bad loc’n, 60 
return on Am. rys., *41 

English rys., *41, *79 

Capital acct., danger of increas- 

ing, 113, 654 
distrib’n of, *71 & 

Car-Builders’ Dictionary, 491 

Car, falling, ex. of grav., 342 

Car-couplers, aut., and speed 804 

pass., why easily intro- 
[duced, 489 
probabilities as to frt., 488 
types, two distinct, 489 
bad, 1s de long trains, 566 

Car(¢.v.) mile, fuel, P. R. R., *t40 

Carpets falling over, accidents, 

Carr's Rock disaster, 255 {258 

Cars and rail-wear, 122 
capacity of, increase, 485, 114, 

effect on exp., 485 [13 
on car constr. an 
[sp’d, a70 


955 


Car—Car 
Cars—Continued. 
capacity of, effect of narrow 
_ (gauge on, 485, 758 
transition state of, 487 
classes of, fr’t, 486 ++ 
ass., 491 
side-dump, 774 
cost of maintenance, 160 
as affected by additions, 
age, 162 z 
M. C. B. rule, 205 
curvature, 319 
radius of, 64r 
distance, 201-4 
prow of traffic, 166 
igh mileage, 162 
local service, 162 
rise and f., 377 
train length, 570 
average cost of, 160 
per cent, details, full, frt., 
ass., 167 (*161-4 
odies and trucks sepa- 
[rate, *164 
pass. outside and inside, 
[204 
distrib'n to causes, *203 . 
TO VARIOUS PARTS, 167 
Chicago rds., *174-6 
sections, U. S., *170~6 
trunk lines, *172-6 
4 years, 129 
nglish, *148 & 
per car per year, *148 
cost new, 163-4 . 
box and stock, details,*204 
flat and coal details, *205 
per mile N. Y. C., *7z 
depreciation of (see above), 
162, 205 
varying causes for, 202 
dimensions of frt., all classes, 
pass., *49t . [486~7 
irreg’ties in, 487 
European, 520 -+- 
and Am cross-sec., 523 
elev’d ry., 646 
friction of, g.v. (& TRAIN 
RES,), 50% 
European, *283, *502 
invention of Am. car, 422 
load of, cannot be full, 6rz 
E. & W., *609 + 
how to est. prob’le, 99 
mileage of, cost, all parts U. 
frt. cars, 161-2 [S., *r70-6 
average, 168 
why low, 165 
pass., 168 : 
sleeping, 168 Vy & 
number per mile, world, *43, 
riding of, and curves, 275 
ht. cent of pra, 271 
ton-miles per, U.S. sects,, *97 
weight of frt., 486-99 — [*4g0 
extra large and heavy, 
mat’ls, separately, *x 2 
pass., 49 [5 
WHY GROW HEAVIER, £39 
Car ¢.v. springs, compres’n of, 272 
Car-wheels, accidents from, *246 
and rail, 307, 516 & 
cost and depreciation of \*204 
failures on for'n rds., 166 
cracks and breaks, loc‘n, 319 
maint. of, %164 


Car—Cha 
Car-wheels. maint. of —Continued. 
causes of failure, *317 
p.c. due to var. causes, 
mileage life of, 319 [*203,"377 
as affected by quality,*3t7 
lead’g and trail’g wh'ls, 
*288 
loco. and tend’r trucks, 
*288 
comparative pass. and ft., 
on curves, 7.v., 282 {167 
as pulleys, 302 
flange wear, 308 
rotation, energy of, 334 
size and wt. of, *163, av., 335 
2-in., 513, 912 
rench, 521 
U. S. standard, *486 
eff't on train r., 513 [335 
p. c. wt. to total of trains, 
skidded, fric., g.v., *290 
tread, proper form, 308 
errors a5 tO, 307 
Carting, amt. of, and ry. traffic, 52 
cost of, 820 


Cattle-guard, plan for, 770 
Caucasus ry. profile, 698 
Cement, co, should furnish, 903 & 
Census U. S., defects in, *261 
(Otherwise, the many abstracts 
not indexed.) 
Centre of gravity of cars, 271 
of exchange traffic, 227 
of trains in sags, 357-60 
of two towns, 67 [629 & 
Central angie and curve comp’n, 
Central Ia., align’t statist., *262 
Central N. J., fastest train, *529 
fluct. in stock, *46 
loco. perform., *440 
Central-rail oe: et 
(See Rack.) 

Central Vt., alignm’t statist., *259 
p. c. chad riaibes Shanle *181 
Central Pacif., alignm’t statist., 

fluct. in stock, *46 #265 
loco. ** El Gubernador,’ 
[tails, "410 
Mastodon loco., details, 
*410, *423 
load on drivers pr. sq. ft. 
Mogul, 421 = [grate, "452 
miles and earnings, *719 
mountain grade, *70o 
Centrif. force on curves, ¢.v., 269 
common error as to, 301 
effect on curve resist., 298 
position wheels, 300 
safety, [eff’t, n273 
limits of ob onable 
Ibs. per ton var. curves, 
of counterwts., 446 fetc.,*270 
Cxy.on, long grades in, 
rolling-stock per mile, *47 
Chain, with wheels, and curve 
Chains, metric, 266 [res., 303 
radii by, *266 +- 
Chairs for crose-ties, English, 125 
Chances, theory of, 864 
Chanute, O., on loco. adhesion, 
loco, rail wear, 122 
train resist’ce, 518, sas_[ 
Charlotte, C. & A., align’t statist., 


INDEX, 


Cha—Chi 
Charlotte, C. & A.i—Continued. 
maint. way exp., 128 
Chattahoochee River fall, 841 
Cheap lines, a priori preferable, 18 
when to prefer, 583 
Cheat River, fall, 841 [*264 
Chesapeake & O., align’t statist., 
curve comp'n on, 621 
60 ft. and 6° comb‘n, 656 
Chicago, distances to, 240 
grain rec’ts, 728 
train speed to, 650 
rates to and through, 218 & 
terminals, loc’n of, 72 
relative size, 827 
Chicago roads, op’g exp. and 
[trains per day, *174 
owth, *101 
rates, fall in 20 yrs, *726 
Chic. & Alt’n, align’t statist., *262 
fluct. in ork *46 
op'g exp. and trains per day, 
rates, fall of, *726 [*174 
train-ld. growth, *101 
Chic. & E. II1., align’t statist., *262 
Chic. & G, T., align’t statist., *262 
Chic. & N. W. flucts, in stock, *45 
furniture car, *490 
miles and earnings, *719 
op’g exp. and trains per day, 
chart. of, etc., 35 [*174 
rates, fall of, *726 
train-ld. wrth, *sor 
Chic., R. 1. & P., fluct. in stock,*46 
miles and earn'gs, *719 
op’g exp. and trains per day, 
rates, fall of, *726 [*174 
train-ld. growth, *1o01 
Chic, & Spr’fd, align’t statist.,*262 
Chic., B. C. & W., align’t statist., 


[*262 
Chic., B. & Q., align't statist.,*262 
dining-car, *491 
dynamom, tests, sor 
fluct. in stock, *46 
locos. cost new, det’ls, “150-7 
p. c. labor and meer a 52, 
416 
dimensions. etc., *407 
ld. drivers, per sq. ft. 
[gr ate, *452 
performance of, *440 
wt. and cost, det’ls, *416 
tender capacity, standard, 
; ; [*378 
miles and earnings, *719 
motive-power expenses, 157 
op’g exp. and trains per day, 
rates, fall of, *726 
traffic, growth of, 157 
train and brake tests, 497 -+- 
_ water-supply on, *378 
Chic., M. & St. Paul, alignment 
[statistics, *262-3 
fluctuations in stock, *46 
miles and earnings, *719 
op’g exp. and trains per day, 
rates, fall of, *726 [*174 
timber structures on, 770 
train-load growth, ror 
Chief engineer should make re- 
(connaissance, 23, 832 & 
of party, duties, 867 
Child, sense of distance, 844 
Chili, loco. performance in, *438 
railway grade in, *699 


train-ld. 


Chu—Col 


Churches and schools, U.S. value, 
2 
Cincinnati, Erie business to, 222 ‘ 
Cinc., H. & D., align't statist., *26x 
distance, value of, 221 
curve comp’n on, 621, 656 
Cinc., N. O. & Tex. P., loco. tests 
fon, 477 
So. Ry., pedestals and via- 
viaducts, cost, etc., gor 
60 ft. and 6° comb’n, 656 
Cinc., N. O. & Tex. P. (Cinc. So.), 
sreeuccnt statistics, *264 
Cinc.,, W. & Mich., align't feet 
261 
Cities, great, to nowhere, 731 
and small, trafic of, 70 
Cities often in hollows, 859 
party-wall laws, 814 
terminal, ¢.v., 655 & 
traffic of, 4 v., heavy into, 617 
growth, *714 
train speed between, 648-50 
Clark, D. K., on adhesion and 
‘ [speed, 435 
train resistance, 518, 528 
radiation, int'l, 472 
wire-drawing, e€tc., 474 
Classification of material. and con- 
{tour maps, 877 
Clearance spaces, loco., g.7., 472 
Clearing, illusive effect from, 850 
p. c., cost to total, *757 
Cleaning locos., g.2., cost, *147 
Cleveland, Erie business to, 222 
Cleve’d & Mar.,align’t statist,*26r 
Clev’d & Pitts., p. c. switching- 
[miles, *18 
Clev’d.,C., C.& I., align’t statist., 
p. c. switching-m., *18r (*261 
rates, through and way, con- 
stant ratio, 224-5 
growth, traffic, *216 “214 
p. c. local traffic and thro’, 
p.c. various classes, *215 
tons and ton-miles, E. and 
{W., etc., *216 
train-load growth, *101 
Clev’d,T.V. & W., align’t statist., 
[*26 
Clev’d, Mt. V.& D.,align’t statist.. 
[*a6s 


Cluster-bent trestles. goo 
Coal, cost per ton, U. S., 132 
ibs. per car and eng. m., 139 & 
(See Fuel.) 
ship’ts west, economy of, 135 
used at N. Y. terminals, *819 
car, g.v., extra heavy, *499 
trains, operating, *132 & 
Coatepec, line at, 937 
Coasting and ry. accidents, 257 
Cocks, loco., cost, 412 
Colburn, Z., loc. tests, 437 
Collins, C., on ditching, 773 
Collisions, causes of, 245 
Colorado: area, pop'n, sidings, p. 
c. op’g exp., earnings per mile 
and head, go; wealth per nh 
a 


ditches, ocular illusions, 847 
elevations, 8, 700 
rys., cost, 682, 696 

example, 6y4 


gauge of, 694 
Colo. ce Sent statist., *26s 


Col—Con 
Columbus, C, & I.C., p.c. switch- 
{ing-miles, "18x 
Combustion, heat in gases, *456 

loco., g.¥., capacity, 449 
Commerce, triangular course of, 
*“Company,’ nature of, 28-9 & [615 

rent their line, 36 
Compass Ines, 863 — 

(of transit) graduating, 888 
Compensation of curv., ¢.v., 620 
Cumpetition, effect on p.c. op’g 

i [exp., 109 
Competitive rates and non-comp., 
(See Through and Local.) Fe 
are from door to door, 54 
on very long haul, 218 
traffic, true classif’n, 212 
effect distance on, 215 
Compound interest, *80-83, *747 
effect of, 80 

locomotives, chances for, 133 
Composition of vel. ex., 287 
Compression, loco., g.z., loss and 

[gain, 470 
Concentrating resistances, gain 
[by, 587 
Concord & Portsm., alignment 
[statistics, *259 
Concrete for pedestals, 903 

Condé, Hacienda del, loc’n at, 682 
Condensing eng’s, cost and eff’y, 
gain by, *468 [*531& 
Coning, effect on amt., slipping, 
path of wheels, 312 [288 

probably injurious, 285 
no effect on position of wh’ls, 

soon disappears, 284 [282 
Connecticut: area, pop’n, sidings, 

p. c. op’g exp., earnings per m. 

and head, *g0; wealth per cap., 
a6 

Connections, short, desirable, 219 

Connellsville & So. Penn., map 

[on, 888 

Consolidation loco., g.v., origin 

[of, 278 

most used on heavy curves, 

on 136 ft, radius, 279 [148, 28 

rel. cost reprs., #146 
Construction, abandoning, 787 

a priori basis of, 18 

‘cheap and nasty,’ 768 

cost of, and accidents, 252 [++ 

and cable traction, 688 
curve limit, 635 [694 
indep’t return tracks, 
switchbacks, 684, 950 — 
washouts, 783 

bad lines cost most, 926 

CONTRAST BETWEEN SPEND- 

ING TOO MUCH AND TOO 
LITTLE, 87 ; 

economizing, safe direc- 

(tions for, 655, 757 

effect on val. of distance, 

(ax 

danger of increasing, 113 

estimating, 834 
by eye, 833s [849 

ocular g.v. illusions, 

in Colorado, 682, 696 
Mexican r'y, 931 [*757 & 

p. c. cost various items, 

to §. G. a minor item, 833 

anevenly distr'd on line. 
RCONOMY OF, 762 [750 


INDEX, 


! Con—Cul 
. Construction—Continued, 
fixed sum only available, 762 
order of time in, 763 
postponing, 86 
similar st’d for all Jines, 737 
temporary, 7.27., 624 &, 
Constructive mileage, 218, 241 
Contour lines, nature and def,, 873 
errors in drawing, 884 
maps, CUNCLUSION AS TO, 880 
good and bad, ex., 888 
Contractors and cement, 903 
estimates by, 834 
Convenience of buyer, consult- 
Corliss engine tests, 553. Ling, 52 
Corn, acres per mile ry., *90 
Cornfield, locating through, 6s52+- 
Corporation, modern ry., 28 
and grade-crossings, 815 
errors of, 707 & 
Corpus Christi, error at, 722 
Cortez, route in Mexico, 928 
Cotton-bales, per mile ry., *go 
cloth and transp'n, manuf’re 
[of, 48 
Counterweizhts, loco. wt., *413 + 
centrif. force of, 446 
effect on bridges, 447 
Coupler, car, 7.7, 488 
Couplings, car. g.7., close. need- 
orces acting at, 303 Led, 365 
slack, 7.7., effect. 358 
strength of, and grades, 328 
three conditions for, 362 
when most broken, 368 
Courtesy of employés, 649 
Country farmer and steep hill, 656 
inspecting grades, 662 
Credits, scap, loco.. *146-9 
Crest of hil], contours of, 885 
eye fixes on, 842 + 
Creusot, Corliss eng. tests at, 533 
as to steam pressure, 474 
Cricket and ry. accidents, 258 
Crossings, grade, ¢.z., accidents 
[at. *246 
Cross-sections plotting, 898, 897 
rods for, 882 
Cross-ties, burnettizing, 114, 125 
creosoting, 320 
cost Of, AVERAGE, 124 
putting in track, 125 | 
cost of maint. U. S. sections, 
[*128, *170-6 
various roads, 120, 170-6 
as affected by ballast, 774 
by rad. of curves, 640 
cutting, 3125 
economy and form of, 775 
length, 780 
no. vs, wt. rails, 776 
thickness, 778 
life of, and curvature, 320 
seasoning, 124 
_preserving, 114 
practice as to, 777-81 
size, U. S., 777 
Gr. Brit. and Europe, 
Croton water. purity, *378 [124 
Crown-bars, loco., g.z., weight 
[and cost, *412 
Cuchillo, spirals on. 684 
Cul-de-sacs, def’n, 851 
examples. 852, 855 
Culverts and floods. 781 
loc’g in deep fills, 851 
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Cul—Cur 


Culverts—Continued. 
prelim. ests., 898 


wooden, 7%5 {statist., *260 
Cumberland Valley, alignment 


loc. performance,* ~ . 
Current of water, judging, 840 


Curtis, G. W., on Mex. ry., 932 
CURVATURE, 242 
accidents trom, 245 


Adams, C. F., on, 254 
danger of, real, 257 
Monte Carlo disaster, 252 
on elevated rys., 646 
p.c. accidents due to, 249 
ossible pay’ts for, 250 
a minor detail, 185 
amount of. (See adso Sharp.) 
as affected by care and 
(skill, 635 & 
inexperience, 654 & 
radius, 641~2 
smooth slopes, 843 [656 
time given to surveys, 
limits of choice, narrow, 
No. of, U.S.. 249, 259 [68 
on high line to Veaae lle, 


[69 
on Rocky Mt. rys., *265 (4 
per mile, av., 628 (259 
States & rys., U.S., full, 
possible change in loc’n 
[not great, 25 
use to reduce grades, ex., 
and heavy engines, 278 [661 + 
loco., reprs., small SASet On, 

1 


making time, 268 
smooth riding of cars, 275 
bad esc rid as to, *263 
nglish, 242 
‘broken back,’ 870 
COMPENSATION FOR, 620 
as affected by speed, 622 
by length train, 634 
by radius, 633 
at stopping pele. 633 
computing from cent. an- 
[gle, 629 
CONCLUSIONS AS TO, 632 
effect diff. rates, *630 
on pusher grades, 598 
origin of, 621 
proper rate not fixed, 627 
EXAMPLE, 628 
virtual profile given by, 
COST OF, 312 {622 
as aff by radius, 323 
by repairs engs , 315 
by rate grades, 582 
causes of, two distinct, 312 
CONCLUSIONS AS TO, 321 
effect on cross-ties, 320 
p. c. on loc, and car re- 
[pairs, ¥203 
per train-mile, *322 
DEGREE OF, MEANING, 258 
distinct objections to, 636 
eye exaggerates, 842-+- 
max. and min. of limiting, 
max, limits for, 635 [65 
disadvantages visible, 243 
distribution irregular, 622 & 
ends of, trackmen flatten, 276 
transition, 7.v.,curves, 276 
entering and leaving worst, 
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Cur—Cur 
Curvature—Continued. 
forces acting on, 281 
loss of power small, 316 
loco. g.v. safety on, 148, 433 
loss c from, 275 
Jost time on, 648 & 
moral effect of, 276 
prevailing error as to, 244 
LIMITING, 620 
TABLE OF, 652 
limit of, and bankruptcy, 655 
CONCLUSIONS AS TO, 653 
effect on construction, 635 
fixing in advance wrong, 
on light rys., 749 [654 
60 ft. and 6° comb’n, 656 
TOPOGRAPHICAL LIMIT, 655 
wrong mode of det’g, 244 
limits of object’able spd.,*273 
metric, degrees of, 684 
radius of, bankruptcy never 
{comes from, 655 
effect on compar’ve rail 
[wear, 296 
curve compens’n, 633 
curve resistance, CON- 
[CLUSIONS, 305 
distance, 642 
speed, 645 
train-load, 650 [aoa 
flange, 7 v.,press. unaff'd, 
in ft., ch., and m., *267 
inherent cost, 638 
length between same T. 
[Ps., *644 
limiting effect, 645 
loss of time by, 647 
cost of, 648 
various modes of design- 
[ing, 258-66 
rail wear on, eX., 293 
rel. importance, eX., 395 
sharp and zigzag devel'ts, 678 
examples, ¢ eva BP hae 
o dey 7 
high line to Leadv, le, 


Mexican ry.,93: [697 

Peruvian, 679 

sharpest in regular use 
S., *325 


U.S, Mil. R.R., 326 
flange, 7.z., wear on, 292 
gives choice more routes, 

[656, 698 
lengthens tangts., 641 

may save dist., 642 
on pusher grades, 667 
radii for, *266 2 
running with short ch., 

taking out on old lines, 787 
on Penna. rd., 277 
*train-degree’ of, 582 
Curve protractor, 892 
CURVE RESISTANCE, ceases 1 
2or 
amt, due to surf. fric, only, 
291 
as affected by age of rails, 295 
form do., 295 
centrifu. force and super- 
{elevation, 298 
greasing flange, 516 
obliquity of traction, 30 
six and four wheel | 
(truck, 288 
various types loc.,*279—~ 


INDEX, 


Cur—Den 
Curve resistance— Continued. 
as affected by velocity, 91 
CONCLUSIONS AS TO, 304 
distinction force and power, 
600° = 1 mile dist.,315 = [292 
Curves, broken rails on, 256 
centrif. force, g.v., on, 269 + 
functions of, det’g diffs., *644 
inside and outs. rail, differ, 
length, 284 
loco. g.v. truck, why needed, 
offsets to, det’g, 872 = [426 ++ 
projecting, 892 — 
to fit topog’y, 668 
transition curves for, 869 
radii of, determ’g diffs., 644 
sharp, short chords prefer- 
{able, 267 
slipping »f wheel on, cause, 
error asto, 287 [284-6 
velocity of, 289 
transition, ¢g.7.. why needed, 
vertical, qos 869 [276 
Cushing, G. W.., loc. tests by, 552 
Cut-off, loco., 7.v., av., *463 + 
and speed, 477 
theoret. gain by, *467-8 
Cuts (excav., g.v.), shallow. snow 
{in, 126 
generally last work done, 893 
Cutting of cross-ties, cause, 125 
trains In two, 599 
Cylinders, non-conduc’'¢g theoret. 
[ef’y, *468 & 
loco., g.v., life of, 420 


Dakota, align’t statistics, *263: 
area, pop., sidings, p. c. op. 
exp., earnings per mile and 
head, *g0; wealth per capita, *26 

Danville & S. W., align’t statis- 

a ‘ [tics, *262 
ays per year, taken at 365, 97 

Dayton & Mich., align’t statistics, 

Dazio, spirals at, 673 [*26x 

Dead weight and fuel consump'n, 

freight cars, av., 610& les 
mineral, present ratio, 614 
, Of loco., all grades, *688 
S. trains, 491 
why little injurious, 139 
WHY TENDS To INCR., 567 

Decapod loco., g.v., details, *gro 

Defaults, railway, *40 [258 

Degree of curve, 7.v., measur’g, 

Depreciation, fr’t cars, rate, *204 

M. C. B. rule, *205 

Delaford, M. F., expts. as to st’m 

[press., 474 

Delaware, area, pop’n, sidings, 
p. c. opg. exp., earning per mile 
and head, *go; wealth per cap., 


2 
Delaware, Lac. & West., align’t 
(statistics, *260 
loco. performance, *438 
sidings, total, *82 
p. c. switching-miles, *:8r 
terminal exp., etc., N. Y., *819 
track, Buffalo yd., *82x 
train-load, growth, *100 
Delaware & H. C. Co., gravity 
{r’y, 692 
Denmark, rail'ys, cost, etc., *4 
Denver & Rio G., Calumet Mine 
{bch., *700 


Den—Dis 
Denver & Rio G.—Continued, 
Consolid'n engs. on, 383 
curve comp’n on, 621 
effect n. gauge, 753 
financial status, 41 
fluct. in stocks, *46 
long grades on, 699 
profile condensed, 698 
Denver, So. P. & P.,location map, 
Depots. (See Stations.) 
Derailing switches, def., 81x 
Derailment accidents, ¢.v., 245 
and caboose brakes, 359 
Desdoint, M., loco. tests, sar 
Detroit grain receipts, 728 
Detroit, G.H. & M., align't statis- 
tics, *262 700, 932 & 
Development, examples of, 679 +, 
in flat country, 661 +- 
RULE AS TO, 694 
spiral, extreme ex., 684 
wrong practice as to, 671 
Diagrams for ests. of maaan 
8 
geometric, exagg’n in, 387 
Differences in receipts and exp. 
{to govern, 17, 62 
of rev. make corps. rich, 50 
Dining cars, competition with, 73 
dimensions, etc., *491 
** Discounting” the future, 24 
Dispatching, train, and improve- 
[ments, old lines, 791, 803 
and ballast trains, 774 
Disproportion of traffic, 7.v., 608 
effect on train-ld , 100 
coal movement west, 135 
Distance (Chap. VII.), 195 
a minor detail, 185 
and breaking tangts., 324 
light railways, 756 
reducing low grades, 660-+- 
radius of curves, 641 + 
between towns, effect on 
{earnings, 7 
compar. value, great and smal) 
[diffs., 208. 240, 709, 721 
construction cost, allowing 
[for, arr 
contradictory law as to, 219 
example of, 728 
cost of, 198, 207-8 
as affected by amt. of ex- 
[tra dist., 198 
by rate grades, 581 
by way rects., 234 
credit side to, 2x1 
nature of, 197 [*63z 
developing. g.v.. to gain, ex., 
to red. pusher grades 
{[wrong, 671 
diff, via any curve, "644 
effect of, on competitive tien 
22 
on loco. and cars re ate 
*203 
ON OPG. EXP., 198, 207-8 
great diffs., 209 
on receipts. 
on through rects., 228 
LAW AS TO, 228 
do GREAT diffs., 709 
errors in values of, 211 
estimating by eye, 845 
across water, 845 . 
eye foreshortens, 842 - 





Dis—Ear 


Distance—Continued, | 
estimating by tiny illusions, 
lcse often exags, , 237 [850 
or reconna‘savace, 838 
GREAT diffs. of, effect, 240, 709, 
‘21 
Cc, 
(238 
to secure way bus., 237 
rule as to, 238, 720 
LAW AS tO THROUG CONNEC- 
example, 728 | ‘IONS, 219 
moral effect of, 239 [195 
mistaken views as 0, cause, 
passing towns to Save, 58 
rel. importance, ex.. 395 
why made basis of rates, 196 
Distributing side tracks, *821 
pitching: importance of, 773 
oc, illusions as to, 847 
Dividends, L. S. & M.5., “9 
p. c. of rev, sections U. S., 
[*108 
rates of U. S. & Brit., "41 
sections, U. S., *89, *92-94 
Division, length of, effect on cost 
_ (grades, 573 
tendency to incr., x69 
Dome, Joco., wt. and cost, *414 
Dom Pedro II., ry., loco. perfce., 
Dorsey, E. B., paper by, 529 [*440 
Double-ender loco., def., 423 
Double-tracking, 764 
and gravity rys., 693 
obtaining, by imp’ts grade,806 
Drainage, mental map of, 836 
Draw-bars, elev’d r’y, 646 
tension on, in sags, 356 
as mod. by speed, 347, 349 


increasing, discourages 


when most broken, 368 [*246 
Drawbridges, accidents from, 
weight of, gos. 
Draw-gear, frt., cost and de- 
“  e’n, *204 
repairs of, 161 
me oS 1s Causes, 
[*203 
Dredge, J., ‘‘ Penna R.,"’ error in, 
[*416 


Driving-wheels, centres, life, 420 
ld. on per sq. ft. grate, *452 
weight (see also Loco.), 414 

‘Drop test’ for tr’n resist., 

Drummers, and minor details, 192 

Dubuque & S.C., align’t stat., *262 

Dudley, P. H., expts. on ft. speed, 
on train resistance, 518 [370 

Dudiey, P. H., fuel tests, 529 

Dudley, C. B., exp’ts on rail-wear, 

Duluth, grain rec’ts, 728 320 

Dump-cars, 774 : ; 222 

Dunkirk, constructive mileage to, 

Duplicate tracks for pusher 

; _ (grades, 651 

Durability, buying, in rails, 739 + 

Durango, location at, 722 

Dynamics of train move’t, 331 

Dynamometer tests and vel., 346, 
and zero temp’s, 508 349 
deceptive effect of, 435 


Earnings as affected by dist., 229 
“os * * ""n towns, 
799 
S.,"73-81, 
9-94, "x07 





INDEX. 


Ear—Eco 
Earnings, per mile—Continued., 
distribution of do., *108 
elevated r’ys, 646 


Iowa, 77 
L. S. & M.S., 99 
Mass., 78 
per head, pass. and fr’t, by 
[sections U. S., *73-81, *92-94 
do. whole U. S., *73-85, 
Iowa, 77 ("94 
Mass., 78 


per engine, Am. & English, 
sections U.S. *8 [x59 
(See Revenue, Europe, etc.) 
Earthwork, computing, 895 
cost of, on narrow g., 752 
exec’g by train, 773, 806. 
prismoidal form’a, 895 _— [5x1 
Eastern ry., France, journal-box, 
loc. testson, 466, 533 [*18x 
Eastern Rd., p.c. switching-miles, 
Eastern States, fall rivers in, 841 
East Kent’y, loco. perf’ce, "438 
East Tenn., V. & G. loco. perf'ce, 
loco. tests on, 7oz [*438 
Easy country, errrors in, 584 & 
Eating station, and compet. traf- 


: ; [tic, 73 
Economy in construction, ¢.v., 
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Edg—Eng 
Edgehill, sidings at, 827 
Elasticity, modulus of, def., 345 
Electricity as motor ible 
te ect, 328 
Electric interlocking, g.v., 81x 
Elevated r’ys, cost per Ib., gos 
curves, resist. on, 297 
sharpest, *325 
speed on, 273, 325 
earnings and exp., 646 
growth traffic on, *714 
per inhab’t, *714 
andling of trains, *559 
length, stops, etc.. *559 
Elevations, oc. g.v. illusions aa 
: {to, 844-b 
Elizabeth, L. & B. S., align’t stat- 
Elli a jilepatine se 
iott, J. S., alapa line, 942 
| Ely, T. Ww: on Consolidation eng., 
| Emery, C. E., paper by, *531 |*148 
Employés and break in twos, 359 
and heavy engines, 360 
at N. Y. terminals, *819 
courtesy in, 649 
no. on U.S. r'ys, 249 [in, 896 
End-areas, earthwork, ¢.v., error 
End platforms, frt. cars, *486 


| Energy and press., confusion as 
































{why generally safe, 87 how used up, 332 [to, 473 
ENGRAVINGS, INDEX BY NUMBERS: 
3 7|/a|9 
35 230 | 230 | 230 
i 
237 256 | 271 271 
284 287 | 291 | 292 
293 293 | 293 | 293 
298 299 | 300 } 30% 
306 310} 310 309 
339 345 ; 347 34 
{ 

355 362 | 362) 363 
369 386 | 386 | 386 
389 403 | 426 |_ 427 
430 __ 433 |_ 447 | 447 
448 449 455 | 455 
462 476, 476 | 477 
478 48: 481 | 48r 
482 483, 484 | 489 
494 Sir | Sir Sir 
518 536 | 537 | 552 
562 588 588 | 604 
624 636 | 642 |642-6 
660 664 | 668 | 666 
672 676 | 678 | 679 
681 684 | 685 | 685 
689 694 | 695 | 696 
708 uz | giz} 723 
735 767 | 769 | 770 
_ 801 Sor 802 
805 843 | 843] See 
847 853 | 859 | 859 
869 872 | 874 | 874 
884 __887 | 888 889 
917 | 918 § o18 F 918! 919 | 928 ' gg 
947 234’, P. 708; 241’, p. 734. 








Engravings 
Excravines, Inpgx py Supygsct: 
Abutments, pile, 


(*) 
Alignment, Cosel bie devia’ns 
[small, 189 


Ameca River spirals, etc., 684 


Ames car coupler, 489 


American line to Mexico, 
[maps, etc., 932 + 
Arc, mental, pada oe 
o Una 455 


Areas, ft. lbs. and 
Ball on plank, 308 


Better country than it looks, 
Bissell truck, 426, 429-31 [848 


Boiler power, adapting, 403 
Brakes, computing eff’y, 494 
branch lines, examps., 734-6 


Breckenridge, Col., loc’n at, 
Bridges, comp. wt., 757 [696 


diff. rolling I’ds, 769 
vibration of, 447-8 
Broken-back curves, ex., 870 


Burlington train-r. tests, 497 
Cable system, planes for,689-93 


Cars, centre grav. of, 27 


Car-wheels, compression of, 
usual Am., St L362 
Cattle-guard, C., M. & St. P., 
77° 
Centre of gravity in sags, 360 
of rolling-stock, 271 
Chicago, M. & St. P. timber 
(strucs., 770 

N. W. grain receipts, 728 


Cinc., N. O. & Tex. P. loco. 
[tests, 482 + 


Coal, lump of unburnt, 449 
Cochituate, L., rainfall, 783 
Cone, contour map of, 874 


Coning. model for testing, 311 
radius of path wheels, 312 
Contour lines, errors in, 884-5 


maps, finishing, 888 
nature of, 874 
Counterweights, loc., 447 
Couplers, automatic, 489 


Couplings, forces at, 301, 303 
Crossings, stops at, grades,802 


Cross-section rods, 882 


Cross-ties, theory of form, 775 
Curvature and accidents, 253 


and tunnels, 242 [6 


f 29 
compensating, effect, 621, 


on low grades, 652 


radius of, 5° and 10°, 
1636-40 
Curves and wheel-bases, 283-+- 


checking speed on, 647 


comp. safety locos. on, 433 


offsets to, determ’g, 872 


position truck on, 256, 282} 
radius of, and speed, 647 
(46 


rail-wear on, 293 


Curves, sharp, elevated rys., 


may save dist., 642 


variat’ns dist. via, 642 
Denver, So. P. & P., map, 
[ete., 695-7 


Development, effect, 588 
examples, 668-686 


Distance and rate grade, 671 


and sharp curves, 642 
effect on receipts, 230 
oc. illusions as to, 859 


slight effect lateral dev'ns, 
total & rate grades,671[237 


via various curves, 642 


INDEX. 


Engravings 


Encravincs, Inpex sy Suspjecr: 


Double track, uses of, 693-4 
Eastern ry., France, jour.- 
[box, sz 
Elevated ry. curves, 646-8 
English tunnel, 242 
Estimating, from profiles, 897 
Falling bodies, paths, 339 
vel. of, 624 [887 
Field-sheets for mapping, ex., 
Flange-pres., loc., on sat hex 
433 
resultant, 292, 294, 299 
-wear, actual, 308 
alleged, 307 
Foot-lbs., areas and H. U., 455 
Forces, wopngle of, clos’g, 537 
Forney, M. N., model, 311 
Friction, apparatus for test- 
: [ing, 9174 
coef. of, light press., 504 
experiments as t0, 504, 
Gauge, effect of, 305 [917-19 
Geometric diagrams, exayger- 
[ations, 387 
Georgetown spiral, 681 
Grade-lines, possible devia’ns 
{smail, 189 
Grades and uncomp’d curv., 
[625, 629 
broken, sags and up’d, 624 
forces on, 339, 536 
heavy, of world: 698 
long, broken ws. cont’s, 
momentum, 344-5 & [385 
of repose increas g speed, 
last car, 362 [369 
rate of, and asst. eng., 587 
St. Gothard r’y, 672-3 
reduc’g by devel't, 588,668 
Saves no dist., 671 
resistance of, 536 
Sags and summits, 623-4 
switchback grades, 947 
train-load on, 552 
unif. and pusher, 604 
virtual, g.v., 348 +, 703 


, long, 35 
Grain recis N. W., 728 
Gravity, action on grades, 536 
on diff. paths of desc’t, 624 
r’ys, typ. profile, Got 
Great inclines of world, 698 
Grooved wheel, 294 
Gyration, radius of, 739 [455 
Heat-units and temp..,distinc., 
Hemisphere, contour map of, 
Hill, J. W., loc. test., 461 [874 
Hut, ocul. illusion as to, 846 
Impact at pits. 61 
Inclined planes, forces on, 339 
vel. down, 624 
types. 689-93 
Indicator diagrams, actual ex- 
; _ (amps., 476-84 
typical, simplest, 456 
with expan., ye 
Interlocking app’s for switch- 
; {backs, 946 
Interpolating dist., effect on 
, {rect’s, 230 
Iron, price of, past, 763 
Jalapa line, maps, etc., 932 -+- 
profile, 698 
yearn car-coupler. 489 
ournal-box,E. r’y,France,srz 


Engravings 


Enaravincs, Inpex By Supject: 


Jone pee usual Am., 514 [9x4 
our’! fric., app’tus for test'g, 
diagrams of, 515, 917 + 
Lake Shore & M. 8. train 
[resist. tests, 518 
Latitudes and departures, dia- 
am for comp’g, 889 
Leadville, high line to, 695-7 
Lehigh Valley rail sec’n, 310 
Located and prelim. line, 863 
Location around ridge, 668 
in flat country, 661 
Locomotives, asst. and grades, 
profile for, 666 [587 
vs. through engs., 604 
use over SuMMIKS, 689~ 
boiler-power of, 403 [94 
Bissell truck, 426, 429-31 
coal, unburnt, lump, 449 
centre grav. of, 271 
comp. safety on curv’s,433 
counterweights, 447 
indicator diags., 476-84 — 
power of,on grades,552,587 
resist. of, prop’nal, 521 
trucks, 429 + 
tests, 461-81 
wheel-base diags., 426-+ 
wts., 769 [test, 463 
London, Br. & So. C. loco. 
Lubrication, effect on fric., 
; 97-9 
Manhat’n elev. ry c'rves,646-7 
Mapping, field-sheets for, ex., 


887 
good and bad ex., 888 
Mexican Central, Ameca r. 
: [spirals, 684 
Tepic to coast, 676-7 
spiral on, 678 
National, Pacific b’ch, 723 
Mexico-Vera Cruz, map, g32 
Momentum grades, 344-5, 
_ (623-5, 703 
Monte Carlo disaster, 253 
Mountain grade, Jalapa line, 
; f {934+ 
Niagara cantilev'r brdg., wt,, 
[etc., go2 
Northwestern grain rects., 728 
Obliquity of traction, 301 
Ocular illusions, 843 +, 665 
Offsets appear too large, 665 
to curves, 872 
Oroya ry. developm'ts, 679. 
Overlap, views of, 846-7 [684-6 
Parabola, principle of, 387 
Parallelogram ot forces, 302 
Pass, oc. illusion as to, 845 
Peruvian r’ys, profile, 698 
Prelim. and located line, 863 
Prices, fluct’ns in, 763 
Profile condensed, ex. of, 862 
estimating from, 897 
Jalapa line, 938 53 
of badly reconnoit'd line, 
virtual, pass., 348 -++ 
ft., 352 
long grade, 355 
sags, 356 + 
Pulley and rope, 302 
Radiation. effect on cyls., 476 


_ Rails, alleged corner wear, 307 


and wheels, positions, 
[292-4 


Engravings 
Encravincs, Inpgex By SUBJECT: 
Rails, bending of, 493, 775 
compression of, 516, 56a 
price of, pasts 763 
section, L. V., 310 
sections, worn, 293 
strength of, 739 
yielding of, 493 
at joints, 56 
Rainfall, past 20 yrs., 783 
Rates, dec. in U. S., 727, 33-5 
Reconnaissance, ex. of bad, 


8 
manner of making, 838 
Resultant, flange press., 292 
Ridge, low, loc'g over, 661~4 
Rise and fall, on grades and 
[level, 366 
worst class of, 371, 377 
Rolling-load, comp. effect, 767 
diags. of, 769 
Sags and summits, 363, 623-4 
centre of grav. in, 360 
motion through, 356 + 
filling up, 806 
in long grade, 625 [672-3 
St. Gothard r’y profiles, etc., 
Slopes, oc. illusions, 843-9 
Speed, check’g, on curves, 647 
increas’g, virt’l profile,3 
Sphere rolling on plank, 308 
Spirals, Ameca river, 684 
bridge & tunnel, typ’l, 679 
bridge, Mex. C. ry., 678 
Un. P., G’town, 680-2 
St. Gothard ry., 672-3 
Stations, grade t, 801 + 
grades beh ., 791 
on grades, 801, 803 
Stops on switchback, 947 
Stop-watches, mounting, 796 
Stroudley, Wm., loc. test, 462 
Summits, stations at, 805 
types of, 689, 693 
Superelevation, effect, 298 
Surveys, when to make, exs., 


: 859 
Switchbacks, grades for, 947 
Peruvian, 685-6 


sketch of principle, 94 
switches for, 946 ; t4ss 
Temperatureand H.U., dist’n, 


Tepic, descent from, 676-7 
spiral, 678 [map, ex., 888 
Topography. good and bad 
law of dif. in slopes, 588 
taking, 883 
errors in do., 884-5 
Towns, loss dist. going to, 859 
Track, yielding of, 493 
Train-load on grades, 552 
Train-resistance tests, 497,518, 
521 
Traffic, gr’th of. U. S.,727.33-5 
law of growth of. 712 — 
Traffic points, effect of multi- 
(plying, 708 
Transition curves, nature of, 
r ane of, exe Sara [869 
restles, iron, ezec +3 9O2 
wood, C., M. & St. P., 770 
Trunk lines, Mexican, 723 [306 
Trucks, Igth. of, effect,283,287, 
position on curve, 256, 282 
rotation on curves, 286 
swing-motion, 429 
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Eng-—Eur 


ENGRAVINGS, INDEX BY SUBJECT: 
Tunnels and curvature, 242 
ex. of avoiding, 668 
Spiral, 672-84 
Union Pacific spiral, 68: 
Valley lines, oc. illus’ns, 848 
Vertical curves, theory, 386 + 
_ examples, 389 + [703 
Virtual grades and actual ex., 
descend’g grade, 369, 799 
level, pass’r, 348 aa 352+ 
Stations, 801-2-5 + 
theory of, 348 
wer traffic, effect inc’g, 708 + 
Wellington, fric. diags., 917 
train-resist. diag., 518 
Wheel-base, length, effect, 306 
long, on curves, 283, 287 
Woodbury,C. J.H., fric. tests, 


Oo. 
Work and stress, distinct., ae 
Worse country than it aye 
4 

Entrained water, loss by, 470+ d 
Engineer, The, on great inclines 
{of world, *699 

on train resist., pass., 52 
Engineering, cost per mile, Ny, Y. 
(C.& H.R., *7t 
definition of. 1 (two, 359 
Engineers and am’t of curvature, 
errors among, 880 [654 
needless as to grades, 659 
have first chance at co. funds, 
locating, av. work of, 583-4 [34 

province of the, 17 

untrained and half-trained, 
[ests. by, 834 
Bugineman controls breaking in 


So __[two, 359 

do. slipping drivers, ¢.v., 

F : : : 359 
Engine-mile and train-mile, ratio, 
145 

Engine wages, ¢.2., per train- 


See Loco., Steam.) [mile, *147 
English practice as to sake 
242 
designation of curves, 266 
r’ys, growth of, *79 
loco. and car exp’s, *148 
motive-power exp. de- 
{tatls, *147 
pass. trains,on, 96 
ratio eng. and train miles, 
statistics of, *79 (*145 
(See Great Britain.) [425 
Equalizing lever, loco., g.v., 4st, 
Equanimity essen'] to success, 840 
Equilibrium, theory of, 536 
stable, 282 R. eh 
Equipment cost, N. Y.°C.& P. R. 
per mile sections U.5., 
(See ee [*8 
Equivalent. (See Virtual Grades. 
Erection, bridges, cost, 905 
Erie. (See New York, L. E. & W.) 
Erosion, water, effect of, 684 
Escandon, A. & Mex. Ry., 929 ("41 
Estimate of future r’y construc., 
of future traffic, method, 24, 76 
preliminary 895 | 
precision not imp’t, 895 
two opposite errors in, 834 
Europe, cheap@st r’ys in, *45 
growth r’ys, *42 
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Eur—Exp 
Hurope—Continued. 
pass. trains in, 96 [4s 
pop'n, r’ys, wealth, etc., "a7, 
rolling-stock, traffic, etc., "43 
terminals in, 827 
European car resistance, *so2 
rolling-stock on curves, 283 
Evans, W. W.., paper by, 691 [*26r 
Evansville & T.H., align’t statist., 
Evaporation, loco., g.v., av. rate, , 
449, 456 
as aff’d by rate combus., 
sources of loss, *456 [450 
per lb. coal, av.,156 & 
per sq. ft. grate, rate, 


H. U. from and to various 
[temP., *450 

stationary g.v. engines, “531 
Excavations, earth, 893-5 

shallow rock, 868 
Exhaust, work of piston on, 473 
Expansion, period of, def. 458 

theoretical gain by, 467 
Expenditure on const'c’'n, g.v., 15 
Experience and am’t curvature, 

and grades, 583-4, 659 [654 
Experiments as to adhesion, 443 

air-brakes, 290 

bridge vibration, 447 

brake efficiency, 434 


max.. 493 
coal per!” P.,*460 & 
coning, etr ct on pos’n wheels, 
Corliss engine fric., 533 [28s 
curve resistance, 306 
sharp curves, 297 & 
entrained water, 470 
falling bodies, laws, 332 
friction, brake, ago 
friction, laws, 503 -+, 913 & 
fuel consump., light locs., 137 
grate-area efficiency, 484 
greasing flange, 516 
indling fires, 200 
locos. fuel combustion, 464 
ape te *520 
igh sp:ed, 473 
horse-f ower, 453, 466 -- 
p’rf’m e, *461 +, "476-84 & 
relative resist., 521, 279 & 
running light, 137 
tract. power, 437, 552, 7OE 
Idose wheels, 306 
narrow-gauge, 306 
path-coned wheels, 309 
radiation, 313. - 
internal, 472 
rail-wear, 119, 294, 320, 380 
slide-valve fric., 532 
slip, imperceptible, 445 | 
slipping wheels on curves, a8s 
speed of freight trains, 370 
steam press., economy of, 474 
train resist’n’e, 497 +, 909, 913 
elements of, 517 -- 
high speed, 526 + 
trucks on curves, 282 
wheel pressure, 122 
Experiments by Abbey, H., 445 
Baldwin, O. H., 445 
Boston & Albany, 532 
Chanute, O., 122, 526 = 
Clark, D. K., 472, 474 
Cloud, J. W., 285 
Colburn, Z., 437 
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Exp—Fil 
Experiments by—Continued. 
ushing, G. W., 552 

Delafield, M. F., 533 

Desdoint, M., 521, 528, 535 

Dieudonné, etc., 443, 533 

Dripps, I.,*279 

Dudley, ¢C. B., 320, 380 

Dudley, P. H., 370, 518 

Emery, C. E., 297 

Forney, M. N , 309 + 

Galton, D., 290, 434-5; 495 

Hill, J. W., *445. "461 8 *526 

Hudson, C. H., zor 

aulike. 332 

uebdnard, etc., 443, 533 

Latrobe, B. H., 297, 443 

Marié, G., 464, 470 

Morin, A., 503 

Rabeauf, M., 445 

Regray, M., 466 

Rhodes, G. W., 497 + 

Ricour, M.. 52 

Robinson, S. W., 447 

Sedgeley, J 

Smith, C. A.. 445, 472 


Sprague, F. J., s5s9 
Stroudley, we 137, 200, 457, 
460, 526 


Thurston, R. H., 504 +, 917 + 
Tower, B., 504 +, 917 + 
Vuillemin, etc., 443. 533, 535 
Wellington, ig M., 282, 293, 
297+ 320, 300, 504. 904, 913 
wells’ R., 137, 306 


H., 313 


[435) 495 
Westinghouse, G., 290, 434, 
Woodbury, C. J. H., 504 + 


Exploration line, 860 

Export traffic, relative imp’rt’n’e, 
grows less, 615 [*xo5 
Southern States, triangular 
; {course, 615 
Exposure, effect on car and eng. 
{reps., *203 
Extra haul not a burden on traffic, 
Extra freight trains, 102 [6x 
Eye for country, acquiring, 23, 
he [834, 876 & 

ocular illusions, 842 


Fairlie, R. F., inv. narrow-gauge, 


locos., def. and use, 424 [424 
ex. of heavy, 410 
in Mexico, 932 
Falling bodies, laws, 338-9 & 
Falling down-stairs, dea s from, 
False summits, 836 [257 


False works, cost of. 9°5 
Farmer, and steep hill, 656 
inspecting grades, 662 
Farms, U.S., value, *25 
machinery on do., value, *25 
Far West States, area, pop., earn- 
ings per mile and head. etc., *91 
gen. r’y statistics, *88, *90 
Maint. way exp. details, *128 
Feat, sci. skill, marvelous, 932 
Fell system, fric. r’y, 690 
Fences, cost U. S. sections, *:28 
maint. Chicago lines, *174-6 
sections, U. S., se 
trunk lines, *17 
Pp. ¢., cost to total, *757 
Field-sheets, mapping, ¢.v., 886 
Field-work of surveys, ¢.v., 860 
Fills, and cuts, balanc’g, 895 
locat’g culverts in, 85: 
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Fil—Fra 
Fills and cuts—Continned. 
min. height tor, 893 
nature makes in valleys, 850 
prove deeper than expected, 
should exceed cuts, 893 [85x 
Finland, cheap r’ys in, *4 
locs,, no. and work of, *160 
Fire, accidents from, *247 
and r’y accidents, 258 
Fire-box, loco., g.v., life, *419-20 
radiation g.v. from, 313 
sheets, fractures, *420 
size, *407-410 
Fisher rail-joint, 123 [miles, *18 
Fitchburg r’d, p. ¢. switching- 
Fittings, loco., cost new, det’ls, 
[*150-1-2-4-5 
wt. and cost, *413 + 
Fixed charges, def’n, 33 
nature of, 106 
rel. amt. of, 33-4-5 & 
Flag for trains, how carried, 102 
Flange, best form of, 307 + 
FRICTION, 29% 
greasing, effect, 516 
independent of rad., 29r 
pressure, 291 
and centrif. force, 269 
CONCLUSIONS AS TO, 304 
effect of, 294 
independent of rad., 292 
resultant of, 292 
sharp, proportion of, *317 
wear, erron. views as to, 307 
Flat cars, dimens., etc., *486-7 
Flint & P. M., loco. perf'ce, *438 
Floating capital, U. S., value, *25 
Floods, accidents from, *247 
in valleys, ¢g.v., 783 [*304 
Floor, frt. car, cost and deprec'n, 
Florida: area, popu., sidings, p.c. 
opg. exp., earnings per mile and 
head, *go; wealth percap., *26 
Fly-wheel, energy of, 334 
Fog, as cause of accidents, 254 
Foot-pounds, expl’n of, 338 
of work, and grades, 329 
Foot travel, illusions from, 850 ++ 
Forces, triangle of, 536 
Foreclosed lines pass far from 
Foreclosures, r’y, 39 _ [towns, 68 
Foreign countries, pay’ts per head 
[to r’ys, *105 & 
Foreign haul, effect on value of 
dist., 229 
rys., gen. stat., *27, “42-4 
Foreshortening, oc. .z. ill’n, 842+ 
Forgings, prices, Am. & Eng. ,*416 
Forney loco., ¢.zv.,def. and merits, 


423 

Forney, M.N.,Catechism of Loco., 

on rail-sections, 307 [422 
record wt. loco. A aay 414 

Fortress,ancient.in €X.,943 (*262 

Fort W'ne, M. & C., align’t stat., 

Fractional sta’ns and prelim. ests., 


7 
Frames, loco., 7.v., cost new, etc., 
weight, 414 [*r50-1-2-4-5 

France, exp'ts on adhesion, 44 
journal-boxes in, 510, 515 oe 
pu., r’ys, wealth, etc., 27, 43, 
oco, drivers, aes $35 445 
imperceptible slip exp’ts, 

no. and Work of. *160 

repr. details, *145 


Fra—Fue 
France—Continued. 
loco. drivers,tests of, 521,533 -+ 
railway manage’t in, *575 
safety in, 258 
system, growth of, 44 
rec'ts per inhabt. pass. and 
[frt., *z05 
rolling-stock, traffic, etc., 43 
details, 521 
train-loads in, and Am., 575 
train-resist. tests, 521, 528 
Francis, Chas., diagram by, 889 
Free omnibuses and errors of 
(location, 54 
Freight and pass. locos., ¢.v., 
[tire reps. *149 
Freight cars g.v. per mile, sects. 
LU. S. *89 
world, 43 
earnings, g.v., thro’ and local, 
[sect’ns U S., *232 
per head, do., 92- 
tons of, world, *43 (v7. S.,*181 
traffic, 7.z7., p. c. of, sections, 
trains, g.v., no., load and haul, 
U. S. sections, *97 
growth of load, 98-100 
Fremont pass., “700 
Freshets and structures, 781 
Freycinet, est. by, loco. rail-wear, 
122 
Friction and heat, journals, 314 
app’s for test’g in lathe, gr4q 
as affected by area, 295 
by lub'n, 509, 917-9 
by press., 504-5, 917-9 
by Lemp re, *505 
by coef. fric., time, *2go 
by velocity. 289, 913 
bath lub’n, 509, 918 
brakes, ¢.z., av., 404 
brake-shoes and wheels, *ago 
patellar of 
riving-wheels, 435 
loco., g v.. *529 £ & 
Morin's exp’ts, 503 
of rest, 920 
rotative, wheel on rail, a9z 
skidded wheels, *290 
slide-valve, 532 
Starting. g.v., 919 
stationary eng.. *531 
On ee ry. origin, etc., 691 
Frogs. accidents from, *246 
and switches, cost, various 
[roads. *120 
Frost and broken rails, 255 [*409 
Fry, Howard, and W.S. engines. 
on English coal consump., 133 
Fuel, consumption of, 132 
as affected by comp’d 
; [eng., 33 
train-length, *136 
due to head resist., 530 ~ 
English and Am., why 


{diff., 134 
per mile, *519 
cost of, 132 
as affected by curv., 313 


distance, 199 

radius of curve, 639 

rise and fall, 375 
temperature, 314 

wt. of engine, 563 

wt. trains, 568 

work done by eng., 376 


Fue—Cra 
Fuel, cost of—Continued. 
causes of variation, 158 
C., B. &Q., tendency on, 
per ton-mile, *147 [x57 
Chicago rds., "174-6 
sections, U. S., *170-6 
trunk lines, *172-6 
ejected from smoke-stack, 449 
heat units in, *450 
high and low speeds, 529 
per car-mile, P. R. R., *140 
H. P., actual, *460 
stationary engines, 531 
theoretical, *460 
train-mile P. R. R. Ibs., 
cost, *z40 [*140 
rate of combustion, 449 
terminal wastage of, 200 
wastage of, by blast, 449 
wood as, 139 
_ amt. burned P. & R., *200 
Furniture, U. S. value, *25 
Furniture car, C. & N. W., *490 
Future growth, ¢.v., of traffic, 
[est’g, 24 
not to be est’d far ahead,79 


g, value of, 332 
Galton, D., exp’ts on brakes, 290, 


Gauge, def’n, 284 (434-5, 495 
and curve resist, 305 
(751 


narrow, g.%., pros and cons, 
tight, effect on wheels, 283 
General and sta’n expenses, a 
17 
as affected by distance, 206 
considerable diff’s, 210 
no. trains, 568 
of car repairs, 160 
of loc. repairs, *145-7 
General officers and clerks, cost, 
Chicago r'’ds, *174-6 
sections, U.S., *170-6 
trunk lines, *172-6 [lence, 832 
Geometric and commerc’l excel- 
diagrams, exageg’d, 387 
Georgetown, spiral at, 680 -+- 
Georgia, align’t statist., "264: 
area, pop’n, sidings, p.c. opg. 
exp., earnings per mile and 
head, *go; wealth per cap, *26 
Georgia r’y, align’t statist., *264 
miles and earnings, *719 
pile-driver car, *4 
Germany, align’t statist., "265 
axle-boxes in, 515 
coal consumption per m., 135 
growth r’y system, 44 
locos., life of, *419 
no. and work of, *160 


popul’n r'ys, wealth, eétc., 
; *27, *43, "45 
rolling-stock, traffic, etc., *43 
Giovi r’y grade, *69 
Gondola cars, dimens,, etc., *486-7 
‘Good times’ and r’y constr., 


[763 & 
Gothard r’y, condensed profile, 


Governing points for ican 
5 

Grading, p. ¢. cost to total, #7875 
filling by train, 773, 806 [*833 


cost of, vs. rail-sections, 749 


INDEX, 


Grades 
Grade-contour, def., 874 
examples, 678, 684, 888 
horiz'l approx. to, error, 


877 
use in projecting, 890 | 
Grade-crossings and curve limits, 


[655 
AND INTERLOCKING, 790, 
old lines, 802-3 = [809 


laws as to, 812 
Grades, accidents on, 949 
and fluctuating vel., 346 
and rise and f., distinct., 327-9 
asst. eng., g.v., laying out, 
596, 600 
bad not always cheapest, 583 
balance of, for asst. engs., 591 
for unequal traffic, 608 
diff. for each class traff., 
example, 617 [617 
errors in computing, 611 
practical consid’ns, 611 
TABLE FOR ALL CON- 
[DITIONS, 612 
breaks of, measure cost rise 
[and f., 384 
bunched, 585 +, 618 
(See Asst. Engines.) 
changes in, comp. effect with 
[diff. locos., 555 
choice of, 659 
GENERAL RULE FOR, 660 
comparison of pusher and 
[uniform, 604 + 
cost of, 560 
as aff'd by I’gth division, 573 
cheap pass. traffic, 580 
conclusions as to, 573 
diff. for through and pusher 
gr., ex., 674— 
due to work not done, 589 
interest charge on new ee 4 
570 
per daily train and ton-m., 
[compar'n, "574 
French est., *576 
German est., 576 
VALUE OF AVOIDING IN- 
[CREASE, 574 
de facto, def'n, 543, 515 
descending, when brakes 
(needed, 371 
disadvantages not visible, 242 
effect on loc. and car repairs, 
[*203 
on net train-ld., diag., 
. [552 
on train-load, 536 
estimating by eye, 844 -+ 
fixing rates of, 893 
and inundations, 783 
high, causes favoring, 671 
expedients for red’g, 675 
great inclines of world, 


[*698-9, * 
handling trains on, ditty, 
p. c. wt. eng. on, 669 
rel. train-l’ds on, *669 
speed on, 369 
how expressed, 537 
in England, 538 
humps in, dangerous, 367 
hydraulic grade line, 625 
improving, and more traffic, 
[comp. value, 112 
double track, 806 
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Grades 
Grades—Continued. 
improving, loco. g.v. design 
[an obstacle, 478 — 
on old lines, 788 
inherent objections to, 328 
irregular, effect on pass. trns, 


77 
length of, effect on virt. pro- 
; file, 704 
per sta., horiz, and along 
[slope, *341 
level, hardly exist, 551 
limit’g eff't, and rail-wear, 379 
locating, field-work for, 865 +- 
selecting rate, 675 
long. errors as to, 329 
longest in the world, 925 
switchbacks for, 943 
loss of wt. on, 530 
low, adapting to topog’y, 665 
compens’g for curves, 620, 
projectirig, 660 
reducing, 665 
wrong use of, 671 
momentum, def. and ex., 344 
motion of trains on, 342 + 
objections to, two distinct, 327 
of repose, def., 341 
table, *358 
French, *s22 
pass., all speeds, *579 
last car in sags, 362 
one p.c., effect, changes in, on 
[loco. mileage, *557 
pass. locos. aff'd little, 479 
PER CENT CHANGE NET LOAD 
_ [DUE TO CHANGES, 554-7 
projecting, 890 
descent ag’st valley slope, 
2 
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GENERAL RULE FOR, 660 
lifting bodily, 892 
long g’s dangerous, 893 
over streams, 893 
selecting rate, 675 
shallow cuts bad, 126, 89 
prop’n traffic affected by, 5 
rate of, as aff'd by care, 659 
and light rys., 758 
effect on cost, minor de- 
. [tails, 58x 
fitting to ground, ex., 670 
improving old lines, 785 
order of importance, 768 
projecting, 893 
p. c. wt, eng. to train, all 
{grades, 669 
PER MILE AND P. C.,_ 


small imp’ce with 
[pushers, *587 
REDUCING, BY LOWER PASS, 
(SPEED, 57 
by more care, ex., 667 
relative imp’ce, ex., 395 
net load on, #574 
train-load for all, *669 
resistance of, 536-40 
effect on gross load, 540 
on net load, 541 
formule for, 540 
ain by concentrat’g, "587 
ow determined, 339 


rolling frict. adds to 
rising above and below, dil. 
7 
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Grades 
Grades—Coxntinued. 
ruling, AND LIMITS OF CURVA- 
(TURE, 652 
effect on pass. trains, 577 
devices for reducing, 659 
NATURE OF EXPENSE FROM, 


587 
pusher zs. through, 667 
rule for reducing, 665 
60 tt. and 6° comb’n, 656 
speed, slow, effect, 622 
stations on, 788 + 
starting, TO ELIM. EXTRA FRIC., 
station, g.v., 788 + [s12 
and pass. trains, 491 
statistics of, U. S., States, etc., 
{*2s9 
stops, g.z., On, *sr2 
importance of (elev. rys.), 
; [*558-9 
switchback, 947 + 
TRAIN-LOAD ON spore FOR art 
LOCS., *543 
(small table), *593 
undulating, g.v., and im- 
[proving old roads, 799 
eliminated by speed, 348 
error as to, 329 
litule eff’t on pass. t’ns, 592 
on eae railways, 755 
safe limits, 356 
uniform, hard to secure, 586 & 
virtual, g.v., and ace diff., 
43, 55% 
length makes no ditt 799 
Starting, ex. of compu- 
(tation, *559 
Grading, abandoning old, cost, 787 
Grain, bushels of, per mile r’y, *go 
Northwest receipts, 728 
Grand Central sta., N. Y., cost, 70 
Grand Trunk, cap’l and eens 
107 
competitive disadv’s, 240 
Grate area, nae ae act’l,*407-10 
H. P. p sq. ft., expt., 484 
limits for, 451-3 
wt. on drivers, p.sq. ft., 452 
Gravity, acceleration of, 333 
action on incl’d planes, 339, 536 
railways, nature of, and ex., 
rail-wear on, 122 [691 
tests of train res., 497 {124 
Great Britain, cross-tie practice. 
curves, mode of design'g, 266 
curves not compens’d, 621 
fastest trains, and Am., *529 
fuel g.v. consume. in, and 
[U. S., 131-3 
cause of diff., 134 
expenses per mile road, 116 
grades, modes of expr'g, 538 
growth traffic, g.v., 131~2 
iocos., g.v., comp. safety on 
[curves, 434 
duty of, comp. with Am., 
life of parts, *419 [*x59 & 
maint. per year per eng., 
fand m., "15 
p. c. labor and mater if 
("x52 & 
no. and work of, *159~60 
scrap value, 420 
type of wheel-base, 428 
wt. and cost, and Am., 
error as to, *416 [*411-+4- 
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Gre—Hau 
Great Britain—Continued. 
no grade crossings, 810 
op’g exp.. cts. and p. c., *178 
pass. speed, why higher, *530 
p. c. op’g exp., *110, *178 
recent tendency, 116 [*zo05 
rects. p. inhab. pass. and fgt., 
switching-mileage prop’n, 135 
terminals, 7.v.,and term. exp., 
{827 & 
train-mile cost, etc., *116 
Vignoles on, 187 
wages in and Am., "151 
Great Eastern r’y. locos., cost and 
fralles per yr., *159 
traffic and fuel consump., *131 
Great inclines of world, "698-9 
Great North. ry., fastest ee 
2 
locos., cost and miles per co 
repr, details, *145 = [*159 
Great So. & W. ry. 
locos., cost new details, 155 
per ton, details, "411 
repairs in detail, *144—-5 
and renewals, 146 
many small details. 149 
p.c. labor and mat’ls, *152 
wt. and cost in det’l, *416 
motive-power exp., *133 
dem "147 
wages in shop, *15r 
Great system of r’y, U. S., *719 
Great Western r’y, fastest trains, 


5 
locos., cost and wee per yr. 
I I 
p. ton, det'ls, ere ay 
repr. details, *145 
motive - power exp; details, 
133, *14 
traffic and fuel consump., #331 
Green river, fall, 841 [533 
Grossman, J., on lubrication, $10, 
Growth of r’y system, world, *43 
traffic, g.v., irregular, 85 
how to estimate, 87 
ratio to rate interegt, 85 
TO BE CONSIDERED ONLY 
[FOR 3 TO 5 ¥RS., 80, 85 
in no. engs., Engl., *145 
of train-load, ¢.v., "97-101 
Guadalajara, Mex. Nat. loc’n to, 
Guessing, effect of, 658 & [723 
Gulf States: area, pop’n, earn’gs, 
[p. m. and head, etc., "ox 
fall rivers in, 811 
gen. r’y statistics. *88 
pass. and frt. ha ‘ he train. 
, etc., 
; (See South.) ds 
Gyration, radius ¢.¥. of, 739 


Hachures, use, 873 

Hackmen profit by bad location, 
Hammer blow, 44 {60, 62, 68 
Hand-level, use of. 838, 847 [*26¢ 
Hannibal & St. J. align’: statist, 
Harlan & Hol. Co. pass. car. *49r 
Haul, extra, not a burden on 
(traffic. 6z 
pass. and freight C..C.,C. & 
+9 12 YT8., 224-5 
U. S. and States, *97, "115, 
[*2x7 & 

L.S. & M.S. do.. *98 


Hau—Ill 
Haupt, H., on asst. engines, 585 
on inclined planes, 944 
Head resistance table, 522 


effect on fuel, 530 — 
Headway of trains, def. and elev. 
{r’ys, 646 


Heat from journal-fric., 7.v., 314 
Heating surface, various locos., 


, (*407-10 
Heat-units and temperature dis- 
in fuels, "450 = [tinction, *454 


in steam, various press., “454 
Heavy construct’n, g.v., error in, 
20 & 
Highways, errors resulting from, 
(835, 850 
examrlcs. 667, 853, 936 
grades of, illusions, 844 
old Mexican road, 941 
pigicy roller journals, 923 
Hill, A. F., loco. test by, 445 
Hills, proping’ty of, oc. illu’n. 846 
Holland, align’t statist.,*965 [*45 
pop'n, r’ys, wealth, etc., *27, 
Hopper cars, dimens., etc., *486-7 
Horizon, best line lies beyond, 837 
Horse-cars benefit by bad loco., 
[60, 62, 68 
traffic of N. Y., *714 
per inhab’t, *714 
Horse-power, cost of, stationary 
definition, 338, 403 [eng., *53: 
effective and indic'd, 464 
increases as v®, *s522 
Ibs. steam per, loco., 456 + 
stat’n’y eng., *531 
theoret'l, all press., *40y 
min., fuel per, 469 
per 4: ft, grate, 451, 484 
to utilize full adhesion, *45, 
Horse r’y, longest in world, os 
Houses, U. S., value, 25 
and r’y accidents, 258 [624 
Huayacan, Cuchillode, spirals at, 
Hudson, C. H., loco. teste by, zor 
Hudson river, fall, &4 
ocular illus’n on, 848 
water of, purity, +378 
Huds. R. Rd., align:nent statist., 
level grades of, 32 [*239 
(See New York C. & H.R.) 
Hut, ocular illis’n as to, 847 
Hydraulic grade-line and sags, ¢. 
Hyperbola, locus of, 404 [v., 625 


Ice and snow, cost due to, 126 
Idaho: area, popu., sidings, p. c. 
opg. exp., earnings per mile and 
head, “90; wealth per cap., *26 
Illegitimate r’y enterprises, 14 
Illinois: alignment statist., *262 ; 
area, popu., sidings, p. Cc. opg. 
exp.. earnings per mile and 
head, *90 
interlocking law, 814 
water in, quality, *378 
wealth per cap., 26 
Illinois Cent., align’t statist, *262 
flucts. in stock, *46 
loco. old, wt. in det’l, "414 
maint. way exp. by items, *120 
miles and earn’gs, *719 
opg. exp. and trains per day, 
rates on, fall of. *726 ("174 
train-ld. growth, *101 
Illusions, ocular, g.v., 842 


Iimp—Jac 
Impacts, law of, 561 
Imperceptible slip, g.v., 445 [785 
Improvement of old lines, ¢.v., 
Inception of r’y projects (ch. i.), 13 
Inclined plane, theory of, 536 
lifting car up by vel., 343 
Inclined planes, gravity on, 339 
law of motion on, 339 
passing summits by, 685 
pros and cons, 686 #378 
Incrustation, loco., g.v.,amt. daily, 
Indeterminate problems, bad so- 
[lutions of, 7 
India: locos,,no. and work of,*159; 
p. c. of operating exp’s, *1r0; 
railway equipt., etc., *43; roll- 
ing-stock per mile, *4 
Indiana: alignment statist. in,*26x 
area, popu., sidings, p. c. opg. 
exp., earnings per mile and 
head, *90 
interlocking law, 813 
wealth, per cap., 26 (*26r 
Indian., D. & S., align’t statist., 
Indicator diags., exs., all cond’ns, 
_ ,_ theory of, 459, 467 + [*476 
Individuals, each a traffic unit, 7x5 
Infiernillos, location at, 685 
Ingenio river, location in, 675 
Initial friction, g.v., 919 & 
Inspection of steel rails. 7.v., neg- 
[lected, 119 
Insurance cost, Chicago  r’ds, 
sections, U. S., *170-6 ("174-6 
trunk lines, *172-6 
Interchange of frt. cars, rates and 
[conditions, 164 
Intercolonial, rolling-stock per m., 
Interest charge, nature of, 106 [*47 
compound, tables, *80-83 
ow affects location, 17 
‘ on add’l locos., 570, 604 
on bonds, p.c. of rev., sections 
[U. S., *108 
Interlocking, amt. used, England 
and asst. eng., 601 [& U.S., 809 
at curves, 655 as 
grade-crossings, 790, 802, 
switchbacks, 946 
cabins for, size, 809 
cost of, 810-11 
Inundations of r’y lines, 783 
Invention and engineering, 1 
lowa: align’t statistics, *262; area, 
population, etc., 90 
all rivers in, 841 
growth r’ys, popu., earnings, 
: [etc., *77 
r’y earnings per head, etc. wa? 


aa go 
sidings, p. c. opg. exp., etc., go 
wealth per cap., *26 
Iquique r’y, Peru, Fairlie loc. ,*410 
Irrigating ditches, oc. ee 
to, 
Italy, adhesion in, assumed. 44 u 
res no, and work of, reo 
popu., r’ys, wealth, etc., *27, 
[%43, "45 
rolling-stock, traffic, etc., *43 
. C. OPg. Exp., “110 
Be bet inhabe paseland frt., 
lxtaccihuat!, mt’n, 927 [*105 


Jackson, L. & S., align't statistics, 
[*262 
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Jal—Lak 
J anos highway via, 928 
orse r’y to, 930 
line, description, 9 
low grades needed for, 670 
map, 928 ‘ 
Mexican rep’t on, 930 
profile, condensed, 698, 7oz 
zigzag devel’t on, 678 
Jenne car-coupler, 489 
eans, J. S., table from, *159-60 
Jervis, J. B., invented loco. ie 
421 
Journal, effect, size of, 513, 912 
M. C. B. st’d, 499 
max. I’dson,513 = [tion, #204 
bearing, cost, and deprecia- 
roller, 912,923 
weight of, *163 
box, defects of ord’y, sto + 
improved, 511 
friction, 09 913 
as affected by I'd, 503, 6rz 
expts. aS to,913 
app's for, Q14 
normal am’t, *s509 
starting, 512 [24 & 
*« Judgment,” danger of trusting, 
unction points for fr’t cars, 166 
ustifiable expend. for future $1, 
to save $1 per y’r, *83 — [*82 
Jura r’y, profile, 698 


Kansas: area,popu., siCtnRs pc. 
opg. exp., earnings per mile an 
head. =, * weal ser cap., #26 

Kansas Pac., loco. perf'ce, *439 

Kentucky, align’t statist., *264; 
area, popu., sidings, p. c. opg. 
exp., earnings per mile and 
head, *go; wealth per cap, *26 

Kentucky river bridge, wt., gor 

Kindling fires, Ph. & R. cost, *200 

Kingwood tunnel, temp’y line, 

*700 

Labor, wages, g.v.. Amer. and 

Eng., *417 

and mat’l, cars, g.v., *161-4 
locos., 7.v., details, *133, 
Eng., *133 [*145,"151 
French, *147 [19 

Laborer, useless work no gain to, 

Lagging loco., g.v., effect of, 508 

wt. and cost, “413 -+ 

Lake Erie & W., align’t stat.,*261 

Lake Shore & M.S. ,align’t statist., 

ditching on, 773 (*26x 

chart of financial record, 33 

exp'ts on frt. speed, 370 

flucts. in stock, *46 

freight car, reprs. on, 162 
renewals separately, *165 

fuel tests, 579. 

loco. boiler, life, *419 
water supply, *4z0 

miles and earn’gs, *719 

motive-power, exp. det’ls,*147 

radiation tests, 313 

rates, through aod way, E. & 


b’d, 226, 115 
fall in, *726 


tidings, total, etc., *825 
Statistics frt. traff., *98 
pass. traff., “98 
ton-mile rects.. etc.. *115 
track Buffalo yd , *821 
train-resist. tests of, 518, go9 


Lan—Loc 
Lancashire & Y. loco, repr. re 
145 
Landscape gardening and maint. 
: [way, 124 
Landslides, accidents from, *247 
Lap, def’n of, 470 122 
Launhardt, est. by, loc. rail wear, 
Latimer rerailing guard, goo 
Latitudes and departures, 
use of, 886 [comput’g, 889 
Latrobe, B. H., cxpts. on adh’s'n, 
{temp’y iines by, 445. 700 
Lava, basaltic, character, 684 |443 
river of, 928-32 
La Veta Pass, *698-9 
Lead, loco., 470 
of freight, etc. (See Haul.) 
Leadville, high Jine to, 695 + 
Legal exp’s, various rds. and sec- 
[tions U, S., *170-6 


Lehigh & Susgq. loc. perform., *440 
sharpest curve, *325 
Lehigh Valley align’t statist., *260 


onsolidation loc. invented 
fon, 278, 423 
rformance, *438-40 
astodon, details, *410 
ld. on drivers per sq. ft. 
{grate, “452 
pass, car, st’d, *491 
rail-sect’n and wh’l tread, 310 
track Buffalo y’d, *82- 
Level, hand, use of, 838, 847 
line, guessing at, 838 
party, organiz’n, 861, 867 
slope, 882 
Levelling on preliminar’s, 861, 865 
Lewisb'g & Tyrone align’t aa en 


loc. 


2 
Lighters, no., N.Y. term’ls, *81 
Light lines in difficult c’try, 20 
Light rails, g.z., and I’t r’ys, 737 
Light railways, 737 
and curvature, 749 
and dist. (choosing route), 722 
and value low grades, 576, 758 
CONCLUSIONS AS TO, 761 
expedient economies, 748 
rel. value of more traff. to,*713 
total cost, 758 & © 
why do not multiply, 737 
Lignite, H. U. in, *450 [on. 679+ 
Lima & Oroya ry., developments 
profile, 698-9 
Limiting curvature, g.v., 620 
grades, ¢.7., 536 
Line, always easy to get a, 832, 840 
best, lies beyond horizon, 837 
May survey a, but not recon., 
no. of, to survey, 7.v.,834 [835 
worst errors in wrong eae 
32 
(See Route, Location, Topogra- 


phy. 
Line cars, def’n, 168 
mileage of, 168 
relative cost reprs., 161 
Link, coupling, g.v., forces act- 
[ing at, 303 
Link-motion, invention, etc., 458 
Liverpool, sidings at, 827 
station exp. at, 828 
Live-stock, U. S. value, *25 
Local freight, sidings for, *821 + 
Local rates, g.7., constant ratio 
[to through, 224-6 
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Loca--Loco 
Local tratfic,g.v.,true classifi., 2xx 
effect distance on, 213 
Locating enpineer, ¢.v., altitude 
{of mind, 21, 831 +, 840, 855 & 
end of, 2 _ L(g.2), 684 
Location and transition curves, 
aptitude for, and topog’y, 880 
art of, lies in choice of route, 
av. practice in, 4, 583 [840 
bad. reasons for, 4 + 
care in, and amt. curv.,, 656 & 
CHOICE OF ROUTE WHEN CLOSE, 


: [583 
freer with sharp curves, 
CONDUCT OF, 831 [656 


. correct’g by trans’n curv.. 870 
curve limit and topog’y, 655 
difficulty of g prac. in, 

[2 +, 926 
effect on rev., 48 
errors in, & cont’r maps, 876 
how originate, 658 
worst in recon’sance,832 
GENERAL RULES FOR, 660, 694 
LINE ALWAYS EXISTS, 832, 840 
marvellous feat sci. skill, 922 
office chair loc’n, 88~— [787 
old lines, common errors in, 
over prairie ridge, 661 ++ 
paper, ¢.v., 868 +- 
party for, 867 [328 
possible effect of electricity, 
project’g (g.v.) and mapping, 
[886, 890 


RULE FOR, IN MODERATE 
; {couNnTRY, 694 
running in the, 867 [698 


sharp curves give new routes, 
Western States, errors in, 6, 
[2x, *263, 330, 588, 660 
Loch Katrine water, purity, *378 
Locomotive engine, 399 
adhesion of, 434 
AMT. OF, 435 + 
computing from I'ds, 444 
defic'y, how shown, 405 
effect of changes in, *440 
exp’ts as to, 434 -+ 
extreme resorts to incr., 
maximum, 440 [424 
per sq. ft. grate, *452 
RATIOS OF, 437 
Am. and for’n, 443 
resistances which tax, 492 
safe limits for, 441 
sand, effect, 437 : 
slipping, ¢.v., drivers, 
_ Haws, 435 & 
peapercep unc: 45 
speed does not affect, 435 
winter and summer, 443 
American, advantages of, 422 
decreasing use, 114 
dimensions, etc., 
invention of, 421 (4or+ 
wt. various parts, *400, 
and curvature, g.7., 278 & 
stationary g.v. engs., 493 
tant, 7.v., 585 
be ‘er-power, 449 
and tractive p., *453 
blast-nozzle, sizes, 409 
combust’n and evap'n,450 
max. rate, 449 
deficiency in power, how 
shown, 405 


Locomotive 


Locomotive—Continued. . 


poiler power, diagram of 
; [403 
dimensions of b., 407-11 
various parts, changes, 
efficiency high, 457 [*409 
energy stored in, "454 
evap’g boilerful, time 
for, 456 
evap’n, average rate, 449 
explosions, *247 
fire-box, life, *419 
as aff. by water, *420 
fractures, *420 
size, *407-410 
grate area and load on 
(drivers, *452 
H. P. per sq. ft. grate, +4 
incrustation, amt. dai Y 
3 


incrusting solids in water, 
*378 
Ibs. coal per h. p., *461 
life of boiler, *419 
loss of heat in, av., *456 
low water, gain by, 455. 
pass. and fr’t service 
[same b., 403 
p.¢c. efficiency, 457. [402 
power measured in ft. 1bs., 
radiation, g.v., winter and 
{sum., 508 
shell, thickness, *420 
steam, lbs. per h.p., av., 
ressure, * less 
€, ™409-T0 
. boiler and effec., “479 
cutting down, i 


405 
higher, effect, 408, 468 
high, Ger. and Swiss, 


*519 
reserve of, 453-4 
steam-chest and b. 
_ Upress., 473 
tendency to incr’se b., 408 
tubes, life of, *420 
no. and size, *409-10 
wt. and cost *412 + 
washing out, *420 
water supply,quality, *378 
weight of ,*407-11.%415-6 
w'ts, g.v., all parts and 
mat’ls, *400, *412 + 
to incr’se boiler power 
[10 p. C., 400 
water and steam, *407- 
Ler, 454 
coal burned per mile, *129 
English, *131-2 
Penn. R. pass., *134 
compound, chances, 133 
Consolidation 1., g.z., def’n 
{and origin, 423 
1. g.v, tract. power, 553 
change in, Penna. R.,*409 
increased use of, 114 
most used on heavy 
{curves, 28 
wts. of diff. sizes, 701, 769 
various parts, #400 [*564 
cost new, all iypes and wts., 
. Am. and Eng. per ton, 
det’ls, "4x2 
as affected by wt., etc., 
[*4x2, "564 


Locomotive 
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cost, builders’ approx. rules, 
: [*56s 
details, 150-1-2-4~5 
narrow-gauge, *s564 
disadvantages, 565 
per ton, all types, "564 
cost of Gperauing. rar + 
as aff'd by wt. eng., 560 
as pushers, 6or -}- 
cost of double no. for 
{same train, *568, *572 
double wt, for same train, 
; _ [*s67 
in by fully loading, "587 
ntermittent service, Veo? 
mat’l and labor,.Am. and 
(foreign, "411 & 
per year, *148 & 
shop and gen'l exp., wit, 
42 
standing still, cost, 602 4 
cylinder power, 457 
all cyls. and drivers, *479 
and slipping drivers, 406 
back pressure, amt., 472 
compared with adhes., 
[diag., 552 
cut-off, no tendency to 
[early, *467 
deficiency, how shown, 


; [405 
falls with speed, 457 
expansion, theoret., gain 
: [by, 467 
practical losses, 470 
indicator diags., *476 +- 
limits of, ex.. 70 
losses of eff’y, chief, 47° 
of frt. eng. and speed, 474 
often too little, 406 
ratio to wt. on drivers, 
: [*408 
reciproc’g parts, loss by, 


73 
speed, effect of reduc :. 
47 
varied easily, 400 
wt. to increase cyl. p. 10 
[p. c., 401 
why should be in excess, 


400 
cylinders, cold or hot, sae 
47 
clearance space, eff’t, 472 
common error of design 
{in, 474 
disadvan. of too large, 402 
entrained water in, 470 
large cyls. disadvanta- 
[geous, 406 
lead and lap., def., 470 - 
loss of press. if, *410 
radiation, external, 315, 
[3775 475 
internal, nature, 315, 471 
locos., 376 
size of, why used to de 
scribe engines, 404 
steam cap’y of, "459 
design of, es 
mits for same boiler, 404 
logical order, 402 
| marrow-gauge. 7:1  [*r¢e 
p. c. standard, P. R.R., 
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dimensions of boiler, *407~410 
chimney, *409~10 
drivers, French, 535 
frt., Gt. East. Ry., “x32 
most powerful in world, 
[*410, "42x 
ass. CNg , 477 
ARLES OF ALL TYPES, 
(*407-10, *421 
various eng., *279 
earnings per year, Am. and 
[Eng., *159 
sections, U.S., *89 
Fairlie, def. and use, 424 
in Mexico, 932 
frame, wt. and cost, %400, 
413 
frt. locs., op’g conditions, 478 
friction resist., g.v., of, 530 
fuel 7.v. consump. light, 315 


future improv’ts, ssible 
[effect, 328 

handling locos., breaking in 
[two, 359 


cut-off, usual, 469 
eran ine fires, fuel lost, 
first in firstout, 141 = [199 
heavy engines and break- 
; [ages, 360 
running backward, 950 
starting of, how done, 797 
switching locs., use as 
_ [pushers, 792 
using heavier ws. nore 


height cent. of grav., 271 
horse-power in_ practice, 
("462 + 
aged depend do., 338 
interest charge on, due to 
rades, 570, 604 
limitations of, 399 + 
and grades, 327 
and boiler, 406 
limits to work of, 399 
mileage of, Am. and Europ’n, 
[*143, *159-60 
as affected by age, "418 
C., B. & Q., 20 years, 157 
exaggerations in statist., 
life, g.v., “THs {103, 142 
oe max. N. Y. C., *143 
‘enna.R.R. pass, and fr’t, 
(1886, *51-84, *140, *418 
U.S. sections, 797 
run in general office, 142 
special performances, *419 
switching, g.v., prop'n 
finiieage, 135 
life of, *143, *418-9, *438 
various parts, *419 
machinery, breakages of, *247 
cost new, *412 ++ 
essential elements of, 457 
link-motion, 458 
repairs, *143 
slide-valve, fric. of, 532 
valve-gear, 458 
weights of, *400, "412 & 
Mastodon loco., 423 [553 
cyl, and adh. tract. power, 
dimensions, etc., *410 
increased use of, 114 
Mogul loco., def’n, 422 
dimensions, etc., *408 


INDEX. 


Locomotive 
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Mogul loco., max. w’t, 769 
motive-power record, Penn, 

R.R., 1851-84, *140 
number of, various countries, 


*160 
English, *148 
per mile all countries,*43, 
; *47, *148, *160 
sections U.S., *8 
No. of separate pieces in, *415 
passenger |.,coal consumption 
; fight, 132 
grades affect little, 479 
need much tract p’r, 407 
power limited by ee 
06 
performance of American 
[locs. (long table), *438 
Mastodon loco., *410 
rail-wear, g.v., due to, 122 & 
repairs, cost of, 139 
as affected by align't, *188 
class of engine, *146-8 
curvature, 315 
radius of, 641 
distance, 201 
rade-crossings, 202 
length of trains, 570 
rise and fall, 377 
w't of engine, 144, 563 
av. Chicago r’ds, "174-6 
sections U. S., *170-6 
trunk lines, *172-6 
cleaning, 147 
details by items, *143-9 
deterioration, causes for 
{and rates, 202-3 
distribution to causes,*203 
TO LOCO, PARTS, 153 
effect growth ¢.z. traffic 
fon. 153 & 
English, *133 
and American, 422 
details, “144 
fittings, *14 [153 
gen’l exp. often notinc’d, 
(See Motive Power.) 
en. rep'rs, freq’cy, 420 
Labor and mat’al, Amer. 
{and foreign, *143-5 & 
Mass., etc., 142 
minor details (many),*149 
painting, *143 
pass. and fr’t, *148 
past history of, C., B. & 


» 158 
Penna. R., 35 y’rs, 140 
p. c. in shop, P. R.R,, 


[*x40 
p.c. renewals, *146-7,"563 
p.c. round-house rep’rs, 

[*t45-6, *r49 
per year per engine, Am. 
[and Eng., *159 
running gear, *143 

shop, tools, and general 
[7.7 @XP., 153 

tenders, 7.v., *143-6— 
trucks. g.7., “143 ftz29 
trunk-line exp., 34 y'rs, 

resistance of, av’ ge, *465, 530 
experim’ts, 7.7'., a8 tO, 279 

accurate, diffic't, 533 
coupled drivers. extra 


[for, 534-5 
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resistance of, in practice, 
*463-+ 
head, at high speed, *s522 
error by negiecting, 533 
internal, no tax on ad- 
[hesion, 532 
mach’y separately, 534-5 
PROBABLE AMT., 53! 
slide-valve fric., 532. 
true test for determining, 
running gear, 421 [49a 
Am., distinctive peculi- 
[arities, 421-5 
comparative safety on 
[curves, diag., 433 
coupled drivers, extra 
ae [fric., 434-5 
driving-wheel base, rota- 
[tion of, 427 
foreign, hard on track, 425 
hammer-blow, 447 
H. P. transmissible, 452 
journals, sizes, *409 
oad on driv. per sq. ft. 
[grate, *452 
slipping drivers, 285, 406, 


; 797 
tires, cost ¢g.v. mMaint., 316 
truck, mechanics of, 426 


+, 433 
weight and cost, *413 o 
*®400 
wheel-base lengths, 
[*407—10 
wheel-wear, C. & A. ry 
[*2 


runs, tendency to incr’se, a 
Starting g.v. power of, 352 
slack, effect of, 490 424 
ihe t Gree def. and use, 
no N. Y. terminals, *81 
per cent of, sect’ns U. S., 
{*x8x 
tank locs. as asst. engs., 592 
why advantag’s, 551, 554 
ten-wheel, def’n, *423 
dimensions, etc., *408 
theoretical defect, most seri- 
three forces of, 399 [ous, 329 
deficiency, how shown, 
[405 
TRACTIVE POWER, ¢.7., 434 
average between Stations, 


532 
compared with single 
(tests, 551 
all cyls, and drivers, "479 
as modified by speed, 346 
by type of eng., 280 
causes of fluct’ns in, *440 
comparative, cylinder and 
{adh., 552 
compared with boiler 
| power, 452-3 
with weight, all grades, 


deficiency, how shown, 


Os: 
economy of fully em- 
{ploying, 587 
effect low boiler aie 
405 
French practice a ft 
575 

head resistance, *s520-21 
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Loc—Los 
Locomotive—Continued. 
tractive power, high speed, 
horse-power, *519 = *519 
imperceptible slip, 445 
increases faster than fuel 
{[burned, 13 
loas at speed, nature of, 
[473 
ALL GRADES IN DAILY 
[SERVICE, *544 +- 
pass. and freight locs., 
[diff., 478 
pass., needs much, 407 
P.C. CHANGE, FROM CHANGE 
[IN ANY GRADE, 554-7 
p. c, Wt. train to wt. eng., 
[all grades, 669 
ratio to total wt. loc., *542 
weight train. all greg 
{— *544 +. *593 
speed reduces, 474 
starting needs most, 474 
tank locos., 551 
testing by fluct’ns of rel., 
, [792 
why great in Am., 422 
wire-draw’g reduces, 474 
wt., to increase 10 p.C., 
trimmings, wt. of, *400 = [yor 
Typgs oF, defs., 422 
change in most used, 114 
compar. cost, new, *s65 
effect grades on, 555-7 
weight of, all parts and m’t’ls, 
[*400, *412 +, *416 
ALL TYPES, *407-424, *279 
as affected by low eras 


ON 


by steel rails, 561 
by volume traffic, 597 & 
boiler, water and steam, 


; 454 
cost of doubling to hau 
[same train, *567 
details (full), *412-4-6 
effect on cost, new, *s65 
on operat’g exp., *560 
empty and in service, 
[*407-8 
fast pass., wt., etc., 421 
French practice, *576 
increase in recent years, 
[*407-10, *466 
P. R.R. since 1852, *141 
explanation of, 408 
of parts, constancy in 
[ratio, *400 
on drivers compared with 


[cy]. p., *408 
p. c. to ienin load. all 
[grades, *669, *688 
p. c. various materials, 
[Am. and Eng., *416 
ratio to trac. power, *542 
various engs.,*279,"407-24 
extra heavy eng., *421 
parts of eng., 400 
roads, *438 
Long chords, diffs. length, aces 


644 
Long tangents, g.v., bad practice 
{as to, 324 
Long Isl. r’y, loco. perf’ce, *439 
Pp, 679 (See Spiral.) 
and damage. enst. r’ds and 
(sections, U. S.. “170-6 , 


INDEX. 


Los—Mai 
Loss of time by reduc’g speed, 
9-2. *594-5 
Low grades, g.v., and asst. eng., 
London terminals, cost, 827 [659 
expenses at, 827-8 
location of, 72 *529 
London, B. & S. C., fastest train, 
kindling fires, exp’ce, *200 
locos., cost & ms. per yr., *159 
tests, "462 
traffic and fuel consump. , *131 
London, Chat. & D., fastest train, 


og. [529 
London & N. W., am't sid’gs, 827 
fastest trains, *529 (*x59 
locs., cost and miles per yr., 
rep’r details, *145 
interlocking app’s on, 809 
terminals, cost, 827 
Louisiana: area, pop’n, sidings, 
Pp. c. op’g exp., earnings per 
mile an fread. Sho: wealth per 
cap., *26 
Louisville, fall at, 84r 
Louisville & N., align’t stat., *264 
fluct. in stock, *46 
maint, way exp. by items, *120 
miles and earn’gs, *719 
op’g exp. and tr'ns pr day,*172 
train-l'd, growth, *roz 
Louisville, C & L., miles and 
fearn’gs, *719 
Lubricat’n as affect’d by temp.,506 
bath, eff’y, 509, ore 
minute diffs., effect, 509 
Luchmanier pass, grades at, *700 
Lunch counters and curvat., 649 
Luxemburg locos., no. and work 
[of, *160 
Luxury in cars, why tends to 
. {iner., 139, 567 
McAlpine, C. L., on sharp curve, 
[326 
.%., Cost new, 
details, “150-5 
reprs. p. c. due various 
[causes, *203 
minor details of,smail, 
shop, maint. of, 154 {*x49 
Macon & Br., align’t statist., *264 
loco, perform., *438 br 732 
Mahoning bch., N. v. »& O., 
handling trains on, 791 
Making time and curvature, 268 & 
Malicious obstructions, derailm’ts 
from, 245 
Maine: area, popu., sidings, p. c. 
op'g ex., earnings per mile 
and head, *90; wealth per cap., 
*26 {miles, *28x 
Maine Central, p. c. switching- 
Main (trunk, g.v.), lines and bchs., 


Machinery, loco., 


; [707 + 
ex, of error in, 928 & 
Maintenance of way, 118 
anomalies in. 127 

as affected by distance, x99 


gauge, 433 : 

minor details, 19x 

no. of trains, 127, 569 

pushing eng., 602 

exps., details, U. §. sec- 

tions, ctc., *128. *170-6 
general tendency, 117 
iron rail era, items, *120 
trunk lines.34 years,*129 


Mairtenance of Way—Continued, 
exps., ratio to maint. cars, etc., 
131 
ratios of to each other, 
[*127-33 
why constant pr. train- 
[mile, 127. 569 

Manchester, stat’n exp. at, 828 
Manhattan (elev’d, g.7.) ry., 
[length, stops, etc., *559 
operating details, speed, etc., 


559 
stations on, and power used, 
speed on curves, 273 {*zox 
Mann sleeping-cars, *491 
Manufacture of rails, rat 

of transportation. 48, 106 
Manufacturing regions, burden 

traffic into, 618 
traffic of, 63 
roject’g loc'n, 886 
g7.v.), pro and con 

[874 + 

GOOD AND BAD, ex.. 888 

large scales, best, 884 

loose sheets always best, 886 
Maps, making mental, 835, 849 

ex. of need for, 852 

ocular illusion, g.v., on, 665 

right use of, 836-7 

smal] scale, making, 889 

need for, 665 

use in reconnais. ex., 934 
Marié, G., loco. tests. 464, 470 
Marine engines,comp'd, and loco., 


heav 
Mapping an 
contours 


coal per H. P., *460 (133 
utmost economy of, 469 
Marriotte’s law, ("262 


67 
Marquette H. & ocalign't statist., 
Marsh, Sylvester, invented rack 
Marshall pass., *698-9 _ [r’y, 690 
Marveilous feat, sci. skill, 932 
Maryland: area, popu., sidings, p. 
c. op’g exp., earnings per mile 
and head, "go; wealth per cay is 
2 
Mason loco., Am., dimens., etc., 
: [*407 
Id. on drivers persgq. ft. 
[grate, *452 
Masonry and floods, 781 
cost of, 752 
dry, bad, 898 
estimating, 898 
Mexican, 929 
p. c. cost to total, *757, *833 
Massachusetts: align’t statist., 259; 
area, popu., sidings, p. c. op’g 
exp., earnings, per mile and 
{head, *90 
classification of through and 
ocal traffic, an 
cost per year per eng. an 
fuel, cost of, 136 {car, “#48 
interlocking law, 812 
loco. reprs., Cost, 142 
maint. way exp. by items, *120 
motive-power exp., det’ls.*147 
ry. earnings per head, etc., *78 
wealth per cap., 26 
Master Car-B'ders Ass'n. assumed 
{action on rail-heads, 307 
Comm. rep’t on heavy eng.. 
279 
on interchange rules, 166 
tule for deprec’n cars, *205 


Mas—Mid 
Master Car-B’ders Ass’n—Con'd. 
stand’d axle, w't "486 
journal, *499, *513 
60,000 lb. box-car, eat 
49° 
Mastodon loco., ¢.v., def., 423 
introduction of, 124 
Material, boring to test, 868 
cars, prop’n to labor, *161-4 
loco., ¢.v., rep’rs, prop. of, 
; ("147+ 
prices of, Am. & Eng., *416 
w’t and cost in locos., *412-6 
Mauch Chunk, grav. r'y at, 692, 


45 
Mauritius, roll’g-stock per m., oe 
Maximum and min. limits of ene 

24 
Mechanics of curve resist., 281 

of train move’t, 331 

tools, U. S. value, ¥25 
Memphis & Ch. align’t stat., *264 
Mental perspective, x 
Merrimack river, fall, 84x 
Metric curves, radii, *267 

stationing, 266 
Mexican Cent. R’y, descent from 


T 
into Ameca i oa ébe y 


pene route of, 721 
ong grade on, *700 
Pacific b’ch of, 736, 670 +- 
Reventon tunnel, 668 
spirals on, 678, 682 [72x 
Mexican Nat. r’y, gen. route of, 
location, problems on, 722 
long grades on, *700 
Mexican R'y, curves on, 326 
error in not going to Puebla, 
Fairlie engines on, 424 = [928 
history and descrip'n, 929 
long grade of, *699 
profile, 3 
(See Jalapa line.) [65 
Mexican towns, ex of stations at, 
Mexico, Am. line to city of, 925 
Am. locos. in, 422 
plateau of, 927 
rects. per inhab’t pass. & frt., 
rolling slopes in, 844 [x05 
trunk lines in, 720 
(See Jalapa, etc.) 
triangular course traff,, 616 
Michigan, align’t Statistics, *262 
area, pop’n, sidings, p.c. exp., 
earn'g per m. and h’d, “go 
interlocking law, 13 
* rough country " of, 840 
wealth per cap., *26 
Michigan Air-L. align’t stat., *262 
Mich. Cent. r’d, chart of financial 
fall of rates on, “726 [record, 34 
fluct’s in stock, *46 
miles and earnings, *719 
traffic, local and through, 214 
train-load, fuel burned, 
growth of, *s0oo [136 
See Canada Southern.) 
Michigan, Lake, water of, *378 
Middle States: area, pop’n, sid- 
ings, earnings per mile 
and head, etc., *ox 
bonds and stocks per m., *1z07 
curve and grade statist., 259 
earnings per mile, *107 
distribution of *108 


INDEX, 


Mid—Mit 
Middle States—Coxntinued. 
frt, earn., thro’ and local, *231 
gen. r’y statist., 88-90 
growth r’y system, 44 
Main results, oper'n, "24 
maint. way details, *128 
op’g exp. and traffic details, 
¥x70-6 
pass. and fr’t haul and train- 
(load, etc., "97, *217 
p.c. op’g expenses. 91 
pass. and fr't traffic, *181 
switching mileage, 181 
rect’s per inhab., pass and fr’t, 
rolling st & per m., 47 [*xog-5 
switching mileage, 181 
ton-mile, rec’ts and haul, *rrs5 
train-l'd and haul, fr’t and 
(pass., *97, *217 
wealth per cap., 26 
Midland r’y, fastest train, *529 
locos., cost and miles per y’r, 
reprs. details, "145 [*159 
motive-power, exp., det'ls, 
[*133, *147 
traffic and fue] consump., *131 
Milan r’y, profile, 698 
Mileage, constructive, 218 
loco., exaggerations 
rate for fr’t cars, 164 
Milwaukee grain receipts, 728 
Mineral traffic, 7.v., and balance 
[grades, 614 
dead wt. of, 610 
changes in, 609 
Mines, U. S., value, *25 
Mining regions, burden traffic 
toward, 63, 618 
Minnesota: align’t statist., *263; 
area, popu., sidings, p.c. op'’g 
exp., earnings per mile and 
head, *go; wealth per cap., *26 
MINOR DETAILS OF ALIGN'T, 183 
and drumming business, 


[ro3 
in, 


192 
cost of, as aff'd by ruling 
grades, 58: 

effect on amt. of salt? or 


nature and impotence, 


185 
possible variations in, 
{slight, 189 
relative imp’ce ex., 395 
Mississippi: area, popu., sidings, 
p.c. op’g exp., earnings per 
mile and head, *9o; wealth per 
cap., *26 (eat 
Mississippi river, fall, and tribs., 
‘points,’ rates to, 218 
steam-engines on, *460 
water, purity, 378 | 
Mississippi valley, bad location, 
[g.., in, 656 & 
Missouri: align’t statist.. "264; 
area, ,popu., sidings, p.c. op’g 
exp., earnings per mile and 
head, "go; wealth per cap.. 26 
Missouri, K.& T. loco. perfce,*439 
Missouri Pacific, miles and earn- 
lings, *719 
Missouri river, fall, 842 
* points.’ rates to, 218 
Mistakes, narrow margin for, 28 
Mitchell, A., invented Consol. 


{eng.. 278, 423 


969 


Mix—Neb 
Mixed trains, when used, 95 
Mobile & O., align’t statist., *264 
‘* Moderate” grades, 7.v., 330 
Modern r'y corporation, the, 28 
Modulus of elasticity, def., 345 
Mogul loco., g.v., dimens., etc., 
rel. cost reprs., 146 [408 
Momentum and curve comp’n, 621 
def’n as used, 632 
grades (virtual, g.v.), def. and 
: [ex.. 344, 702 
Monarch sleeping cars, *491 
Monopoly powers of dea ae 
of, 32 
Montana: area, popu., sidings, 
p.c. op’g exp., earnings per 
mile and head, *go; wealth per 
cap., *26 
Mont Cenis r’y fric. grip, 690 
loco. tests, 464 
rofile, 698 
Monte Carlo disaster, 252 [753 
Mountainous regions and gauge, 
curve limit in, 655 
valleys ¢g.v. penetrate 
[into, 586 
Mountains, slopes of, why eye ex- 
[aggerates, 845 
pro ingty of, oc. illu’n, 846 
Mount St. Elias, ht., 927 
Mount Washington r’y, first mace 
r., 6c 
Moon, why large on horizon, 845 
Moral effect of curvature, 276 
of distance, 239 
of Bone maint. way, 124 
of large traffic, 55-7 
Mordecai, G., table by, 818 [503 
expts. on fric., g.v., 


Morin, A. 
Morris & Besex, align’t wero 


Morse, J. R., table from pa er, 


, 7 47 
Mortgage interest builds rds., 36 
Motion, accel'd and retard., laws, 


331 
Motive-power, cost, U.S. r‘ds and 
[sects., *170-6 

by items, *147 

English, *148 
general exp. for (see Loco.),. 


[*147 & 
Mud and incrustation, “78 (eoy 
Mulhall, Dict. Statis., table from, 
Murders and r'y accidents, 257 
Narrow-gauge, 751 
and cross-ties, 779 
curves 7.¥. On, 326 
curve resist. on, 305-6 
in Colorado. 694 
in Mountainous regions, 753 
locos., comp. cost, *564-s 
Consolid, engs., 28x 
Origin of. 424 
useful effect on car ieiaber a 
tion, 48 
Nashua & Lowell, p.c. switching. 
. [miles, *18r 
Nashville, Chat. . St. es miles 
and earn *7y 
‘ Natural gift’ for location, oe. 
Nature, working with, 585 {22 
Nebraska: area, popu., sidings, 
PS one ies earnings per 
mile and he ; Ww 
cap., “26 ve ; ae 


oo 
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Nec—New 


INDEX. 


New York 


New—Nor 


Necessary traffic, g.v., very little, New York Cent & H. R.—Con'd. New York, L. Erie & W.—Con'd, 


[s2 
Nesquehoning valley, switch- 
(back, 94 
Netherlands, locos., no. and wor. 
[of, *x60 
Net revenue, g.v., sections, U.S., 
; o2-4 & 
Nevada: area, popu., sidings, p. c. 
op’g exp., earnings per mile 
and head, “go; wealth per cap., 
2 
Newton, first law of motion, 341 
r'y train, best ex.. 342 
New England States, alignment 
petavasee: ¥259 
bonds and stock per mile, *107 
earnings per mile, *107 
distribution of, *1x08 
frt., through and local, #231 
Sage r’y statistics, *88, *go 
aul, train-load, etc., *97 
growth r’y system, *44 
main results op’n, *g2 
maint. way exp., details, *128 
op’g exp. and traffic details, 
[*170-6 
p. c. pass. and frt. traffic. *181 
p. c. Switching mileage, *181 
rec’ts per inhab. pass. and 
[frt., *r04-5 
rolling-stock per mile, 47 
ton-mile rec’ts and haul, *115 
train-load and haul, frt. and 
wealth per cap., 26 [pass., *217 
New Hampshire, wealth per OP 
2 


New Jersey: align’t statist., *259 ; 
area, popu., sidings, p. c. 
op’g exp., earnings per mile 
a head, *go; wealth per cap., 

2 
‘rough country ” of, 840 

New Mexico: area, popu., sidings, 
p. c. Op’g exp., earnings per 
mile and head, *go; wealth per 
cap., *26 408 

New So. Wales, Am. loco. in, 422. 

rolling-stock per mile, *47 

New York City, cost frt. cartage, 

20 
elevated g.v. rys., curves on, 
{645~7 

Gd. Cent. Sta., cost, 70 [*714 

interna] pass. traffic, growth, 

points near, rates to, 219 

pop'n, growth of, *714 

-Smithville traffic, 718 

terminal facilities, cost, 70, 818 

rates at, 219 

train speeds from, 648-50 

New York State, align’t statistics, 
2593 area, popu., sidings, p.c. 
op’g exp., earnings per mile and 
head, *90 


=<" x7 


curvature in, 259 
interlocking law, ora _ [#20 
maint. way, exp. by items, 
switching engines in, 156 
wealth per cap., 26 
New York & Harlem, alignment 
[statist., *2so 
N. Y. & New Eng., alignment 
statist., *259 
New York Cent. & H. R.. align’t 
{statist., *259 


an ex, of long line prospering, 
[240 
asst. engs. on Hudson R., 591 
construction acct., items, *7x 
cars, box, wt. of, det’ls, *1 "4 
distance and through traffic 
[of, 240 
negative val. on, 234 
aa aba ¥599 
oss by. stops to, 595 
flucts. in Jock. "46 ; 
formation unforeseen, 707 [724 
HISTORY AND SUCCESS OF, 707, 
level grades on, H. R., 327 
locs. cost and miles per yr., 
reprs. by items, *143 [*x59 
p.c. labor and mat’1,*z52 
maint. way and roil. stock 
[exp. comp. 34 yrs., "129 
miles and earnings, *719 [*172 
op’g exp. and trains per day, 
p.c. of, why high, 110, 
and rates, 220 [725 
op’g pushers, H. R. div., 792 
pass. trains, longest, 596 
rail section, 307 
rail-wear on, pass. and frt., 561 
rates on, fall of, *726 
and Mex. r’y, 923 [220 
effect on p.c. op’g exp., 
sharpest curve on, 326 
sidings. total, *825 
Buffalo y’d, 821 
terminal exp., etc., N. Y.,"819 
train-ld., frt. and pass., *217 
growth of, *roo 
train-mile cost, *116 
train-resist. tests, ye 
New York, Chic. & St. L., 
sidings, Buffalo yard, *8ar 
elsewhere, 825 
New York, L. Erie & W., align’t 
[statist., *259 
Carr’s Rock disaster, 255 
connections, relations with, 
[221,729 
curve compens’n on, 621 
distance, value of, to, 221 
dynamom. tests, sor 
financial status, 41, 729 
flucts. in stock, *46 
freight time-table on, 102 
grades, balance of, 618 
60 ft. and 6° comb'n, 656 
inundations on, 783 
location of heavy grades, 585 
locos. cost and miles per yr., 
tests of (Z. C.), *437 [*159 
loss traffic from curves, 275 
Maint. way and rolling-stock 
; [exp. 34 yt *129 
miles and earnings, *71 
op’g exp. and traffic det’ls,*z72 
p. c. of, comparison, rro 
pass. pushers on, 595 
rates, fall of, *726 
rates on and Mex. r’y, 923 
and N. Y., P. & O., 221 
sharp curves on, 278, 326 
pate total, etc., *825 
term’] exp., etc., N. Y., "819 
tires, cost m’nt’g, 316 
ton-mile rec’ts, etc., “215 
track. Buffalo y’d, *821 
train-load, frt. and pass., "ar7 


train-load, growth of, *roo 
train-mile, cost, *116 
wheel-wear, statistics, *317 
wey has peer connect’ns, 730 
New York, N. H. & H., fastest 
(train, *529 
flucts. in stock, *46 
locos. cost and duty, *159 
sharpest curve, “325 [*217 
train-load, frt. and pass. 
New York, Ont.’ & W., -term'l 
{exp., etc., N. Y., "819 
New York, Penna. & O., align't 
[statist., *26z 
bad location of, 223 
bridge vibration tests, 447 
handling trains on, 791 
locat’n at Springf’d,O., 56 
Mahoning B’ch, 732 
op’g exp. and trains per 
day, *z72 
p. c. switching-miles, *18 
rail-wear tests on, 294 
strategic naiaerE. of, 
222 
train-load, frt. and pass., 
hy a bad Ag 
why a bad property, a2 
New mae re _@tc., tra ics 
and dist., 239, 709 
New Zealand, rolling-stock per 
[mile. *47 
Niagara cantil. bridge, w’t, etc., 
: ; 902 
Niagara river, discharge, 841 
all, 841 695-6 
Nigger-hill, develop’t around 
Non-competitive traffic and good 
(facilities, 58 
and restaurants, 74 
comparative rates, 58 
effect distance on, 213 
true classifications of,212 
Norfolk & Wn.,Consol. loco. tests, 
Se [etc., 431 
North British r’y, locos., cost and 
[miles per yr., *159 
North Carolina: align’t statists., 
*263; area, popu., sidings, p. c. 
op’g exp., earnings per mile and 
head, *go; wealth per cap., *26 
North Central States: alignment 
statist., *262; area, popu., earn- 
ings per mile and head, etc., 
*or [*259 
curve and grade statist., 
fall rivers in, 841 
freight earn., thro’ and 
] » *231 
n. r’y statist., 88, oz 
ul and train-I'd, etc., *97 
no. pass. trains, 96 
op’g exp. and traffic det’ls, 
*170-6 


17 
p. c. pass. and frt. traffic, 

; [*18x 
switching-mileage, *181 

ton-mile rec’ts and fae 

115 

train-load and haul, frt. 

[and pass., *a17 

North-Eastern r’y, locos. cost and 
[miles per y’r, *159 

Northern Pacific r'y, flucts. in 
2 (stock, *46 


Nor—Ope 
Northern Pacific r’y—Continued. 
heavy cars on, 485 
loco. dimens., etc., 553, 407 
tests on, 552 
long grades, *700 
Northern r'y (France), impercept. 
[slip tests, 445 
Northwestern grain receipts, 728 
Northwestern States: area, pop- 
ulation, earnings per mile and 
head, etc., *91; general r’y stat- 
ist., *88 [*128 
maint. way exp. details, 
pass. and frt., haul and 
(See Western.) 
Norway, align't statist., *265 
locos. no. and work of, *160 
performance of, *439 
popu., r’ys, wealth, etc., *27, 
rolling-stock, *43 [*43, "45 
Notch, loco., g.v., def'n, 797 


O = Yn 2D, 872 
Obelisk, ex. of natural, 684 
Obliquity of traction and curve 
{resist., 301 + 
Obstructions, accidents from,*247 
Ocular illusions, 842 
as to quantities, 849 
broken back curves, 871 
chief danger from, 852 
distance on maps, 665, 859 
examples of, 680, 846 
grades in flat country, 661 
sharp ridges, 668 
steep slopes, ex., 684 
Odometer, use of, 838 
Office location, evils of, 880 — 
Offsets, eye exaggerates, 842 + 
for transition g.v. curves, 
+, 684 
Ohio: alignment statist. in, *261; 
area, popu., sidings, p. c. op’ 
exp., earnings per mile an 
head, *go 
interlocking law, 813 
‘rough country’ of, 840 
wealth per cap., 26 
Ohio & M., align’t statist., *26x + 
train-ld.. growth, *ror 
Ohio river, & tribs., fall, 84x 
Qil and waste, cost, *147, *170- 
Oil excitement and rys., 30 
Old Colony, locos., cost and miles 
_ ., (Cperyear, *159 
p. c. switching-miles, *181 
washouts on, 782 
Old lines and oper’g rules, 79 
improvement of, 785 
CONCLUSIONS AS TO, 808 
gaining double ak oa 


possibilities as to, 787 
pushers on, 788 
sags, taking out, 806 
virtual profile, 798 
usual errors in, 787 
origin of, 789 
Open road (the part between 
stations), improving grades 
' . on, *803 
Operating ballast trains, 77 
Oprratinc Expenses (CRY,), 106 
and bad bridge eng., 3 
as affected by curvature, 313 


INDEX. 


Ope—Pap 
Operating Expenses—Continued. 
as affected by distance, *207-8 
No trains, 568 
radius of curves, 638 
rise and fall, 375 
train-ld., 560 
average amt., 108 + 
ESTIMATED AVERAGE, 180 — 
grand divisions in, 127 
great change in, 107 
p. c, caucage roads, *:74-6 
English, *79, *188 = [*88 
secs., U. S.,*108-10,*170-6, 
trunk lines, *172-6 
p. c. to exp., no criterion of 
[management, 109 
trunk lines, g.v., cause 
; [incr., 725 
per mile road, English, *79 
U.S., *170-9, "gq & 
per ton-mile, *11 & 
per train-mile, En lish, | 
79, *178 
_U.5., "170-9 oe 
Operating heavy grades, ¢.v., 
P diff’y, 596 + 
Operating rules and ballast trains, 
; ; 773 
and impr’t old lines, 791. 803 
Operation, linesin. See Old Lines. 
Optimism proper in loc’n, 832 
Oregon: area, popu., sidings, p. c. 
op'gexp., earnings per mile and 
head, *90; wealth per cap., *26 
Orizaba, peak of, 927 
Oroyar'y, developments, 679 +- 
sharpest curve, "325 
profile, 698-9 
train, 7.2, gtr 
Oscillatory train g.zv. resist, 
Overlaps, 848, 836 
ex. of, 852, 854 
Overloading cars, accidents from, 


17, 
gir 


Pacific States: area, pop’n, earn- 
{ings p. m. and head, etc., *91 
bonds and stock p. m., *107 
earnings per mile, *107 
distribution of, *108 
fuel, cost of, 136 
frt. earnings, thro’ and local, 


{and frt.. 
main results, op’n, * 
maint. way exp., details, *128 
op’g exp. and traffic details 
#1 70~( 
p. c. pass. and frt. traffic, *18 
switching mileage, *x8: 
rolling slopes in, B44 
rolling-stock per mile, *47 
sidings, *or 
train-l’d and haul, freight and 
pass., "97, *217 
ton-mile rects. and haul, *115 
_ wealth per cap., *26 
Painting, car, *162-4, *204 
locos., *146, "149-55, 413 
English, 144 
Palace-car, inspection from, 2 
Pan Handle, tunnel on, 240 
(See Pittsb., C. & St. L.) 
Paper location, 890 


971 


Pap—Pen 
Paper location—Conrisned. 
best hard to secure, 880 
deficiencies of, 877 
from office chair, 878-8: 
take off by bearings, 892 
use of, 86 
Parabola, cubic, 869 
law of, 387 
not suitable for r’y curves, 276 
properties of, 390 
Parallelogram of forces. 3°? 
Parallel rules, best, 887 [#155, *416 
Paris & Orl., cost locos., details, 
per ton, details, *4r1 
repairs, details, *145~-7 
p. c. labor and mat'ls, 
[*152 


wt. and cost in detail, 
_ (4x6 
Paris, Lyons & M. r’y locos., repr., 
(details, *145 
tests, 464 
Parlor-cars, dimens,, etc., 49 
why so freely used, 567 
Party-wall laws, 814 
Pass, lowest usually best, 858 
ocular illusions as to, 846 & 
Passaic, sharp curve at, 326 
Passenger and freight locos., g.v., 
[tire reprs., *149 
cars, 7.¥., NO. per m., we 
4 
; per train, ¢.v., *134 € 
-mile rates, g.v., Am. and 
[Eng. *159 
revenue, 7.v., per head, Uv. . 
sections, *92-4, 103 & 
traffic, g.v., pushers, ex., As 
and speed, 645 [616 
irregular eff. of grades,s77 
LOW SPEED REDUCES 
(GRADES, 578 +- 
luxury in, why increas'g, 
[s67 & 
no. of pass., world, 43 
on branches, 73 
p. c. of, sects., U. S., *18r 
third class, likely to in- 
: (crease, 580 
train-load, U. S., sects., *97 
trains and grades, 576, 616 ~ 
gain on grades by speed, 


. 592 
length for diff. speeds, 592 
longest, 592, 596 | 
manufacture pass. ale fo) 
no. load and haul, U. S., 
{sects., "97, *x70~9 
probable no. of, est'g, 95 
trip, av. U. S. sections, "97 
Passes, travel on, 249 
Payments per head to r’ys, U. S., 
*92-4, "10 * 
Pedestals, concrete for, 903 | 
design and est’g, gor 
Peekskill, ocular illusion at, 848 
Pegram, G. H., bridge formule, 


side, ; 
exp., earn’gs p.m. & h'd, *g0 
curves on coal roads, 978 
gravity r’ys in, 692 : 
‘- wealth Sg ca pa *26 
Penna. & N. Y. Canali rd., ca 
[statist., *260 
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Pennsylvania 


Penna. Coal Co., gravity r’y, 692 
Penna. Co., freight car, dimens., 
{etc., once and now, *486 
aan hr Rd., align’t statist., 
-bal. of traffic on, *609 _ [*260 
capital account, items, *71 
“ce a control, lines, *7z 
cars, frt., dimens., etc., once 
: [and now, *486 
ss, dimens., etc., *491 
ene. average, Ph 
cnan in, 4 
iaovement of td *609 
condensed profile, 698 
curvature, taking out, on, 277 
distances, N.Y. to Pittsb.,*609 
dynamometer tests, sor 
expt. as to curve slipping, 285 
fastest trains, *529 
flucts. in stock, "46 
frt. move’t, thro. and local, 
. & W., 35 yrs., *232 
fuel burned, freight, *135 


pass., 134 
grood condition, value of, 276 
grades, balance of, 618 
location for pushers, 585 
Tyr. & Cl. branch, *700 
hist. and cause of success, 725 
inundations on, 783 
local traffic, large prop’n, 235 
locos., breakages in stare 
419 
Consol’n, experience, *148 
cost, new, details,*151-2~-4 
per ton, details, “qr 
‘fast pass., weight, etc., 421 
loads hauled, Tyr. br’h, 
mileage of, 140 [*440 
all ages, *418 
running, first in first 
Tout, *r40, *419 
repairs, cost of, 140 
per year per eng., * 
y divs., *188 
general repairs on, 
frequency, 420 
fr and mate- 
rials, *152 
statists. loco. op n, 1851-84, 


140 
wt. and cost, det’ls, *412-6 
Consol. eng., *409 
various parts, *400 
tank, Wt., etc., 421 
‘wt. on drivers per sq. ft. 
(grate, *45: 
maint, way exp. on, 123, 128, 
130 
yrs., 
129-30 


p.c. la 


and roll, -stock, it 


by items, *z20 

policy as to, 143 & 
miles and earnings, 79 
motive-power exp., etails, 


statistics, 1851-84, *2., 
Op’g exp., and ns per day, 
. C. of, low, 110, 735 
Tuy intresting, fest 
pianes on old line, 24 
pres’t line plan'’d for, 944 
pass. ers on, 595 
gail-wear tests, x19, a 320, 


y 5 
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Pen—Pit 
Pennsylvania Rd.—Costinued. 
rates and p.c. opg. exp. ~~~ 
fall in, 726 
ton-mile rects., rach 5 
sharpest curves on, *325 
end exp. etc., N. Y, "Sig 
tires, cost m'nt’g, 316 
track, best in world, 277+ 
traffic, disprop'n E. & W., 
[etc., “609 
train-Id., frt. and pass., *217. 
growth of, 100 + 
pass., no. cars and fuel, 


train-mile cost, #116 ~ 
wages on, loc. shops, *151 
wheel-record and brakes, 377 
why many branches, 729 
‘eoria grain rec’ts, 728 
’er-diem rate for frt. cars, 165 
*erkiomen r’y, align’t statist.,*260 
*erote, Cofre de, ht., etc., 927 
*erspective, mental, 1 
’eruvian ry’s, profiles of, 698-9 & 
Petersburg, sharp curve at, ae 
“etroleum, H. U. in, *450 
‘hiladelphia-N. Y. traff., loss by 
[dist., 709 
terminals, loc’n, etc., of, 68 
train-speed to, 648-50 ; 
Phila. & Atl. ity,  align't 
[statist., *260 
Phila. & Erie, align’t statist., *260 
expts. as to loc. resist., *279 
loco. performance, *440 
rep’rs by divs., *188 
trains and fuel nets 
e 


#138 
Phila. & Rdg. coal car, 


avy, 
[*4 
coal consump. pass., 134 
fastest train, *529 
fuel tests, var. speeds, 528 
kindling fires on, *2z00 
locos., cost new, *152 
fast ess wt., etc., *421 
fr’t, eavy, *421 
repr details, *145 
and renewals, *145 
tests of fast, 473 
maint. way and roll.-stock 
_ Lexp., 34 yts., *129 
by items, *120 
ushing serv., cost, 601 
Piedmont, yard at., 618 
Piers, area, etc., N.Y. term’s, *819 
bridge, estimating, 898 
Eig iron, past prices of, 76 
Pile-driver car, Ga.C., det’ls, *490 
Piles, driving by vel. of car, ex., 


345 
Pile structures, 770 473 
Piston, loco., ¢.v., loss energy by. 
Pittsburg & Conn., align’t eee 
2 
Pittsburg, C. & St. L., allgat 
; statist., "261 
train-ld. growth, *100 
tunnel on, saving dist., 240 
*9 


Pittsburg & Ft. flucts. in 
x [stock, *46 

Opg. exp. and trains per day, 
[*z72 


sharpest curve, *325 
ton-mile rates, etc., *x15 
fall in, on. *726 

train-ld., growth, *100 


Planimeter, use of, 8g7 
Plateau of Mexico, descr., 6:6 
Platte Cafion, 697 ! 
Plotting cross-sections, 868. 897 
mapping, ¢g.v., proper 
(methods, 886 
Plates. (See Engravings.) 
Political economy of cheap con- 
struction, 18, 27 
of distance, 197 ; 
Pony truck, ¢g.v., mechanics of, 
Poor, H. V., table by, *726 — [431 
Popocatepet!, mtn., 93 
Population, sections U, S. 
growth of Ia., *77 
Mass., *78 
U.S.* 


.S. (227 
does not nelp poor lines, 
large and small, traffic per 

(head, *713 


LAW OF ADDITION TO TRAF- 
; [Fic, 708 
per mile road, Ia., *77 
Mass., ag 
sections U. S., *88-go 
world, *43 
law as to, 720 
per sq. m. & m. r’y, U. S., #88 
pay’ts per head to r'ys, *92, 


104 
. capital per head U. S.. "88 
Portable engines, cost & eff'y, "531 
Port Jervis, grades at, 619 (27, *45 
Portugal, pop’n, r’ys, wealth, etc., 
Postal-cars, dimens., etc., "491 
Power, static. and dyn., 292 & 
Practice does not make loc’g 
: {eng’r, 22 & 
Prairie ridges, loc’g over, 661 + 
Prairie States, bad loc’n in, 6, 2: & 
Preliminary line, ¢.v., 861-2 
and contour maps, 876 
P ions, abandon’g, 835 & 
Present worth of future < *82 
of future $x per year, *33 
Pressure, Neat lh steam, ¢.v , 
effec. cyl. in pract., *461 + 
Prismoi form’a, use and abo: 
5 
Probabilities, theory of, 864, B66" 
Profile, balancing quantities of, 


FQ5 
errorsin laying grades on, 329 
estimates from, 895 
paper and actual, 868, 880 
putting grades on, 893 
small scale, 861-2 
need for, 665 
Profit from r'ys, conditions i 
14-1 
Profit traffic, importance of, 62 
Progress of r'y cona., g.v., world, 
U.S., 44 {%42-3 
Prohcine and air resist., 517 
Projecting asst. eng. grades, 
low, 666 [high, 669 


ieee Regge 675 
ocation, g.¥., age . 
Propellers, no. N. Y. term'ls, *819 


Protractor, best, 886 
Providence &Worc'er, p.c. switch- 
{ing-miles, *:8: 
Provision cars, dimens., etc., 489 
Prussia, cost r'ys, etc., "45 
loco. repr. details, *z45 
Pp. c. op g exp., *170 


Pul—Ral 


INDEX, 


Rai—Rec 


Pulley, transmiss. of power ar‘d, 2ails—Continued. 
wear, as aff. by age and form, | 


Pusher (asst. g.e. engine) grades, 
iprojectin, » 566 

Puebla, error in line to, 928 

Puente Nacional, 929 

Pulque district, Mexico, 928 

Pusternal r’y profile, 698 

Pyramid, of traffic, 712, 732 


Quantities, balance of, not exact, 

atin tas | (¢g.¥.). 89 
Quarries, U.5S., value, 25 
Queensland, roll’g-st’k perm., *47 
uincy, Mass., double-truck car 
[at, 422 


Rack r’ys, history, etc., 690, 943 
reason for, 404 
Radiation and fr't speed, 370 
external, 313, 456, 471, 508 
boiler and cylin., comp. 
in yards, 315 [imp’ce, 471 
winter and summer, 508 
internal, 315, 471 
Radius of curv., g.v., cost, etc., 
designation, 258-66 [635 
gyration of car-wheels, 33. 
rails, 739 
Radius-bar, loco., def’n, etc., 42! 
Rail joints, accidents from, *246 
best form of, 123 
wear of rail from, 123 
ielding at, 56x 
Rails, and cross-ties, 775 +- 
foreign oes 425 
speed, 268, 274 
track labor, 758 
average life, 119 [25' 
broken, accidents from, 246. 
condition in winter and sum. 
(mer, 37, 
cost of, best is cheapest, 748 
durability, *745 
stiffness, *741 
strength, “742 
elastic reaction of, 516 
form of, gor, 738 
and flange wear, 317, 639 
hard and soft, rar 
inspection of, 22 [*120 
iron, cost of, various roads, 
formerly, 119, 763 
vs. steel, 1x9, 268, 56x 
light, and I't ry‘s, 737 
past prices of, 763 
renewals of, cost, U. S. sec. 
[tions, etc., *128, 1 Oo~G 
spread, acc’d'ts from, "24 
steel, effect on op’g exp., *1x 
revolutionized mt. of way 


why better, rz [xxi 
wear of, as affected by age o. 
[rails, 296 


curvature. 297-319 
radius of, 639 
grades, 380 


uality, 320 
a and fall, 379 


5 
front and back wheels, 28: 
loco. and car, 122, 561-2 
mature of wear, 308 
of pass and frt. trains, 56: 
on curves, 7.¥., 293. 319 


CONCLUSIONS, 304 2 
diff. European & A 
[exp., 283 
wt. of, and grading, 749 [744 
comp. durability, est’g, 
buying, strength, etc., 739 
choice of wt., 738 = [*747 
interest charge on, extra, 
ws. cross ties, 776 (x13, & 


{895 Railway projects, inception of, 


lways, acres in crops per mile, 
all legitimate enterpr., 14 ["go 
Capital, p. c. to total, *27 
: of world, *27 
construction, est. of future,*41 
past progress of, *44 + 
Cost, *27, *43, *45 
of world, progress, *42 
value, *25, *27, 45 
cost per head, world, *27 
total, world, *45 
per mile English, *79 
ULS., etc, *25-7, *43-5 
earnings, g.v., per mile, *77, 
¥98 & 


financial errors in projects. 707 
foreclosures, *40 [186 
good lines for, popular error, 
indirect wealth from, *27 
light, 737, 
miles of, sections U. S., *92 
world, *25, 27. 43-45 
per head, world, *43 
per sq. mile. *43 

must go to traffic, 53 

profit on, conditions for, 16 

Rainfall, amt. of, 783 
fluct’ns in, 783 
and floods, 784 [75 

Raising and surfacing track, g.v. 

Rankine,Prof., on steam exp’n,46¢ 

Rates, fixing of. 195 rs & 
as affected by diffs. dist., 709 

cartage, 820 
distance, 194 +, 723 + 
strategic advantages, 
competitive, 212 [218, 723 + 
sum of two, 218 
division of, 217 
fractional] per cents, 227 
E. & W.-boun C,, C.. I 
L. S. & M. S., 226 (22, 
how fixed on through traffi 
Mex. r'y and N.Y. C.,932 lax 
on regular and occas’! traffic 
Ug?» diff., 23, 
per pass.-mile, Am. & Fae 


ton-mile, g.v., Am. 
a Bog. #35 
recent fall of, 726 + 
through, division of, 219 
LAW AS TO DISTANCE RE: 
[SULTING FROM, 21: 
and local, ¢.v., constan! 
ratio of, 224-6 
why based on distance, 196 


Receipts per head by section: 


[*103-5, *x15° 


Reconnaissance, art of, 831, 2x 


conditions of success, 22 


maps, ase of, 836-7, 934 
rule for choosing grades, 675 


descend'g into valleys,68: 


973 


* Ree—Ris 
Reconnaissance—Continued, 
to be of line, not area, 835 
worst errors orig’te in, 832 
Refrigerator cars, dimens., etc., 


renewals, p.c. of, etc., frt. cars, 

qe *165& 

loco., g.%., *145-7 ["2sg 

ensselaer & Sarat., align't stat., 
ental, pd. by fixed charges, 106 

Repose, grade g.v. of, def’n, 


sav [341 & 
Rest, friction ¢g.v. of, 920 
Restaurant and compet. traffic, 73 
Retaining walls, Colorado, 697 
and improving old lines, 
802 


indic’g on profile 934 
Return grades, g.v., for l't trains, 
[613 + 
Return tracks, indep’t, 693-4 

Reventon tunnel, etc., 6e8 

Revenue and minor oo rel. 
imp'ce, 
effect of location on, 5 38, 
moving stations on, 
more dist. on, *229 

from through traffic, ¢.~z., di- 
(vision of, 218 
increase of, EFFECT ON PROFITS 
; [xxx & 
important than 
low €xp., 11x 
pass. and frt., sections, U. S., 
[etc., *92~94 

per head by States, *90, *104 
sections, U. S., etc., *89 
law as to, haa 
* 


more 


per mile road, sec’s 
States, U. S., 
small p.c. decisive to proper- 
[ty, 62, 72 
THEORY OF GROWTH OF, 708 
Revenue train-mile, av. cost, #179 
difficulty of est’g, 103 
Revere disaster, 254 [*424 
Reverse-lever, loco., g.v., wt, 
Reynolds, Lieut., ascent to Ori- 
[zaba, 927 
Rhigi ry and Mt. Wash., 69u 
Rhode Island: area, popu., sid- 
ings, p Cc. opg. exp., earnings 
per tnfle and ‘beads @50: wealth 
per caps ¥26 
Rhode Island Loco. Works, incr. 
ae eng. 15 yrs., *466 
Richardson bal. slide-valve, 532 
Richelieu River disaster, 25 
Richmond & Danville, align't 
[statist., *264 
Richmond, F.& P., align’tetatist., 


Ricour, M., est. value reducin 
des, “5 
train-resist. tests, 527 
Ridge and valley lines, 836 & 
ow, loc’g over, ex., 66: 
Ridge line, eye fixes on, 842 
Right of way, folly of economiz- 
[ing, 16, 53 
cost, N.Y.C, and Penna. rds., 
Rip-rap, natural, 850 (*7z 
Rise and Fall (Chap. IX.), 327 
@ minor detail, 185 
and ruling grades, distinct., 


S., *89 
igo 
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Ris—Rol 
Rise and Fall—Continued. 
as modified by speed, 347 
amount of, est’g, 366, 374 
limits of choice marrow. 


2% 
measured by no. breaks, 


[384 
r’ys and States, U. $4 
[*259 + 
classes of, defs., 330, 374 
cost of, 375 Tiajur’s, 385 
concentrated r. and f. less 
CONCLUSIONS, 382-3 
as aff’d by rate grades, 581 
iron and steel rails, 380 
loco. reprs., small effect 
{on, *188 
* foot’ of, defined, 374 
limits of classes, 366, 356 
class A, 365 + 
class B, 368 
class C, 369 [grade, 375~7 
incl's whole l'gth 
under various 
conditions, *372 
most imp’t to frt., 354 + 
relative importance, 185. 395+ 
gags and summits. different 
[effect, 363 & 
speed in, *367 
‘train-foot’ of, 582 
what constitutes, 366 [of, 682 
Rivers, descending into valleys 
est’g fall of, 840 
ade-lines over, 893 
Road and equipt., cost, U. S..¥107 
Road-bed and track, cost, U.S 
{sections, *128, *71 
cost as aff'd by rad. of curves, 
rise and fall, 38: [639 
proper width of, 772 
rel. cost, 8 
Robinson, S. W,, expts. on bridge 
Hvibration, 447 
Rochester & Pitts’ g, sidings, total, 
Buffalo yd., 821 : *825 
Rochester & St. L., align’t statist., 
Rock, estimating, 897 [*259 
indic’g on profile, 934 
testing for, 893 
Rock cuts, needless, 867, 868 
shallow, 88: 
on contour maps, 877 
Rocky Mountains & rough coun- 
align’t in, 2, 265 {try, 840 
Rocky points, decept. effect, 836, 
[842 +, 848 
Rod, extended by vel. of car, ex., 


345 
Rogers Loco. W’ks, catalogue, 
422 
Roller jour. bearings, value, 912, 


: . 923 
Rolling country, illusions as to, 
locating in, 66z [849-50 
Rolling-friction, g.v., def'n, 493, 


515 
as affected by coupled 
wheels, 534-5 
computing from i’ds 
fhauled, 444 
constit. elements, 505 
effect like a grade, 343 
on pusher grades, 597 — 
higher in winter, 314 
(See Train Resistance.) 


INDEX. 


Rol—Sax 
Rolling-load, diags. of, 
effect on wt. bridges, 76 
Rolling-stock, 485 (See Car, Loco. 
per mile U. S., *47 
foreign, *43 
rel. cost, 833, 7z 
trunk line, maint. exp. 34 
[years, *129 
Rome, W. & Ogd. align’t ee 
259 
Roof, car, cost, etc., *163, *204 
Rough country and grade con- 
: [tours, 877 ; 
a relative term, 840 
errors in, 843 & [849-54 | 
for foot-travel, illusions, 
two prelims. in, 86 
Roumania, locos., no. an 
[of, *160 


Round-house reprs. p. c., *145~6, 


Sca—Slo 


Scales of maps should be large, 884 
small scales, use of, 665 
Scenery, ex. of imp’t’ce, 678 & 
Schools and churches, U, S.,value, 
Science and Art, 831 [*2 
Scientific skill, marvellous feat of, 


y32 

Scott, Gen., route of, in Mex., 928 
Scrap credits, loc., amt. of, *146-9, 
cars, details, "204 ["412 

value of rails, allow’g for, 122 
Searles, W. H., train-r. formula, 


17 

Section hands, limit to reduc’n, 199 
Sections, length of, 126 

as affected by curvat’re, 321 


Selling price of commodities, how 
work | 


Selling transp’n, 48+ [fixed, 196 
and whims of buyer, 52 
Semmering ry. profile, 698 


149 ' Sharpsville ry., loco. perf’ce, *438 


Route, choice of, favored by Meek 
[curves, 656 | 

ONE GENERAL RULE FoR, | ** Shoo- 

[660 & : Shop and gen’l charges, loco. 


easier with sharp curves, 


rath 
to be studied as a whole, 665 | Short-haul tr: 


Ruling grades, g.zv., and minor 


Shinn, W. P., paper by, *719 
Shipping, U. S., value, *25 
*? line, 860 
g:?: 
natn *r45, "154 
ish, 333 
.g.v., and conve- 
[nient depots, 57 


[det’ls, 185 | Short line, moral effect of, 239 


‘Running’ at grades, 804 & 
(See Virtual Profile.) 
Running-gear, cars, rel. cost of, 
[*161-4 
p.c. due var’s caus., *203 
loco., 9.%, Cost new, details, 
[*¥150-1-2-4-5 
repairs, "144-9 
p.c. due various causes, 


203 

Russia, locos., no. & work of, *160 
pop’n, r’ys, wealth, etc., *27, 

: *43, 45 
rolling-stock, traffic, etc., *43 


Safety, as affec. by centrif. force, 
etc., 300 
(See Curvature, Grades.) 
Safety-guard for bridges, 900 
Sags and hydr. grade-line, 625 
and summits, diff., 367 
vert. curves on, 363 
extreme example of, 625 
increase speed, 366-7, 623 
on grades and levels, 366 
safe, limits of, 356 
taking out on old lines, 806 
TO OBVIATE ALL DANGER FROM, 
why admissible, 623 [363 
example, 623 
(See Rise and Fall.) 
St. Gothard r’y, location of, 671 
and prairie lines, est’g betw’n, 


St. Louis grain rec’ts, 728 [858 
terminals at, 70 
train speed to, 6s0 [*264 
St. Louis & S. E. align’t statist., 


St. Louis & S.F., loco. perform’ce, 


3 
St. Paul, Minn. & Man.. financial 
{hist’y, *37-38 
Sand, effect on adhesion, g.v., 437 
use of, and rail-wear, 380 

Saving per year, aggregating $ 
[at given dates, *82 

Saxony, cost r’ys, etc., "45 


trunk line, value of, 728 
law as tO, 219 
(See Distance.) 
Side-hills, illusions as to, 850 & 
Side-hill lines, culverts on, 851 
prelim. ests. of, 897 
Sidings, amt. at Boston, *823 
Buffalo, *821 
New York, *819 
and trunk lines, law as to, 825 
neti ae hase 
or pusher grades, 599 
p.c. of, sections U. 2 #83 
Side-track, taking, and imp’t old 
flines, 792 
Signal cabins, interlocking, ¢.7., 
[sizes, 809 
Silver, in world, etc., g29 
Silver Plume. spiral at, 680 -++- 
Sixth Ave. Elev. ry. curves, 646 
Skill, marvellous feat of, 932 [359 
Slack in couplings, g.zv., amt. of, 
Burlington tests of, 490 
effect of, 35 
import’ce of eliminat’g, 
Sleeping-cars, dimens,, etc., 
nglish, *491 
why so freely used, 567 
sections in, *491 
Slide-valve, balanced, 532 
description of, 457 
friction of, 532 
life of, 420 [¢.%., 284~6 
Slipping of car-wheels on curves, 
amt. due to flange press., 
error as to, 287 [294 
vel. of, on curves, *a89 
of drivers, 446, 797 
and skill of eng’r, 406 
coeffs. of fric., 435 
if begun, continues, 285 
must not be too easy, 406 
no fault in fet. eng., 406 
Slope-level, use of, 882 ts & 
Slopes, rate of, eye exaggerates, 
smooth, meaning of, 843 


87 & 
491 


Smi-Spa 
Smith, C. A., loc. expts. by, 445 
tables from, 468 
Smithville-N. Y. traffic, 718, 729 
-Jonesburg, etc.. 72 
Snow and ice, accid’ts from, *247 
cost due to, 126 
storms, as cause of accid’t, 255 
Soft-steel rails, g.v., error as to, 
121 
Soil, layer of, and rough county. 
40 
South America, Am. locs. in, 422 
rolling slopes in, 844 
South Australia, rolling-stock per 
[mile, *47 
South Carolina, alignm't statist., 
%263; area, popu., sidings, p.c. 
of op’g exp., earnings per mile 
oe ead, *g90; wealth per cap., 
2 
Southern Pacific, accident on, 949 
align't statist., *265 
long grade on, *700 
miles and earnings, *719 
Southern States, align’'t Wee 
263 
area, popu., sidings, p.c. opg. 
exp., earnings per mile and 
head, etc., *g1 
bonds and stock per mile,*107 
curvature, etc., in, 263 
earnings per mile, etc., *107-8 
fall rivers in, 841 
fr't. earn., thro. & local, *23 
gen’l ry. statistics, *89-90 
eo ry. system, “44 
aul and train-load, etc., 
; [*97, 227 
main results op'n, *93 
maint. way exp., details, *128 
mineral devel't, effect, 616 
opg. exp. and traffic details, 
[*89-93, *170-6 
p. c. pass. and fr't. traffic, 
[*18x 
switching-mileage, *181 
rects. per inht., pass. and fr't, 


[*ro4-s 
rolling-stock per mile, *47 
ton-mile rects. and haul, *1: 
train-ld. and haul, fr’t an 
[pass., *97, *217 
triangular course of traffic,615 
wealth per cap., *26 
South-western States: area, popu., 
sidings, earnings per mile and 
head, etc., *oz 
freight earnings, through and 
_  [local, *231 
eneral r’y statist., 88 
aul and train-ld., etc., *97, 
main results op’n,*93 _  [*217 
maint. way exp., details, *128 
op’g exp. and traffic det'ls, 
[*170~-6 
p.c. pass. and fr't traffic, *181 
switching-mileage, *18z 
rects. per inhabt., pass. and 
{fr’t, *r04-5 
ton-mile rects. and haul, *1z 
train-ld. and haul, fr’t an 
(pass. *97, *az7 
Spain, p. c. op’g expenses, *z10 
popu., r’ys, wealth, a "27, 
439, °45 
rolling-stock, traffic, etc., *43 


INDEX. 


Spa—Sta 
Spalding, E. C., on car et 
161 
Specie U. S., value, *25 
Speculative interest, nature of, 29 
Speed and adhesion, 435 
and centr’f force, *270 
and curvature, 268 
diff, much or little,648 
very sharp, 326 
and curve resist., 305 
and fr’t loc. cyls., 474 
and heavy grades, 369 
and pass. traffic, 645 
corresp’g to time over 293’, 
[*795 
elevated r'y sp., 648 
effect on locos., "476-4 [579 
TO REDUCE PASS, GRADES, 
to reduce grades, LIMIT, 
2 
extreme examp., of, 625 m 
fluctuations of, in practice, 
*461 
testing locos. by, aa i 
freight, and improving old 
; [lines, 804-7 
English, *132 
maximum, 368 
safe assump's as to, 371 
tendency to high, 369, 488, 


[804 
high, economy of, 488 
has caused large boilers, 
08 
highest, Engl. & Am.,*529 
tendency to use higher, 
[488, 804 
increased by sags, ¢.7., 366-7 
limits of objectionable, *271-3 
lowest, at summits, 353 
loss of, from stop, 274 
on max. grades slow, 622 
pass. and fr’t (also above), 268 
vel.-head due to, *335 
why higher in Engi’d, *530 
Speed-gauge, injurious effects of 


' (370 
Sphere, rolling of, and flange- 
[wear, 308 
Spirals, classes of, 679 
def., and advantages, 681 
examples of, 682-4-6 
St. Gothard r’y, 671 
series of, 684 
typical, 679 
Split stringers, etc., 900 
Sprague, F.J., tests on elev. r’y, 


55 
Springfield, O., loc’n N. Y., P. z 
_ [O. at, 56 
Springs, car, compression of, 272 
by vel. of car, ex.. 345 
loco, wt. and cost, rata 
Stable equilibrium on truck, 282 
Stage-coach measures necessary 
{trav., 52 
Starting. effect slack on, 490 
effect to cut down trains, 442 
fric., g.v., journal, 512 
grades for, needed, 512 
reatest trac’n req'd for, 474 
ocos., how done, 79 
loco. breakages from, *419 
on elevated r’y, *559 
on switchback, 947 
pass. trains, 406 


975 


Sta—Sti 
Starting— Continued. 
resist. of, g10. 
(See Stations, Be8 Virtual Pro- 
e€. 


State r’ys, projecting, 20 
Station (100 ft.), length on Sle 8, 
34% 
Stationary engines, comp. econo- 
{my for planes, 688 
cost and eff’y, *531 
loco, an equiv’t for, 492 
Stationery and printing, cost, U. 
S. r’ds and sects., Lie 
Station, etc.,expenses, abstract of, 
as affected by dist., 206 [118 
no. trains, 568 
English, 828 
Stations, area, etc., N. Y., *819 
asst. engs. at, 599 
correcting grades at, 790,801-2 
cost, N. ¥.C. & H. R., #7: 
curve compens’n at, 633 
diffic'ties in moving, 786 
elevated r’y, *559 
effect on grade resist., 34 
est’d effect removing from 
‘ grades at, s12 [towns, *64 
and loco. design, 475 
and pass. tr'ns, 491 
rowth of towns to, 71 
arge, switch-eng. as pushers 
neatness of, 649 {at, 792 
on grades, moving, 895 
on summits, and virt’l prof., 
(805, 807 
RULE FOR LOCATING, 63, 791 + 
virtual grades at, 704 791 
Station supplies, cost, rds. and 
({sects., U. S., *170-9 
Stay-bolts, wt., etc., in boilers, 
Steam, expansive energy only 
[used, 457 
Ibs. per H. P., av. loc., 451 
theoretical, *460 454 
wt, and heat, various press, 
wt. in loco, g.zv. boiler, *454 
Steam-boats, full stroke eng. oor; 
4 
Steam-chest and boiler press, 473 
Steam-engines,cost and eff’cy,*53r 
lead and lap, defin., 470 
erfect, eff'cy of, *460 
iss’pi river, *460 [457 
uses expansive energy only, 
working full stroke, *458 
(See Stationary, Loco.) 
Steam-pipe, loca., size, *409 
wt, and cost, *412 +- 
Steam-ports, losses by, 470 + 
Steam-press, boiler and effective, 
a oars ¥132 [*479 
H. U. due to various, "450 
little effect on economy, 473 
theoret. gain by higher, *468 
Steam-shovel, working with, cost, 
; [etc., 773 
Steel-rail, g.v., per cent of, sec- 
[tions U. S., *88 
Stephenson, G., and sealer 
4 
Steubenville, O., tunnel at, s40 . 
Stevens, A. J., inv. pisos 
OC", 
Stiffness, cost of and wt. rai 
[739, *742 
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Sto—Sur 
Stock and bonds p. mile, sections, 
; U. S., *107 
Huctuations in price, *46 
nature of, a9 
per mile r’y and head, U. S., 
watering, nature of, 32 [*88 
Stock cars, dimens., etc., *486-7__ 
Stopping and starting, ¢.v., acci- 
{dents from, *246 
at grade-crossings, g.v., 810 & 
loss by, 810-12 {*203 
effect on car and eng. reps., 
fuel burned for, 200 
Stops, cost of, 810 
heavy trains, 600 
effect on grade resist., 346 
virtual profile, ¢.v., 350-2 
no. of, Mich. C. R. R., 136 & 
on max. grades, effect, 623 
on pusher grades, 596 
power lost by, 200, "335 
time lost by, 201, 274, 595 
Stop-watch and loco. tests, 794 
cost, etc., 796 
Storage sidings, g.v., *821 
Stores, loco., 7.v., cost, *1r47 & 
Storms and structures, 781 
great ones, local, 782 
Strategic advantages, effect on 
rates, 218, 241 & 
Streams, est’g fall of, 840 
grade lines over, 893 
mental map of, 836 & 
Street accidents and r’y, 257 
Street r’ys, cable, 690 
traffic of, N. Y., *714 
per inhab’t, *714 [739-42 
Strength, cost of and wt. rails, 
Stroudley, Wm., loc, tests by, 30 
4 
Success, conditions of, 1, 8, 840 — 
Summits, false, 836 
avity r’y seeks, 692 
igh, ascending to, 925, 943 
may cost little, 590 
often wise to go to, 590 
lowest safe speed at, 353 
normal types, 68 
leading, of world, *698-9 
of Colorado, 696 + 
not always control es, 
_ 1675 — 
not always governing point, 


670 
passing, by cable tract’n, 889 
RULE FOR PASSING, 660 
store power in train, 692 
station, g.v., on, and virtual 
{ profile. g.0., 805, 807 
Sun, why larger on horizon, 845 
Sundays disappearing from r'y 
: (serv., 97 
train-work on, 169 
Superelevation, 298 ++ 
common error as to, 302 
effect of, 271 
on curve resist., 298 
on position wheels, 300 


ety, 300 
lateral force from, 298 
on tang., idle elect, g11 
Surfacing. (SeeTrack.) [4-5 
lus, fluctuations in, etc., 33- 
eys, care g.v. in, and amt. 
_ (curv., g.e., 656 & 
compass lines, 863 
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Sur—Tax 
Surveys—Continued, 
field-work of, 860 
location line, 866 
no. successive lines, 834, 860 
organization of party, 867 
paradox as to time on, 856 
saving needless work, 871-2 
should start with no curve- 
[limit, 654 
when to make, 856 
how to determine, 857 
Susquehanna, grades at, 619 
river, fall, 841 
Sweden, popu., r’ys, wealth, etc., 
; a7, 43, “45 
rolling-stock and traffic, 4 
Swing-motion truck, 7.v., det’n, 
objection to, 428 [426 
Switchbacks, 684, 943 
aut. switches for, 946 
best for great inclines, 943 
germ of true plan, 945 
good loc’n for, ex., 682 
rades for, 947 
eruvian, 685-6, 699 
vs. Spirals, 682-4- 


TasLes—InDEX BY NUMBER: 

















Swi—Ten 
Switches, derailing, 811 
misplaced, derail’ts from, 945 
Switching, accidents in, *246 
slipping drivers in, 446, 797 
terminal charges for, 156 & 
Switching engines, descrip. and 
as pushers, 600 [use, 424 
est 'd av. prop’n of, 156, 182 
mileage allowance for, 156 
Switchmen, at stations, 791 
Switching mileage, how exagg'd, 
103 
prop’s of English, 135 
sections, U. S. 
Switzerland locos., no. and work 
high loc. press., *519 lof, *z60 
pop’n, r’ys, wealth, etc., n27) 


; 45 
Syracuse, B. & N. Y., alignment 
[statist., *259 
Syracuse, Gen., etc., alignment 
statist., *259 

‘ Systéme Richenbach,’ 690 
Systems of r'ys, all lines, parts a 
I 

great, of U. S., *719 
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Tabor grade, *699 
Talcott, A. H., & Mex. Ry., 929 
Tangent, breaking sixty-mile, 663 
desirable length, 324 [330 
long, bad practice as to, 324, 
sharp curves, g.v., lengthen, 
Tank engines, 424 [641 
as assist. eng., 592 
comparative power on 
[grades, *557-8 
why advantageous, 554 
(See Tender.) 
Taunton Loco. W'ks, increase wt. 
[engs., 35 y’rs, *466 
Taxes, cost of, sections and r’ds, 
VU. S., *170-9 
asaffected by dist., 206 


Tehachapi accident, 949 
Tenders (builders' rule for total 
[weight, 20lbs. per gall. water.) 
cost of, new, *564-5 
details, *150-1-2-4-5 
and weights, *412-4-6 
cost repr’s of, det’s, *243-9 
English, 144-6 
French, 147 
p. c. cost of eng. r., 144 
cost renewals, 146 & 
due various causes, *203 
for switching-engs., 424 
life of, "4x0 
tires, cost of, *149 *407~16 
WT8. AND CAP’y, all eng 
wheel-base, all eng., *¢e> 16 


Tel—Tir 
Telegraph,cost of, r’de and sect’ns 
S., *z70-9 
of U. S., value, *35 
offices, and -improv’g old 
{lines, 803 
stations and asst, eng., 601 
Temperature and H. U., distine’n, 
and radiation, 3t4 [*as4 
changes of,.in cylinders, ¢.v., 


effect on coeff. fric., *505 
fuel consump., 136— 
train resistance, 5 
summer and winter, 314 
Temporary lines, advantages of, 


{16, 86, 766 
B. & O., *700 
ex.of proper use, 277, 654 
for light r’ys, 750 
Sags, g.v., In, 624-5 
examp., 625-6 
Tennessee: align’t statist., *264; 
area, popu., sidings, p.c. op’ 
exp., earnings per mile an 
head, *go; wealth per cap., *26 
Tennessee pass, Col,, *700 
Tepetate, def’n, 683 
Tepic, location at, ous as . 
Terminals (Chap. XXVI.), 8:8 
allowances on rates, ¢.v., 
and curvature, 655 (x56 & 
expenses, N, Y., etc., *819 
European, 827 
for light r’ys, 749 
ood, imp’te of, 768, 68 
ocat’n and cost of, various 
{cities, 68-7o, 818~27 
must be near largest cities, 727 
rel, no. of, on trunk lines, 729 
Terre Haute & Ind. loco, aa ee 


43 
Terre H. & S.E, align’t stat., “261 
Texas: area, pop’n, sidings, p. c. 
opg. exp., earnings per mile and 
head, “go; wealth per cap., *26 

Texas Cent’), align't statist.,*265 
Theis r’y, Austria, est. for rates 
_ _ fon, 198 

Thompson, J. E., on incl. planes, 


944 

Throttle, loco., ; v., effectof c - 
 - = 47 

‘Through ° traff., g.v., true ik fed 

effect dist. on, 215 [sif'n, ar 

rates, g.v., constant ratio to 

_ [local, 224-6 

Thurston, R. H., fric. tests by, 504, 


gi 
Time in seconds and speed trains, 


7 
Time, effect on car and eng. Teps., 
203 
loss of by reduc’g sp'd, s95 
EST'G IMPORT'CE OF, 649 
on curves, *647 + 
round trip per day anit, 


49 
of descent on grades, eens 
of, 624 
Time-tabies, fr’t, how arranj ed, 
Tires. accidents from, *s47 = [102 
life of, 420 
aa of gor 
mileage of, *149 
prices ‘Am. and En + G16 
w't and cost, “4r3 


62 


[ 
J 


INDEX, 


Tod—Tra 
Todhunter’s math’! series, 33: 
Toledo grain rec'ts, 728 
Ton (in this vol. 2000 Ibs, or ‘net,’ 


_ {unless otherwise stated.) | 
Ton-mile, cost increasing grades, | 


[g.v., per, *574 
rates, g.v., Am. & E 
E through and 
local, *216 & 
through and local, 12 y'rs, 
{c.,c., C&I., Ae 
1s years, L.S. & M. S., 
[*226 
rec’ts, exp., etc., large table, 
(*r15 & 
varying cost of, est’g, 198 
Topographer, frequent errors of, 
needs practice, 885 884 
outfit of, 882 867 
Topographical party, organiz’n, 
Topography (mapping), 873 
colored, 873 
CONCLUSION AS TO, 880 
contours, q-2.s 873 
dangers of, ex., 88: 
double use of, 876 
field-sheets for, 886 
inking in, 888 
large scales best, 884 
plotting, 883 
sh’d be taken in field, 882 
taking topog., 881 
over areas, 684 & 
use and abuse of, 873 
“(physical geography), adapt’g 
{low grades to, 665 
and bal. of grades, 614 
and curve compens'n, 628 
and transition curves, 869 
curvature bunched, 622 
curve limit may be easy, 655 
effect insuffic’t study of, 583 
effect on use of curves, 35 
fitting curve comp'n to, *630 
GENERAL LAW AS TO, 586 
law of, as to changes of level, 
in easy coun 660 {*s588 
mountain foot-hills, 937 
no country difficult, 832, 840 
often favors low grades, 670 
Peruvian, 679+ . 
rough, light lines in, 832 & 
Tourist travel, ex. of imp'ce, 
; {678 & 
Tower, B., fric. tests by, 54 
z 


Towns, effect not running to, on 
[rec'ts, 49 
effect of removing station 
(from, 64 
port of, to stations, g:0-) 71 
ocation of stations at, *64 
moving to r’ys, 66 
often hard to approach, 859 
passing lines between two, 67 
passing, to save dist., 7.v., 58 
should be entered, 16 
RULE AS TO, 63 
Track, accidents from, *246 
cost of, U.. S. sections, *28,z 
labor, cost of, 123 [*370-6 
relation to traffic, 123 
as aff’d by curvature, 32: 
min. limit to, +99 
not exactly as dist., 99 
reduction dificult, z2 


ng., *159_ | 


Trade, universal law of, 55 
traffic, additional, relative cost, 


977 
Traffic 


Track labor—Continsed. 


requirements for emef- 
F a 126 

vs. heavy rails, 
vr S. rds, 


maint’ce, cost of, 


and sects.,*120,*170-6 
as aff'd by no. of trains, 


5 
radius of curves, 639 
rise and fall, 382 
wt. locos., 561 
relatively to other nee 


Trackmen flatten P, C."s, 275 
Track-walking, cost, 126 
Traction, stores forcein train, 342 
Traction-increaser, 404 

Tractive force and energy, con- 


{fusion a8 to, 473 
and H. P., 403 


{733 


anthracite west, 609 
disproportion of, 608 
TABLE OF GRADES FOR, 
[672 
daily fluctuations, 612 
effect on curve limits, 652 
effect to change cost 
{transp'n, 198 
into cities, heavy, 617 
R,, 35 yerts, etc., 
Neri 216 & 
. trunk 
(lines, 609 


variable on same road, 
[609 


ratio of E, 


estimating, 95-99 
exchanging, and narrow-g., 


. 753 

export, grows relatively a 

15 

GEOMETRIC EFFECT OF INCREAS~ 

; _ LING, 708 
getting all there is, 53 


growth of, depends on facili- 
{ties, 7x5 

does not help poor lines, 
227 


effect on car rep'rs, 1 

loc. exp., 158 

maint. way, 123-7 
effect to reduce exp., x24, 


[53 
law of growth, 75 
statistics of C.,B. & 9.1357 
Cc. C., Cc. & I, at 

C. .W.,, 35 

English, *79, "132-2 

lowa, ou 

L. 8. & M. S., "98 


pea 

New York City, *714 
P. R. R.,, 35 years, 
[¥x40, *232 
sections U. S., *z07-8 

THEORY OF GAIN BY, 708 
TO BE CONSIDERED ONLY 
FOR 3 TO § YEARS, 80, 8s 
when to choose line for, 


8 
handling by trains, 169 sis 
importance of increasing, roz 
increases with facilities, 76 
interpolating way, effect, *713 
not a monopoly, 52 


978 


Traf—Train 
ees 'inued. 

pass. p. c. local, through, etc., 
215 
gain from naoy trains, 96 
. ¢ pass, and fr’t, sections 
P {U. S., *28: 

prop’n affec’d by peace: 576 
regular and occas’! rates, con- 
[trast, 235 
securing, the most imp’t end, 


193 
slight diffs., great effect 2 ‘ 
2 
through and local, confusion 
as to, 211 
triangular course of, 608, 615 
true classification, 212 
trunk line, ¢7.v., rules for, 73x 
unequal, balance grades, g.v., 
for, 608 
table of, *612 
yolume of, and cable trac’n, 
[687 
and long inclines, 950 
and wt. locs., 567 
estimating probable, 75 
of world, *16c 
statistics of, L. S. & M. 
[S., 7.3, *99 
P. R. Ba gies .etc., "232 
Traffic-points, and branches, 734 
dist. betw’n, eff't on earn’gs, 
GAIN BY MORE, i. . _ [709 
great and small, diff. in gr or 
72 
Train accidents, 7.v., causes, *246 
Train expenses, amt., 133, 170-9 
definition, 117 
Train-load, Am. and foreign, 575 
and fuel consump., 134 
as aff'd by car-couplings, 566 
disprop. of traffic, 100 
grades, g.v., 536 & 
av'ge frt. and Sa sections, 
[U. S., *217, *97 
and p. c. local, 234 
effect on expenses, 360 
fuel consump., *136 
English coal trains, *132 
FOR ALL GRADES AND _LOCS., 


543 
(condensed table), 593 | 
frt., sections, U. S., #115 
growth of, *97, *98, "99. *x00, 
*ror, *135 & 
pass., U. S. and States, %97-8 
does not regulate number 
[trains, 96 
less with thin traffic, 99 
P. C. CHANGE DUK TO CHANGE 
(GRADE, 554-7 
' p. c. to wt. eng., all eran 
relative, on high grades, *669 
why cut down in winter, 508 
Train-mile, coal burned, 135, 
™40 
cost, maint. way per, U. S. 
sections, "128 
cost of, av’ge U. S., 079 —. 
British, *79, *17 
trunk lines, 34 yrs., *129 
how made low, *18: 
on lines of diff. grades, 
tendency in, 116 8 
unimportance of, 187 


INDEX. 


Trains 
Train-mile—Continued. 
earn’gs and exp., U. S. r'ds 
[and secs., *170-9, "98 
maint. way, constant per, 127 
ratio of, to eng. mile, *145 
TRAIN RESISTANCE, 492 
pani She amt., 911 & 
as affected by gauge, 753 
temperature, 508 — 
virtual profile, 7-2, 346 
axle, effect size of, 513 
freight, 496 
CONCLUSIONS, 502 
main elements, 910 
recent decrease in, 504, 515 
summer and winter, 503-6 
grace of repose, g.v., def., 341 
ead g.v. resistance, 522 — 
locomotive, g.v., 530 [918 
lubrication, import. of, 509 +, 
oscillation and concuss’n, g11 
passenger, 518 + 
starting, g.v., *s12, *519 
subdivisions of, 493 
TABLE OF CONCLUSIONS, *524 
tests as to, *465, *498 +, *g09 & 
velocity resist., 493. 517-8 
wheel, effect size of, $13 
Train rules, and imp’t old lines, 
791 
Trains, breaking in two, 358, aaa 
centre of gravity in sags, 7.v., 


35 
descending grades, ar sot 
372 
fastest, Engl. and Am., *529 
handling heavy, easier here- 
after. 488 
frt. speeds to be higher, 
[488, 804 
safe assumptions as to, 
on old lines, 788 {370 
length of, and vertical curves, 
: [7.2.5 364 
and crossing stops, 812 
and curve comp n, 634 
effect on curve resist., 301 
shorter in winter, 315 
making up, effect on loc. and 
(car rep’rs, *203 
ard-room for, *821 & 
motion of, and Newton's 1st 
law, 342 
and virtual profile, ¢.v., 
1340 
effect of speed, ¢.v., oe 
33% 
of, cost increasing. same 
(traffic, 568 
effect on rev., 568 [574 
for same traffic, all grades, 
VALUE OF AVOIDING IN- 
[CREASE, 574 
overturning by centrif. f., 270 
pass., effect grades on, 577 
growing wt. of, effect, 491 
reason for, 567 
wt. of fast tr’ns, 530 
per day, always means each 
; [way, 97 
best basis for est’g, 95 
elev. r’ys, 646 
Philad’a, [*128, *170-6 
U. S. and States, etc., *97, 
rights of, 774‘ [increase, 369 
speed, g.v., of, frt., tends to 


no. 


Tra—Tru 
Trains—Continued. 
wt. of, as affected by grads, 


[540 +, may 
long table of, #544 [#38 
p. c. wt. eng., all grades, 
Train supplies, cost of, rds. and 
{sects. U.S., *170-9 
Train wages, eee: 168 
as affected by distance, 206 
length trains, 568 
cost of, Chicago rds., “174-6 
sections U. S., *170-6 
trunk lines, *172-6 
mode of fixing, 205 
Transfer side tracks, g.v.,*821 [883 
Transit, graduating compass of. 
vs. compass lines, 863 
Transition curves, 869 
examples of use, 870 ++, 684 
projecting, 892 
reasons for, 27 
Transit party, organiz'n, 867 
Transit work, 860 +- 
doing, by bearings, 888 
Transportation expenses, cost, 
hicago rds., "174-6 
sections U. S., *170-6 
trunk lines, *172-6 
manufacture of, 48 
Trautwine’s pocket-book, 331 
on kindling fires. *200 
Trestles, iron, design of, 
ht., small effect aioe 
prelim’ry est’s of, goo 
wt. of, gor 
wood, cost of, and grading, 
i755 
cluster bent, goo 
design of, 899, 770 
floor for, 
on light r’ys, 754 
plan for, 770 
proper use of, 754, 768 
prelim. est’s of, 899 
rerailing guard for, 900 
Triangular course of traffic, 615 
trips of cars, 608 [341, 538 
Triangle, right-angled, solving, 
Tributary valieys, g.v7., good use 
Trieste r'y, profile, 698  [for, 682 
Trucks, accidents from, "246 
Am. origin of, 42 
Bissell, 426-30 
frt. car, cost and deprec‘n, 
items, *163, *204 
dimens. and wt., *163, *486 
loco., need for, 425 
ony, 426 ; 
mechanics of rolling, 281, 425 
pass, car, dimens., etc., 491 
position taken on curve, 282 
swing motion, a aaa 
42 
Trunk lines AND BRANCH LINES, 
bal. grades on, 618 [707 
comparative earnings, 737 
competitive and non-comp., 
(718, 723 
CONDITIONS OF SUCCESS, 731 
curves on, lost time by, 648 & 
fall of rates on, 20 y’rs, *726 + 
‘ood condition pays, 276 
engths of, to Chicago, 240 
maint. cars €Xp., 34 y'rs, *za9 
maint. locos, exp., 34 yrs, *129 
maint. way exp., 34 y'rs, *zag 


Tru—Uni 
lines—Continued. #719 
and earnings, x4 U. S., 
op’g exp. and traffic det'ls, 
("172 


p.c. opg. exp., law as to, 
[109-10 
effect rates on, 220 
sidings, law as to, 825 
termini, g.v., reached by, 729 
N, Y., etc., 818 
ton-mile rec’ts, etc., *rr5 
traffic, daily fluct’ns in, 6x2 
changes in, 609 
train-l’d and growth, *1z0o 
train-mile, cost, *116 
use too light rails, 760 [*204 
Trusses, fr’t-car, cost and depr’n, 
Tubes, loco., Ges life of, *420 
Tunnels, spiral, 671 +-, 679, 684, yoo 
unnecessary, 242 
wrong use of, ex., 667 
Turkey, pop’n, r’ys, wealth, etc., 


27, 
Tutor, natural end of, an cult 
781 
Tyrone & Clearfield grades, *700 
Uetliberg r'y, impercep. slip tests, 


445 

Ulster & Del. align't statist., *259 

*Uncle Dick’ consol'n loco., w't, 

[etc., 421 

Undergrowth, deceptive sae cf 
3 


from clearing up do., 850 

Undulating grades, g.v., & imp’g 

old roads, 799 
curves equiv't to, 633 — 
eliminated by speed, 347 
error as to, 329 
putting into harness, 692 

Unearned increment, 32 

Unfamiliar, eye deceived by, 843+ 

Union Pacific, align’t statist.,*265 

cost loco. rep’rs, 142 
flucts. in stock, *46 
miles and earn'gs, “719 
handling trains on, 255 
spiral on, 680 -+- 

United Kingdom: progress r’y 
constr.,*44; pop’n, r’ys, wealth, 
etc., *27, "43, "45; rolling-stock, 

c, etc., "43 
(See Great Britain.) 
United R. R.N. J., trains & fuel 
[consump., “138 
United States, cost r’ys, etc., "45 


locos., cost and miles Per y’r, 
miles per year, *97 159 
no. and work Pie *160 
main results op'n _ r’ys, 
trai t Grae a 
no. trains +9 "97 
opg. exp. aad traffic details, 


17 
r'y statists. by sects., 988 & 
rates, 7.v., of r’y divi'ds, "4x 
ton-miles per car, *97 
train-load, etc., "97 
wealth of, *25-7 
by States, *26 tries, *a7 
comp. with other coun- 
pop'n, cost r’ys, etc., *a7 


INDEX. 


Uni—Vir 
Unloading plough, use of, 773[s90 
Unnecessary require’ts, loss by, 
Utah: area, pop’n, sidings, p. c. 
Opg. exp., earnings per mile and 
head, ye wealth per cap., *26 
Utah & No., align’t statist., #265 
Utica & Bilk R., align’t statist., 


[*2 
Utica, Ith. & El., align’t statist., 
["259 
Vacuum brakes, g.v., max. eff’y, 


4 
Valley lines and inundations, Oi 
and overlaps, 848 
descend into ag’st slope, 682 
ex. of line in, 693 
gain by following, 586 
igh-water in, 850 
Nature makes fills, 850 
penetrate far into m’ts, 586 
recon’tring, errors in, 844-- 
rough foot travel, 848, 850, 855 
tributary, use of, 682 
undergrowth, etc., 836 
Valuation of States, total and per 
(cap., *26 
Valve-gear, loco., ¢g.v., 458 
Velocity acquired on grades, *372 
and work, interconvert., ex., 
oA [342 
composition of, ex., 287 
due to any h’t, *333 
effect of, on grades, g.v., 703 
effect on train ¢.v. resist., 346 
law of, and trains, 33x 
Velocity train g.v. resistance, 517 
tests of, gnc 
Velocity-head, def'n, 333-5 
and brakes, ¢.v., 494 
computations by, 357_ +, 


51 

due to all speeds, *333-5 

Vera Cruz, Jalapa g.v. line from 
Sg 925 

Vermont: area, popu., sidings, p. 
c. opg. exp., earnings per mile 
andvhead, go; wealth percap., 

26 


Vernier, graduating, 888 
Vertical curves, deviation from 
[intersec. grades, *388 
effect close coupler, 365 
need for, 363 
Yationale, 360 
rules for projecting, 385 
safe rule for, 365 
TO LAY OUT, 387 
‘Vertical plane’ couplers, 489 
Viaduct, Baranca Blanca, 678 
estimating, 900 
indicating on profile, 934 
two-story, 683-4 
weights of, gor : 
Victoria, rolling-stock per mile, 


47 
Vignoles, C. B., on minor aa 


187 

Virginia: alignment statist., *263; 
area, popu., sidings, p. c. opg. 
exp’s, earnings per mile and 
head, *90; wealth per cap., *26 

Virginia & Truckee, align’t sta- 
[tist., *265 

Virginia Central, sharp temp’y 

{curves, *325 


Vir—Way 

Virtual profile, 346, 799 [702 
and cent. grav. of train, 
and curve comp’n, 621 -+- 
as aif’d by length grade, 

[704 
by stops, 352. 

cautions as to, 353 
down grade, g.v., 369 
effect on pusher grades,596 
ex. of use, 631, 701 
frt., computing, 352 
of long gras 
of long grade, 355 
of old lines, constr’g, 


2 (353 
not be continuous, 


on switchbacks, 948 
pass., computing, 347 + 
summit speeds, 805, 807 
Visible defects most dreaded, 242 
Von Nérdling, W., est. of cost 
{transp’n, 198 
Von Weber, on curve resist., 307 


Wabash, St. L. & P., financial 
[status, 4 
miles and earnings, *719 
Wages, American, 143, 170-9 
Amer. and English, "417 
as aff'd by pusher engines, 671 
by rise and fall, 381 
engine, past tendency of, 156 
English, *13 
shop, Englich and Amer., *15r 
train, 168, 205 
train and telegraph, 803 
Wasen, spirals at, 673 
Washing out boilers, g.v., *420 
Washington Terr.: area, popu., 
sidings, p.c. opg. exp., earn 
ings per mile and head, “go; 
wealth per cap., *26 
Washouts, accidents from, *247 
and structures, 782 
and valley lines, 783 
derailments from, 245 [x9 
Waste, avoidance of, benefits all, 
Watchmen, loco., cost of, *147 
Water, amt. used per mile, *5s19 & 
distances across, est’g, 845 
entrained, "456, *470 + 
potable, etc., purity, *378 
Water-courses, mental map of, 
(836 & 


‘ Water-falls’ of lava, 928 
Water-grate, wt., etc., *412 
Watering stock, 32 
Water-power, U. S., rep’t on, 842 
value of, *as 
in Mexico, 678 
Water-scoop, cost new, *z51 
Water supply, loco., amt. used, 156 
cost of, r47, 170-9 
cost and distrib. of, a 
in loco. g.v. boilers, 
quality, *378 [*425-6 
effect on fire-box, *420 
Water-tanks, spacing of, 156 [893 
Water-ways, de-lines over, 
Way-freight and grades, 577 
av. load, etc., sor lof, 54 
towns, competing for c 
traffic, and curvature, 242 
EFFECT ON REVENUE, 708 
securing by distance, 237 
RULE AS TO, 238 
ex, of error, 928 


= aes 
ealth of all nation 
of U. S., *a5 “er 


Bis. States, #26 


rowth of, 2 [227 
. does og am oor lines, 


per head, U.S. by States, *26 

Weber, Von, maint. way tests, 425 
train-resist. formula, ‘7 

West Alabama, loco. per igh ee 

439 

Western & Atl'c, car repairs on, 

[full details, *161-2-3-4 

Western Pa., align’t statist., *a60 

Western States, align’t atlas 

[*263 


bad location in, 6, az, 330, 588, 
fis 


+ bonds and stock per mile, *107 
compar’ve accidents in, 252 
curvature in, 263 
earnings per m., *107 
distrib’n of, *108 {#231 
freight earn., thro’ and local, 
grade and curve limits in, 6, 

[21, 330, 588, 656 
grade-crossings in, 809 
for r’y system, "44 
eavy grades in, *263 
main results op'n, *93 
rec’ts per inhab’t, pass. and 
ffrt., *10 
rolling siopes in, B44 
rolling-stock per mile, 47 
train-load and haul, frt. and 
[pass., *ar7 
owth, *ror 
wealth per cap., 26 
West Md., loco perf’ce, *439 
West Shore r’y., an example of 
[wrong judgment, 707 
bridges, specif'ns for, 903 
weights of, 767 
double-track on, 766 
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West Shore r'y—Continued. 


history and cause failure, 724 
locos. and Howard Fry, *409 
dimens’ns, etc., *407-9 


lead on drivers per aq. ft. 
: [grate, *4ss 
sidings, total, *825 
stand'd box-car, *486 


term'l exp., etc., N. Y., #819 
track Buffalo yd., *821 
Wetherill, W. C., report to, 941 
Westinghouse brake, ro max. 
effic'y, 495 
exp’ts on 
rakes, 434 
Wheat rate, effect long haul on, 
710 
Wheel-base and curve resist., 306 
loco.. ¢.v., all types, *407~410 
long, effect on wheels, 283 
position of trucks, ¢.v., on 
[curves, ¢.v., 282 
Wheel covers, loco,, *4x 
Wheels. (See Car Wheels, etc.) 
Whims, affecting traffic, 52-3 
Whinery, C., paper by, 326 
Whistle, loco. cost, *412 : 
Wilmington and o., align’t 
[statist., *260 
Wimmer, S., & Mex. r’y,929 
Winans, R. M., invented Am. 
; {car, 422 
Wind, accidents from, *247 
and bridges, 902 
vel. of, and train tests, 798 
Wire-drawing, loco., g.v., 470 + 
Wisconsin: align’t statist., *26:. 
area, popu., sidings, p.c. op 
exp., earnings mile an 
head, *g0; wealth per cap, *26 
Wisconsin Cent.,train-Id. growth, 
Wood as fuel, 139 (*10% 
for kindling, amt., *200 
H. U. in, *450 


Westinghouse, G., 


Woo—Zam 
Wood, early exp'’ts by, on aane 


sion, 
Woodbury, C. J. H., frie non a8 


, 504" 
Wooden structures, right use o., 


16, 754, 76 
Workand force, 338, 455 ae 


Work and vel., interconvert, ex., 


(342, 40 
how destroyed, 332 ss 
how expressed, 338 

World, popu., r’ys, wealth, etc., 
edel ogee *43, “45 
rel. traffic of, *160 


wealth of, *a7 
Wurtemberg, cost r’ys, etc., *45 
Wyoming: area, popu., sidings, 
p. c. op’g exp.,earnings per mile 
and head, *go; wealth per F053 
2 


¥ on Balt. &O., 279 
ards of cloth, selling less, 49 
Yards, asst, engs. g.v., at, 5 
classes of sidings for, *8ar 
reatest in world, 822 
N.Y. terminals, ¢.v., *819 
N. Y. vs. Buffalo, 823 
often near bad grades, 600 
operating of, 810 
slipping drivers in, 797 
standing idle in, cost, 603 
Yard-work, effect on loc. and car 
rep’rs, *203 
Youghiogheny r’y, loco. Bet 
43 


Zacatecas, long grade at, *700 

Zangronez, R., & Jalapa line, 930 

Zero temperatures and dynam. 
{tests, 508 

Zigzag developments, def., 678 

example of, 932 
Zimilihuacan, barranca of, 942 
Zamora, location at, 728 
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GEORGE WESTINGHOUSE, JR., PresioEnT. ROBERT PITCAIRN, Treasurer. 
C. H. JACKSON, Vice-PREsiDENT. ASAPH T.ROWAND, Secretary. 
CHAS. R. JOHNSON, Sionat Ena. AND Gen. MANAGER. HENRY SNYDER, GEN. AGENT. 


UNION SWITCH AND SIGNAL 60. 


OF PITTSBURGH, PA. 





SOLE MANUFACTURERS OF APPROVED 


RAILROAD SIGNALLING AND SWITCHING APPLIANCES. 


Plans and Estimates and all particulars promptly 
furnished on appligation. 


Sionals for Switehes, Grade Crossings, Junctions and Terminals 
PERFECT INTERLOCKING AND AUTOMATIC BLOOK SIGNALS, 


OFFICE AND WORKS: 
SWISSVALE, PA. 
NOTE CHANGE OF ADDRESS. 


Western Agent, H. H. McDUFFER, Home Insurance Building, Chicago, Il, 
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THE 


PENNSYLVANIA STEEL CO 


OFFICES : 
208 South Fourth St., 2 Wall St., cor. Broadway, 


PHILADELPHIA. NEW YORK. 


Works at STEELTON, PA. 


MANUFACTURERS OF 


STEEL RAILS, 


All standard patterns, from 16 Ib. per yard to 76 lb. per yard and upwards. 
STEEL SPLICES, Angle and Plain, to fit all patterns of Rails, 
STEEL BLOOMS, FORGINGS, and MERCHANT 
BARS of Open Hearth or Bessemer Steel. 


Capacity over 400,000 Gross Tons of Steel per Annum. 


STEEL RAIL 
FROGS 


Of all the Standard Patterns, with various improvements of importance, 
suited to all conditions of service. 


SPLIT SWITCHES .gayy 


AND IMPROVED 


SAFETY SWITCHES, 


OF MANY IMPROVED PATTERNS. 


SWITCH STANDS AND FIXTURES, OF ALL “KINDS. 


This Company has the greatest capacity in the United States for the pro- 
duction of FROGS, SWITCHES, &c., and invites attention to prices and 
quality. All work made interchangeable, and true to standards. 
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Established 1831. Annual Capacity, 600. 


BALDWIN LOCOMOTIVE WORKS 


BURNHAM, PARRY, WILLIAMS & C0, 
Proprietors, 
PHILADELPHIA, PA. 





Broad and Narrow Gauge Locomotives, 
Mine Locomotives, 
Plantation Locomotives, 
Compressed Air Locomotives, 
Logging Locomotives, 
Tramway Motors and Steam Cars. 


ALL IMPORTANT PARTS MADE TO STANDARD GAUGES 
AND TEMPLATES. 


Like parts of different Encines of same class perfectly interchangeable. 


ADVERTISEMENTS. iv 





Ae eee nen sae Om ewan Ce oe mane 288t mee 





oR Brel AR DX DEN / ISK DN ANIKI 





























+i 4- cue 








_———— A 
we. en ee ae ee 
© : a 28 

NV ] pars 


SSS | eaten fe] 
i 
uy 
vs 
ye 


; 
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ANDERSON & BARR, 


Engineers and Contractors. 


Address 240 Eleventh Street, Jersey City. 
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TUNNELLING THROUGH SILT. 


Pneumatic Work, Deep Foundations, and Tunneling in Soft Materials. Con- 
trol the Patents for the Automatic Dredge and the Anderson System of Tunneling. 


The following Works, among others, have been executed by the present firm 
of Anderson & Barr, and will show the wide range of their experience. 


Atchafalaya Bridge. Chestnut Street Bridge, Philadelphia, Pa, 
Pneumatic Cylinders and Dredges. Oblique Pneumatic Cylinders. 
Little Rock, Ark., Bridge. Main Sewers, Brooklyn, N. ¥. 
Pneumatic Caissons. 4,000 feet of 12-ft. tunnels through sand. 
Seekonk River Bridge, Providence, R.1. Hawkesbury Bridge, Austratia, 
Cylinders sunk by Dredges. Open Caissons, sunk 170 feet below water, 
Fourteen-Foot Light House, Delaware Bay. | by Dredges. 


Pneumatic Cajseons, 53 feet below water, | Harlem River Bridge, New York City, 
20 miles from nearest land. Pneumatic Caisson, 54x104 ft. 
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EDGE MOOR IRON CO., 


—DESIGN AND MANUFACTURE— 


RAILWAY 


BRIDGES, VIADUCTS, AND ROOFS, 


IN STEEL AND IRON. 





Tension Members Forged without the addition of 
extraneous Metal, and without Welds, Piles or Buckles, 


Compression Members manufactured by Processes 
which insure an entire absence of constructional strains. 


WROUGHT-IRON TURN-TABLES, 


With Centres of Conical Steel Rollers and Steel Plates. 


GALLOWAY BOILERS. 
Main Office, Edgemoor, on Delaware River. 
POST-OFFICE, WILMINCTON, DEL. 


Philadelphia Office, 1600 Hamilton St. 


WM. SELLERS, President. GEO. H. SELLERS, Gen. Supt. 
JOHN SELLERS, Jr., Vice-President. WM. F. SELLERS, Seoretary, 
WM. H. CONNELL, Treasurer. | 
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SAMUEL M. DODD, President. E. L. ADREON, Seo’y and Treas. 
JOHN B. GRAY, Vice-President. GEO. H. POOR, Supt. 


American Brake Company, 


NEW YORK OFFICE, 160 BROADWAY. 


JOHN B. GRAY, Vice-President. 
MANUFACTURERS OF 


AUTOMATIC FREIGHT CAR BRAKES AND STEAM 
DRIVER AND TENDER BRAKES, 


ST. LOUIS, MO. 


We offer to Railway Companies the only Exclusively Independent Self-Acting 
Freight Train Brake which has yet been adopted by any Railway in the world. 
Our Steam Driver and Tender Brake is acknowledged to be the Cheapest, 
pe mae and BEST Power Brake now in use. Is now used by 250 different 
Railroads. 


THE NEW 


“TRON GLAD" FIBRE TRACK WASHERS. 


Perfected by Ten Years’ Experience. 





Surpassing all other Lock-Nut devices in Durability, 
Effectiveness and Cheapness. Strengthened and 
‘protected from the weather, cannot be crushed, or burst, 
will not lose their elasticity, nor rot. Adapted for both 
plain and angle-bars. 


Price, only $18.00 per Thousand. 
They also absolutely protect the threads on 
the bolts from becoming chafed, and permit 


old bolts to be utilized upon which the threads 
have become battered. 


NEW YORK OFFICE: 
INo. 15 Dey Street. 


FIBRE CO, Wilmington, Del 
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THE CLARK FISHER “BRIDGE” JOINT, 


OF WROUGHT IRON AND STEEL. 
All Parts Warranted against Breakage. 





1-7 Full Size. 


This is not a ‘‘suspension” joint. It is a ‘‘suApgorted” joint. with double the amount of 
support given by any other through the arched bearer. bringing the load upon zo ties acting 
together as one directly under tks rail ends. Combined support of two ties, acting as one, for 
each joint. and rail ends carried directly by the arched beam and screwed DOWN to it with a 
force of 15,000 pounds—making practically a continuous rail. No holes in web of rarl—whole 
surface of base for support and wear. No breakage of rails or joints. No ‘low joints." No 
‘‘creeping.” No loose nuts. Cost of keeping up track reduced to one half of that with angle- 
bars, and giving smoother surface. For further information, address, 


FISHER RAIL-JOINT AND ANVIL WORKS, 


TRENTON, N. J. 


THE BUSH INTERLOCKING BOLTS. 


SAFETY ECONOMY 


By Preventing By 
Spreading Reducing 
of Rails, the Cost of 
and Maintenance 
Derailment of Way, 
of Trains and 
from Prolonging 
Broken Rails. Life of Ties, 





SPREADING OF RAILS ABSOLUTELY PREVENTED. 


Tested for more than FOUR YEARS, and approved by some of the most eminent railroad 
officials in the United States. In use on FIFTEEN first-class roads, with the most satiee 
factory results. References, with price-list and full descriptive circulars, sent on application to 


THE BUSH INTERLOCKING BOLT CO., 
267 South Fourth Street, PHILADELPHIA. 
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ESTABLISHED 1848. 


W.& LE. GURLEY, 


TROY, N. Y., U. 8. A, 


Manufacturers of 


CIVIL ENGINEERS’ and SURVEYORS’ 
INSTROMENTS. 


All Instruments sent to the purchaser ad- 
justed and ready for immediate use. 






Send for full Illustrated Price-List and 
Circular. 


THACHER’S CALCULATING INSTRUMENT, 


Ree ERTS This instrument overcomes the drudgery 
ei erect of calculation, and accomplishes rapidly by 
mechanical means otherwise tedious arith- 
metical solutions. 
Examples in multiplication, division, pro- 
——a portion, powers and roots, ool ae not 
SOT Sige core gt ease more than three quantities are solved by 
operation, and any number of values of a single variable are found dy one setting. 
It is designed for the use of engineers, architects, actuaries, scientists, accountants, me- 
chanics, and business men ger.erally. ' : 
Its useful applications are as general as the fundamental rules of arithmetic. = 
It is quickly learned, is easily operated, and worth double its price. Send for testimonials. 


Price, in Mahogany Box, 330.00. 
For further information, address EDWIN THACHER, 503 Penn Ave., Pittsburgh, Pa. 
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OSGOOD DREDGE CO. 


ALBANY, N. Y., U.S. A. 





—MANUFACTURERS OF~— 


BOOM DREDGES and EXCAVATORS, 


DITCHING MACHINES, CRANES, d&c. 
No. 1 EXCAVATOR. No. 2 EXCAVATOR. 


Weight ...... bGn sa eles Ge anena mies 40 Tons. 30 Tons 

Main Engine..... Cr Ee ee 1ox12 Dbl. Cyl. 88x10 Dbl. Cyl. 
Crowding Engine..........-...eee 6x8 ‘* 64%x8 ‘“ + 
DID DEP -s,02ars setae eg wareetinie een 2 cubic yards. 1% cubic yards. 
Average Capacity, 1o hours.......... 2,500 cubic yards. 1,800 cubic yards. 


Boom and A-Frame lowered to go under bridges. Will run in any freight train, 


No. 
No. 
No. 
No. 


1 Excavator dug 450,000 yards in 9 months, 1886. 

I ‘* 52,000 ‘f in May, 1886, ro hours a day. 

2 averaged 1,800 yards a day for whole season, 1886. 

2 e was taken down, run 50 miles, and set up ready to go to work, 


in one day. 
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TRAUTWINE’S POCKET-BOOK. 


27th Thousand (1887) Now Ready. 


‘* Beyond all question the best practical manual for the engineer that has ever 
appeared."”—~Prof, Geo. L. Vose, C. E., in ** Manual for Railroad Engineers.” 


* "# * “The additions and substitutions are so numerous and so well 
chosen that there is hardly an important topic of the volume which has not been 
affected by them and improved.”— Railroad Gazette, Review of 1885 Edition. 


* * * “Tt is the best civil engineer’s pocket-book in existence.”—American 


Engineer. 
TRAUTWINE’S 
RAILROAD CURVES 


‘*Is probably the most complete and perfect treatise on the single subject of 
Railroad Curves that is published in the English language.” —Zngineering News, 
Fuly 3a, 1886. 


TRAUTWINE'S EXCAVATIONS AND EMBANKMENTS. 


Sth Edition (1887) Now Ready. 
JOHN WiLry & Sons, New York. E. & F. N. Spon, London, 


THE BEST AND MOST PRACTICAL WORK ON EARTHWORK 
COMPUTATION. 


COMPUTATION OF EARTHWORK FROM DIAGRAMS. 


By A. M. WELLINGTON, M. Am. Soc. C. E. 
IN TWO VOLUMES. 








Vol. II.—Plates, 3. 50 “ 


Sold Separately or Together. 


Gives quantities on inspection to the nearest cubic yard for both regular and 
irregular sections, direct trom ordinary field-notes. Saves all multiplication and 
division. Very simple in use. Contains a discussion on the theory of the Pris- 
modal Formula as applied to earthwork solids, which is by much the most complete 
in print, being based on the actual results of various methods of computation on 
some thousands of actual solids, and showing that the simplest method of apply- 
ing the formula, involving hardly any additional labor. is also the most accurate. 

All the tedious part of the computation of earthwork is saved by the methods of 
this volume, with substantial increase of accuracy, For sale by 


“ENGINEERING NEWS,” Tribune Building, New York. 
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GUSTAV LINDENTHAL, 
CIVIL ENGINEER, 


Pittsburg, Pa. 


SPECIALTIES—Difiicult Foundations, Long-Span 
Bridges, and all Iron and Steel Constructions. 


LEWIS M. HAUPT, A.M., C.E.. 


Professor of Civil Engineering, University of Pennsylvania, Philadelphia. 


AUTHOR OF 
“ENGINEERING, SPECIFICATIONS AND CONTRACTS,” . . . $3.00 
““THE TOPOGRAPHER: HIS INSTRUMENTS AND METHODS,” > - 4.00 
“THE AMERICAN ENGINEERING REGISTER” (1886), - - . . 2.00 


Orders received by the Author. 


Consulting Engineer and Expert in Patent Causes. 
HARBOR AND RIVER IMPROVEMENTS A SPECIALTY. 


Testing Laboratory of Washington University 


Cor. 17th St. and Washington Ave., St. Louis, Mo, 


All kinds of Physical and Chemical Tests made on short notice, and certificates furnished. 
Facilities unequalled in the West. 

Tests of the strength of Wood, Stone, Brick, Iron and Steel, in Tension, Compression and 
Cross-Breaking up to 100,000 pounds. Cement also tested in various ways. Specimens can be 
shaped at the Laboratory at shop prices. Chemical composition determined when desired. Re- 
sults copied and kept confidential. Send for Descriptive Circular. 

Also Strain-Sheets examined and checked, and consultation given on the drawing of Specifi- 
cations and the Dimensioning of Structures in accordance with the latest practice and the most 


reliable tests of materials. Address, J. B. JOHNSON, 
Prof. Civil Engineering and Director of Laboratory, 


A. M. WELLINGTON, 


CONSULTING ENGINEER ON THE LOCATION 
AND IMPROVEMENT OF RAILWAYS. 


Room 97 TRIBUNE BUILDING, NEW YORK CITY. 





. xii ADVERTISEMENTS. 


ENGINEERING NEWS 








D. McN. Staurrer, t Editors Georce H. Frost, 
A. M. WELLINGTON, ; Business Manager. 


ENGINEERING News is a weekly record of all important engineering works 
projected and in progress. It discusses fully and carefully all problems con- 
nected with such works as they arise. It is especially full in relaticn to 
matters connected with Surface, Cable and Elevated Railways, Water Works and 
Hydraulic Engineering. Its regular and occasional contributors include a large 
proportion of the more eminent and capable engineers of the country. 


Features of Special Interest are: 


The Engineering News of the Week is summarized concisely and readably on the first page 
of each issue. 


Views and Drawings to Scale of all new and important structures and projects are given 
promptly and fully. 


The Progress and Prospects of Construction and other similar details are shown by 
elaborate colored MAPS which are issued at frequent intervals for successive sections of the 
United States, giving at a glance much information which can be had through no other 
channel. 


Construction and Contracting News is abstracted and classified each week far more carefully 
than in any other publication. 


Positions Vacant and Contracts to Let are advertised more extensively in this journal than 
in all others in America combined. 


Technical Notes give brief abstracts of all the interesting facts that appear in foreign and 
home publications not otherwise given. 


Engineering Disasters of all kinds are investigated and described promptly and fully. 

The paid circulation of ENGINEERING News among those having to do with 
engineering work is already far larger than that of any other technical paper. It 
is the only journal in America devoted to civil engineering proper. It has grown 
and is growing with great rapidity. Its proprietors aim to make it the leading 
engineering journal of the world, as the character and extent of its field de 
mands. The cotperation of all engineers is asked to this end, especially in the 
following : 

Ee” INFORMATION AS TO NEW WORK, and technical descriptions, 
photographs and drawings of NEW DESIGNS of merit for all engineering 
details, LARQE OR SMALL, are always wanted for early publication. 

Subscription Price, - .« - $5.00 per year. 
To Foreign Countries, - - 6.56 . 
Address 
ENGINEERING NEWS, 


Tribune Buiiding, New York. 


